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Preface 


Since  the  publication  of  the  draft  EIS,  the  JJV  has  amended  its  appli- 
cation in  response  to  the  agencies'  environmental  analysis  and  the  public's 
comments  on  the  draft  EIS.    Among  the  changes  made  are: 

1)  an    employee    transportation    and    traffic-reduction    plan    for  the 
Jardine  Road, 

2)  use  of  sediment  control  practices  (best  management  practices), 

3)  relocation   of  the   septic   tank  and  drainfield  further  from  Bear 
Creek, 

4)  separation  of  potentially  toxic  liquid  wastes  from  sanitary  wastes, 

5)  provisions  to  prevent  seepage  of  slurry  water  from  the  mine, 

6)  slurry    pipeline    specifications    for    withstanding    corrosion  and 
earthquake-induced  stresses, 

7)  provisions  for  spill  control  and  leakage  detection, 

8)  provisions  to  dispose  of  the  tailings  from  the  cyanide  circuit  in 
the  lined  tailings  dump  only, 

9)  revised  water   use   requirements,    including   identification   of  the 
point  of  diversion  for  the  surface  water  supply. 

10)  a  revised  mine  access  road  proposal,  and 

11)  a  plan  to  monitor  wildlife  use  of  the  tailings  area  and  fence  the 
seepage  collection  pond. 

These  changes  are  described  in  Chapter  I  and  elsewhere  in  the  final  EIS. 
Other  changes  have  been  made  in  the  final  EIS.  The  two  mine-access  alterna- 
tives from  the  Jardine  Road  have  been  deleted;  Chapter  I--A1 ternati ves  pro- 
vides an  explanation  for  this  change.  The  final  EIS  also  provides  an  analysis 
of  alternative  power  line  corridors.  In  addition,  the  agencies'  preferred 
alternatives,  including  mitigating  measures,  are  identified  in  the  Summary  and 
in  Chapter  I  of  the  final  EIS. 
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Figure  S-1:     The  applicant  proposes  to  mine  for  gold  at  Jardine,  Montana,  located  3  air  miles  north  of  Yellow- 
stone National  Park. 


Summary 


The  Homestake  Mining  Company  and  the  American  Copper  and  Nickel  Company 
have  filed  joint  venture  plans  with  the  Montana  Department  of  State  Lands 
(DSL)  and  the  U.S.  Forest  Service  to  build  a  new  mill  and  underground  gold 
mine,  known  as  the  Jardine  Joint  Venture  (JJV)  Project,  on  the  west  side  of 
Mineral  Hill  above  Jardine,  Montana  (figure  S-l).  The  two  regulating  agencies 
must  decide  whether  to  approve  the  permit  as  applied  for,  approve  the  permit 
with  modified  mining  or  reclamation  plans,  approve  the  permit  subject  to 
stipulations,  or  deny  the  permit.  (The  joint  venture  proposal  is  referred  to 
in  this  EIS  as  the  applicant's  proposal.) 


THE  APPLICANT'S  PROPOSAL 

During  full  operation,  the  mine  would  extract  1,050  tons  of  ore  per  day 
five  days  per  week.  The  mill  would  process  the  ore  into  gold  concentrate. 
Next,  the  concentrate  would  be  refined  into  gold  dore  in  an  electrolytic 
furnace.  The  mill  waste,  or  tailings  slurry,  would  be  piped  to  either  a 
sealed  tailings  dump  or  back  into  the  mine.  About  450  tons  of  filtered 
tailings  would  be  discarded  7  days  per  week  in  the  dump.  About  300  tons  per 
day  would  be  used  to  fill  the  empty  mine  cavities.  Water  would  be  removed 
from  the  slurry  and  returned  to  the  mill. 

In  building  the  project,  the  applicant  would  establish  an  18-acre 
facilities  complex.  Over  the  next  20  years,  miners  would  drill  and  blast 
about  seven  miles  of  new  underground  workings. 

The  project  would  employ  150  people;  75  would  work  in  the  mine,  25  in  the 
mill,  and  the  rest  in  administration  and  maintenance.  The  applicant  expects 
to  hire  120  workers  locally. 


AREAS  OF  CONTROVERSY 

The  Department  of  State  Lands  and  the  U.S.  Forest  Service  identified 
issues  and  concerns  related  to  the  applicant's  project.  The  two  agencies  held 
public  meetings  on  November  14,  1984,  December  3,  1985,  and  March  11,  1986, 
in  order  to  gather  comments  on  the  project  from  citizens.  Areas  of 
controversy  include  wildlife,  air  and  water  quality,  socioeconomic  impacts, 
and  road  and  power  line  corridor  alternatives.  These  and  other  concerns  are 
discussed  in  the  introduction. 
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PREFERRED  ALTERNATIVES 

The  agencies'  preferred  alternatives  are  the  applicant's  mining  and 
reclamation  proposal  plus  mitigating  measures,  and  the  power  line  corridor 
alternative  2.  Chapter  I  describes  in  detail  the  mitigating  measures  of  the 
agencies'  preferred  alternatives. 

The  agencies  analyzed  alternatives  to  the  applicant's  project  plan.  The 
alternatives  included 

1)  county  access  roads  from  Gardiner  to  the  mine, 

2)  tailings  dump  sites, 

3)  mine-access  roads,  and 

4)  Power-line  corridor  alternatives. 

Among  the  alternatives  considered,  all  mine-access  road  alternatives, 
three  tailings  disposal  site  alternatives,  and  one  county  road  alternative 
were  eliminated  for  various  reasons.  The  alternatives  that  are  dismissed  are 
discussed  in  Chapter  I. 


SUMMARY  OF  IMPACTS  OF  THE  PROPOSAL  (BY  DISCIPLINE) 

Geology.  The  tailings  dump  would  be  very  stable  during  the  operation  of 
the  mine  and  for  centuries  to  follow.  Excessive  erosion  and  gullying  could 
occur  in  the  diversion  ditch  alongside  the  tailings  dump  during  a  100-year 
flood  event. 

Hydrology.  The  maximum  quantity  of  water  required  by  the  project  would 
be  about  3.31  cubic  feet  per  second.  This  quantity  of  water  would  be  with- 
drawn from  Bear  Creek  and  would  deplete  the  stream  by  a  factor  of  0.5  percent 
during  periods  of  low  flow.  This  depletion  could  potentially  affect  the  a- 
mount  of  water  available  to  maintain  minimum  instream  flows  depending  on  the 
outcome  of  the  present  adjudication  process. 

Soil  erosion  and  sediment  loading  to  Bear  Creek  are  predicted  to  increase 
during  construction  and  approach  baseline  levels  by  year  three.  Actual  con- 
centrations of  total  suspended  sediment  in  Bear  Creek  would  depend  largely  on 
prevailing  weather  conditions. 

Sewage  generated  by  the  project  would  be  treated  by  a  septic-tank  drain- 
field  system  located  500  feet  from  Bear  Creek.  A  small  increase  in  the  con- 
centration of  total  nitrogen  would  be  expected  in  Bear  Creek  below  the  drain- 
field  site. 

Two  historic  tailings  impoundments  would  be  removed  and  placed  within  the 
proposed  tailings  dump.  This  action  would  result  in  a  decrease  in  the  loading 
of  cyanide,  arsenic,  and  other  heavy  metals  to  the  ground  water  system  and 
Bear  Creek. 


Summary  /  vii 


Aquatics.  Increases  in  total  suspended  sediment  (TSS)  and  total  nitrogen 
in  Bear  Creek  would  have  little  effect  on  aquatic  insect  and  algal  communi- 
ties. Changes,  if  any,  would  be  temporary,  and  recovery  would  be  rapid. 
Small  reductions  in  streamflow  would  not  significantly  reduce  habitat  for 
aquatic  organisms. 

Fisheries.  The  concentrations  of  total  suspended  solids  (TSS)  and  total 
nitrogen  in  Bear  Creek  are  predicted  to  increase  as  a  result  of  mining  activi- 
ties (see  Chapter  III--Hydrology) .  However,  these  increases  would  be  insigni- 
ficant and  are  not  expected  to  adversely  affect  the  fishery.  Slight  decreases 
in  streamflow  would  have  negligible  impacts  on  trout. 

Soils.  Biological  impacts  would  occur  in  soils  stored  for  prolonged 
periods.  These  impacts  include  a  reduction  or  loss  of  soil  microorganisms 
important  to  plant  growth  and  nutrient  cycling,  a  breakdown  of  soil  structure, 
a  reduction  in  organic  matter,  a  loss  of  soil  nutrients,  and  a  loss  of  native 
seeds  and  other  potentially  active  vegetative  parts.  Until  vegetation  is 
established,  soil  erosion  would  be  moderate  on  the  steep  waste  rock  dump 
slopes,  and  minimal  in  other  disturbance  areas.  Plant  toxicity  problems  due 
to  the  chemical  characteristics  of  soils  or  underlying  waste  materials  are  not 
expected. 

Vegetation.  Mining  would  destroy  67  acres  of  native  vegetation  and  26 
acres  of  previously  disturbed  land.  The  tailings  dump,  tailings  sites  from 
previous  mining,  and  stored  topsoil  would  be  revegetated  while  the  mine 
operates.  With  few  exceptions,  seeded  grasses  and  forbs  would  establish  an 
erosion-controlling  ground  cover.  Douglas-fir  would  slowly  invade  the  waste 
rock  dumps,  road  and  slurry  line  corridors,  and  edges  of  the  tailings  dumps. 
Planted  Douglas-fir  seedlings  would  also  grow  on  the  waste  rock  dumps. 
Several  decades  would  be  required  for  newly  established  Douglas-fir  to  reach 
premining  heights.  Problems  that  may  be  encountered  during  revegetation 
include  introduction  of  weeds,  occasional  erosion  on  steep  slopes,  and  damage 
to  developing  plants  by  wildlife  and  blowing  tailings. 

Wild! ife.  Along  with  previously  developed  land,  mining  would  remove  67 
acres  of  wildlife  habitat.  Displaced  wildlife  would  find  adequate  habitat 
nearby  and  reclaimed  land  would  eventually  provide  suitable  habitat.  Elk  and 
deer  would  initially  avoid  mining  activity,  but  may,  after  habituation,  move 
to  habitats  near  the  permit  area.  Significant  disruptions  of  elk  migrations 
are  not  expected.  Mine-related  traffic  may  increase  road  kills  and  conflict 
with  other  vehicles  during  the  late-season  elk  hunt.  Increases  in  poaching 
and  antler-collecting,  combined  with  existing  levels  of  these  activities, 
would  be  detrimental  to  wintering  big  game  animals.  Proposed  logging  would 
only  slightly  increase  negative  impacts  on  elk. 

Threatened  and  Endangered  Species.  Mining  would  remove  67  acres  of 
spring  habitat  used  by  foraging  grizzly  bears.  The  grizzlies  would  respond  to 
habitat  loss  by  moving  into  nearby,  suitable  habitats.  After  mine  closure, 
revegetated  lands  would  supply  adequate  foraging  areas.  Human  activity  would 
initially  displace  grizzlies  from  the  vicinity  of  the  permit  area;  however, 
some  grizzlies  would  become  accustomed  to  human  activity  and  may  forage  near 
the  mine,  increasing  the  chances  for  encounters  between  grizzlies  and  humans. 
Human/grizzly  conflict  could  lead  to  management  actions  that  may  include 
relocation  or  destruction  of  some  grizzlies.  The  number  of  conflicts  and 
outcomes  of  management  actions  cannot  be  predicted. 
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Population  growth  (with  or  without  the  mine)  would  increase  recreational 
use  of  the  area,  which  would  in  turn  increase  conflicts  between  grizzlies  and 
humans.  Opportunities  to  poach  grizzlies  and  bald  eagles  would  increase  as 
the  human  population  rises.  Logging  could  increase  impacts  on  grizzlies; 
however,  the  Gallatin  National  Forest  would  manage  logging  to  minimize  the 
i  ncrease. 

Air  Qua! i  ty.  With  proper  control,  the  predicted  dust  emissions  would  not 
adversely  affect  the  air  quality  near  Jardine.  The  estimated  total  suspended 
particulate  (TSP)  concentrations  occurring  during  the  operation  would  probably 
be  well  below  all  applicable  Montana  Ambient  Air  Quality  Standards  (MAAQS). 

Income.  Mine  employment  would  add  $3.4  million  annually  to  Park  County 
income  once  the  mine  is  at  full  employment.  Secondary  job  increases  would  add 
between  $359,936  and  $506,160  to  total  county  income. 

Employment.  The  project  would  add  140  new  jobs  to  the  Park  County 
economy.  An  additional  32  to  45  jobs  would  be  created  due  to  increased  income 
and  spending  from  new  mining  jobs. 

After  permanent  closure  of  the  mine,  employment  would  decline  to  what  it 
would  have  been  without  the  mine.  Temporary  closures  may  cause  service  sector 
businesses  to  lay  off  other  employees,  if  the  closure  lasts  long  enough. 

In  the  cumulative  scenario,  logging  would  add  about  five  seasonal  jobs 
from  1987  to  1996.    These  positions  may  be  filled  by  Park  County  residents. 

Sociology.  Demography—The  proposed  project  is  expected  to  employ  about 
50  workers  during  the  initial  construction  period  and  first  phase  of  the  mine 
operation  (1986  and  1987).  Beginning  in  1988,  the  mine  is  scheduled  for 
full-time  operation  and,  at  that  point,  the  mine  and  mill  would  employ 
about  150  people.  Given  the  added  need  for  services  and  the  available 
income  due  to  the  mine  and  mill,  secondary  employment  in  the  county  would 
increase  by  about  45  persons  by  1991. 

Social  Life—Residents  in  the  Gardiner  area  vary  both  in  their  percep- 
tions of  how  the  project  may  affect  the  area  and  in  the  importance  they 
ascribe  to  these  changes.  Some  residents  of  the  Gardiner  area  may  consider 
the  quality  of  their  lives  diminished  because  of  changes  that  could  result 
from  mining  activity  or  from  the  increased  population  accompanying  the  pro- 
ject. The  increased  population;  additional  traffic,  especially  during  con- 
struction; increased  noise  at  the  minesite  from  mine/mill  construction  and 
operation;  impacts  to  the  physical  environment;  and  potential  social  conflict 
could  cause  people  to  perceive  changes  in  the  characteristics  of  the  area  they 
value  most.  Residents  may  perceive  a  deterioration  in  the  quality  of  the 
natural  environment;  a  faster  pace  of  life;  less  friendliness  among  residents; 
or  a  reduction  in  the  quiet,  solitude,  and  privacy  presently  enjoyed  in  the 
area.  Some  residents  may  perceive  project  employment  and  income  as  an  asset 
to  the  local  economy. 
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Community  Services  —  Impacts  to  community  services  that  would  occur  be- 
cause of  the  proposed  mining  project  are  associated  with  increased  migration 
into  the  area.  Workers  and  their  families  would  move  in,  establish  residences, 
and  exert  an  increased  demand  on  community  services.  Predicting  the  impact  of 
this  increased  demand,  however,  depends  on  knowing  the  exact  numbers  of  new- 
comers and  where  they  would  settle. 

Fiscal .  The  JJV  project  would  increase  tax  revenues  for  Park  County, 
both  school  districts  in  Gardiner,  special  service  districts  in  Gardiner,  and 
the  state  of  Montana.  Over  the  life  of  the  project,  and  at  current  gold  pri- 
ces ($316.47  per  ounce),  the  applicant  would  add  between  $986,000  and  $2.6 
million  to  the  annual  tax  base  of  the  Park  County  and  both  Gardiner  school 
districts.  The  service  districts  in  Gardiner  would  receive  between  $634  and 
$4,320  in  increased  revenues  at  current  rates  for  services,  assuming  that  in- 
coming workers  build  15  new  homes  within  the  service  district  boundaries.  The 
state  would  receive  $301,570  annually  from  the  mine  at  current  gold  prices. 

Land  Use.  Land  use  would  not  change  substantially  in  Park  County  due  to 
the  project.  Reclamation  of  surface  disturbance  within  the  permit  area  would 
be  planned  so  as  to  establish  suitable  wildlife  habitat  and  livestock  grazing 
land  after  mine  closure  (see  Chapter  III--Vegetation).  Within  Park  County,  up 
to  19  acres  of  agricultural  land  could  be  converted  to  residential  uses  if 
incoming  mine  workers  chose  to  construct  new  homes. 

Transportation.  The  project  would  cause  increases  in  traffic  and 
accidents  on  FAP  78  and  the  Jardine  Road.  Traffic  increases  on  FAP  78  would 
be  moderate.  Impacts  to  the  Jardine  Road  would  be  variable.  The  JJV  plan  to 
reduce  traffic  would  cause  an  increase  of  up  to  84  vehicle  trips  per  day  on 
the  county  road.  Such  an  increase  would  be  minor  compared  to  times  when  the 
road  experiences  heavy  recreational  use.  Mine  traffic  would  be  highly  visible 
during  periods  when  the  road  is  being  used  primarily  by  local  area  residents. 
However,  mine  traffic  would  be  scheduled  to  avoid  peak  use  of  the  road  by 
local  area  residents  driving  to  and  from  work  and  by  school  buses. 

Cumulative  impacts  on  the  Jardine  Road  and  U.S.  89  due  to  proposed  timber 
sales  would  be  negligible.  Two  sales  are  planned  for  1989  to  1994.  The  first 
sale  would  generate  six  additional  vehicles  per  day  on  each  road  and  the 
second  would  add  about  four  vehicles  per  day. 

Recreation.  The  project  would  have  little  direct  impact  on  recreation  on 
National  Forest  land. 

Cultural  Resources.  The  project  would  cause  up  to  16  structures  in  the 
proposed  Jardine  Historical  District  to  be  removed.  The  loss  of  structures  in 
addition  to  construction  of  new  facilities  would  alter  the  appearance  of  the 
historic  mining  area. 

Aesthetics.  Although  the  Jardine  area  has  been  disturbed  by  previous 
mining,  the  applicant's  project  would  be  highly  visible  to  local  residents  and 
visitors  traveling  to  Jardine  and  upstream  Bear  Creek.  The  milling  building, 
crushing  facilities,  and  tailings  dump  would  be  the  most  evident  features. 
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Due  to  surrounding  hills,  the  operation  would  only  be  visible  from  within 
1.2  miles  when  approaching  Jardine  on  the  county  road.  The  operation  would 
also  be  visible  in  the  background  from  some  areas  of  Yellowstone  Park--Mammoth 
terraces  and  Yellowstone  lodge,  for  example. 

After  mining  is  complete,  all  structures  would  be  removed  and  all  dis- 
turbed areas  revegetated.  The  tailings  impoundment  would  probably  still  be 
recognizable  as  differing  from  the  surrounding  landscape. 
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CHAPTER  IV 
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Comparison  of  the  Power  Line  Alternatives 


IV-2 


Introduction 


The  Homestake  Mining  Company  and  the  American  Copper  and  Nickel  Company 
(referred  to  here  jointly  as  "the  applicant")  plan  to  build  a  new  mill  and 
underground  gold  mine,  known  as  the  Jardine  Joint  Venture  project,  on  the  west 
side  of  Mineral  Hill  above  Jardine,  Montana  (figure  IN- 1 ) .  The  Montana 
Department  of  State  Lands  (DSL)  and  the  U.S.  Forest  Service  (Forest  Service) 
have  determined  that  the  project  may  significantly  affect  the  quality  of  the 
human  environment.  As  a  result,  the  two  agencies  are  required  to  prepare  an 
environmental  impact  statement  (Montana  Environmental  Policy  Act  [MEPA],  1971, 
and  National  Environmental  Policy  Act  [NEPA],  1969). 

The  National  and  Montana  Environmental  Policy  Acts  require  the  Forest 
Service  and  DSL  to  follow  a  detailed  procedure  that  includes 

--issuing  a  draft  EIS, 

--encouraging  and  accepting  public  comments  on  the  draft,  and 
--issuing  a  final  EIS.     In  accordance  with  rules  adopted  by  DSL  and  the 
Environmental  Quality  Council  regulations,  the  final  EIS  may-- 

(a)  modify  alternatives,  including  the  proposed  action, 

(b)  develop  and  evaluate  alternatives  not  previously  given  serious  con- 
sideration, 

(c)  supplement,  improve,  or  modify  the  analysis  contained  in  the  draft, 

(d)  make  factual  corrections, 

(e)  respond  to  or  explain  why  comments  do  not  warrant  further  response. 

The  EIS  analyzes  (1)  the  applicant's  proposal  and  alternatives,  (2)  the 
lands,  people,  and  resources  the  proposal  would  affect,  and  (3)  the  conse- 
quences (or  impacts)  of  the  proposal  and  alternatives.  The  EIS  also  presents 
the  alternatives  the  agencies  prefer.  The  Forest  Service  will  issue  its 
proposed  decision  in  a  decision  notice  along  with  the  final  EIS.  DSL  can  make 
a  decision  no  sooner  than  15  days  following  publication. 


Issues  and  Concerns 

DSL  and  the  Forest  Service  received  comments  at  public  meetings  in 
Gardiner  on  November  14,  1984  and  December  3,  1985.  Concerns  expressed  at  the 
first  public  meeting  and  in  response  to  the  agencies'  information  brochure  are 
summarized  here.  Comments  presented  at  the  public  hearing  held  on  December  3 
can  be  found  in  Chapter  IX. 
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Figure  ln-1:     Mining  would  occur  on  Mineral  Hill,  above  Jardine. 


Public  concerns  regarding  the  Jardine  Joint  Venture  (JJV)  Project  include 
the  following: 

1)  Noise  level  at  Jardine:    Construction;  mine/mill  operation;  traffic. 

2)  Visual  aesthetics:  In  Jardine,  especially  tailings  and  possible 
temporary  housing;  in  Gardiner,  temporary  housing. 

3)  Wildlife:  Potential  increase  in  poaching;  effect  of  hunter  access 
to  mining  property  or  on  mining  roads;  elk  migration  and  winter 
range  (reduction  due  to  land  trade);  threat  to  grizzly  bear  habitat. 

4)  Air  quality:  Tailings  dust;  dust  from  non-tailings  disturbed  areas; 
dust  from  increased  road  traffic;  increased  woodburning  for  residen- 
tial heat;  effect  of  mill  operation  on  air  quality  of  nearby  wilder- 
ness; need  to  comply  with  air  quality  standards  for  Class  I  areas. 

5)  Tailings:  Location  near  Bear  Creek  potential  for  polluting  the 
creek;  need  for  lining  the  mine  return  slurry  pipeline  trench  and 
tailings  discharge  pipeline  trench;  need  to  isolate  storage  of  tail- 
ings from  ground  water  in  the  mine;  need  to  adjust  tailings  disposal 
system  to  weather;  effect  on  area  soils;  size  of  tailings  site. 
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Surface  clumps  and  waste  rock:  Surface  ground  water  discharge; 
chemical  nature  of  dumps;  location  of  dumps;  reclamation  of  dumps. 

Toxic  materials:  Need  to  isolate  from  the  work  force  and  the  envi- 
ronment. 

Reclamation:  Responsibilities  after  plant  closure;  need  for  contin- 
uous reclamation. 

Water  quality:  Need  for  Montana  Department  of  Health  and  Environ- 
mental Sciences  surface  water  discharge  permit;  deterioration  from 
rural  housing  development;  deterioration  of  Bear  Creek  and  Yellow- 
stone River,  specifically  from  tailings;  potential  for  tailings 
spi 1 1 . 

Water  rights:  Mining  company  claim  on  Bear  Creek  questionable; 
impact  to  other  users  by  reviving  rights;  effect  of  National  Park 
Service  water  rights  to  Bear  Creek. 

Watershed:    Threat  to  the  Jardine-area  watershed. 

Transportation:  Location  of  new  road,  if  any;  request  for  speed 
limit  of  15  mph;  increased  traffic,  especially  on  Jardine  Road; 
potential  for  accidents,  especially  involving  school  children;  need 
to  improve  Z  Hill. 

Population:  Potential  for  secondary  population  response;  potential 
for  larger  population  increase  in  the  Gardiner  area  if  assumptions 
regarding  commuting  and  local  hire  are  not  accurate. 

Social  values:  Potential  conflict  between  newcomers  and  current 
residents;  potential  union/non-union  conflict. 

Social  structure:  Addition  of  another  separate  social  group  to  the 
Gardiner  area;  income  disparity  between  mine  workers  and  other 
Gardiner  area  residents. 

Housing:  Demand  greater  than  supply  in  the  Gardiner  area;  demand 
increase  as  workers  choose  not  to  commute. 

Community  services:  Potential  for  reducing  the  quality  of  education 
in  Gardiner  schools;  adequacy  of  community  services  in  the  Gardiner 
area,  specifically  law  enforcement,  sewer  treatment,  water  supply 
and  fire  protection. 

Employment:  Assumption  questionable  of  80  percent  local  hire; 
secondary  employment  response. 

Economic:  Impact  of  reduced  water  quality,  fisheries,  and  wildlife 
on  area  businesses;  potential  for  decreased  housing  values  in  Jar- 
dine  if  water  quality  or  aesthetics  deteriorate;  early  or  temporary 
plant  closure  effect  on  business  and  housing  investment. 
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20)  Cultural  Resources:    Fate  of  historic  houses  at  Jardine. 

21)  Utilities:     Need  for  new  power  line  or  corridor  from  Gardiner  to 
Jardine,  its  possible  location,  and  its  effect  on  raptors. 

22)  Construction  phase:    Length  of  construction;  party  responsible  for 
bui 1  ding  the  mi  11 . 


23)  Possible  connection  between  Jardine  Joint  Venture  and  outfitters 
(more  competition  for  local  outfitters). 

24)  Need  to  consider  impacts  in  combination  with  other  developments, 
specifically  logging  and  West  Gardiner  access. 

25)  Potential  for  unmi tigatable  impact  in  arsenic-related  process. 

26)  Greater  Yellowstone  Ecosystem:  Threat  to  natural  vegetation, 
wildlife,  air,  and  water  quality  of  Yellowstone  National  Park  and 
National  Forest  lands;  cumulative  effect  on  ecosystem  from  gold 
mining,  oil  drilling,  geothermal  development,  and  Ski  Yellowstone. 

The  benefits  anticipated  from  the  applicant's  proposed  project  include: 

1)  year-round  employment  for  local  residents, 

2)  an  increased  tax  base  for  Park  County, 

3)  a  more  stable  economy  in  the  Gardiner  area, 

4)  potential   for  reduction   in  social   welfare  needs   in  the  Gardiner 
area. 


PREVIOUS  RESEARCH 

Sources  of  Information 

This  EIS  used  many  sources  of  information.  The  sources  are  listed  under 
References  Cited  at  the  end  of  this  publication.  The  key  documents  are 
described  here  in  more  detail. 

The  applicant  submitted  a  detailed  "plan  of  operations"--or  appl ication-- 
for  a  mining  permit  to  conduct  the  Jardine  Joint  Venture  project.  This  docu- 
ment is  the  most  important  source  used  in  compiling  the  draft  EIS.  Included 
in  the  application  is  an  extensive  compilation  of  baseline  information  for  16 
separate  disciplines.  For  those  interested,  the  application  is  available  for 
review  at  the  Department  of  State  Lands,  Helena,  the  U.S.  Forest  Service 
offices  in  Bozeman,  and  at  Park  County's  planning  offices  in  Livingston. 

The  applicant  hired  Western  Technology  and  Engineering,  Inc.  (Westech), 
of  Helena,  to  conduct  research  studies  into  the  specific  disciplines  that  the 
proposed  project  would  potentially  affect.  Much  of  the  information  in  this 
draft  EIS  comes  from  Westech 's  reports,  and  the  reports  of  its  subcontractors. 
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A  detailed  report  on  the  Jardine  tailings  disposal  facility  was  prepared 
for  the  applicant  by  Steffen  Robertson  and  Kirs ten  of  Lakewood,  Colorado. 

Mountain  International,  Inc.,  of  Helena,  prepared  the  socioeconomic 
report  for  the  Jardine  project.  This  report  covers  topics  such  as  employment, 
housing,  and  traffic  conditions  in  the  project  area.  It  conforms  to  the  Hard 
Rock  Mitigation  Impact  Act  (HB718  as  amended),  which  requires  developers  to 
pay  net  increased  operating  and  capital  costs  for  local  government  due  to  hard 
rock  mineral  development. 


METHODS  AND  STUDY  AREAS 

This  brief  description  of  the  methods  used  in  this  EIS  by  the  disciplines 
may  help  in  understanding  some  of  the  topics  discussed. 


Geology 

Two  general  study  areas  were  used;  one  covers  the  greater  Gardiner/ 
Jardine  area  and  is  based  on  the  U.S.  Geological  Survey  report  and  map  titled 
"Geology  of  the  Gardiner  Area,  Park  County,  Montana."  The  other  study  area 
focuses  on  the  mine/mill  area  at  Jardine.  The  applicant  provided  detailed 
geologic  maps  and  studies  for  the  proposed  tailings  disposal  and  underground 
mine  areas. 


Hydrology 

The  surface  water  study  includes  analyses  of  water  availability  and  water 
quality  that  focus  on  the  main  stem  of  Bear  Creek  between  Pine  Creek  and  the 
confluence  with  the  Yellowstone  River.  Included  is  a  discussion  regarding  the 
potential  impact  to  the  Yellowstone  River.  The  ground  water  study  evaluates 
the  occurrence  and  movement  of  water  in  the  alluvial  aquifer  in  the  vicinity 
of  the  existing  and  proposed  tailings  dump  areas  near  the  town  of  Jardine. 
The  cumulative  study  area  is  limited  to  the  Bear  Creek  drainage. 


Soi  1  s 

The  applicant  conducted  a  detailed  (Order  I)  soil  survey  on  about  2,500 
acres  in  and  around  the  town  of  Jardine.  This  area  includes  the  410-acre 
proposed  permit  area  and  the  93-acre  proposed  disturbance  area. 


Sociology 

The  social  sciences  study  area  included  all  of  Park  County  with  a  more 
detailed  emphasis  on  the  Gardiner-Jardine  area.  Mammoth,  Wyoming,  and  Living- 
ston, Montana,  were  also  included  in  the  analyses  for  some  social  science 
topics.  The  areas  north  of  Livingston  in  Park  County  were  not  studied  due  to 
the  improbability  of  mine  workers  locating  there. 
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The  study  methods  used  included  a  survey,  interviews,  literature  review, 
analysis  of  relevant  reports,  and  census  and  fiscal  data.  Consultants  to  the 
applicant  used  two  computer  models  (WEDM  and  PUFMOD)  to  provide  forecasts  for 
local  government  expenditures,  and  county  employment,  income,  and  population. 


Cultural  Resources 

During  1981  and  1982,  an  intensive  cultural  resource  survey  of  about 
3,100  acres  was  conducted  (Steere,  et  al . ,  1982)  in  the  Jardine  area.  The 
cultural  resources  on  the  project  area  were  then  reevaluated  by  Historical 
Research  Associates  (HRA).  HRA  prepared  an  impact  assessment  and  management 
recommendations  for  all  sites  eligible  for  listing  on  the  National  Register  of 
Historic  Places  (project  application,  1984). 

Vegetation 

The  vegetation  study  area  includes  and  surrounds  the  proposed  permit 
area.  It  is  bound  on  the  east  by  Mineral  Hill  and  on  the  west  by  Parker 
Point.  The  southern  part  of  the  study  area  reaches  almost  to  the  lower  limit 
of  section  17;  the  northern  part  roughly  follows  Bear  Creek  to  the  township 
division. 


Wildlife 

The  proposed  permit  area  is  centered  within  the  Jardine  wildlife  study 
area  (figure  11-10).  The  study  area  extends  from  the  northern  boundary  of 
Yellowstone  National  Park,  east  to  Crevice  Creek,  west  to  Little  Trail  Creek, 
and  north  to  Monitor  Peak.  Along  with  the  study  area,  a  cumulative  impacts 
analysis  area  was  developed.  This  cumulative  area  included  additional  habi- 
tats that  could  be  visited  by  elk  or  mule  deer  from  the  Jardine  area.  There- 
fore, the  cumulative  area  was  delineated  by  year-round  elk  and  mule  deer 
ranges  found  outside  of  Yellowstone  National  Park  (figures  11-11  and  11-13). 


Threatened  and  Endangered  Species 

The  proposed  permit  area  is  within  the  threatened  and  endangered  species 
assessment  area  (figure  11-16).  The  assessment  area  makes  up  the  south- 
central  portion  of  the  Hell  roaring/Bear  (Creek)  Bear  Management  Unit  and 
includes  Bear,  Eagle,  and  Little  Trail  creeks. 

In  addition  to  the  applicant's  proposal,  the  Forest  Service  has  scheduled 
timber  sales  in  the  assessment  area.  Cumulative  impacts  of  mining  and  logging 
are  discussed  in  Chapter  Ill—Threatened  and  Endangered  Species. 

Analyses  were  based  on  a  biological  evaluation  that  describes  the  ecology 
of  threatened  and  endangered  species  in  the  project  area  and  determines 
effects  of  the  mine  and  other  proposed  projects.  The  evaluation  was  prepared 
by  the  U.S.  Forest  Service  and  was  reviewed  by  the  U.S.  Fish  and  Wildlife 
Service  in  accordance  with  Section  7  of  the  Federal  Endangered  Species  Act  of 
1973. 
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OTHER  ACTIVITIES  IN  THE  PROJECT  AREA 

Logging 

The  U.S.  Forest  Service  (USFS)  is  selling  timber  in  the  Palmer  Co-op  sale 
area  which  is  now  being  cut.  Two  hundred  and  thirty  acres  of  the  400-acre 
sale  area  will  be  logged.  Logging  began  in  July  1984  and  is  scheduled  to  end 
September  30,  1986.  The  sale  area  is  on  Sections  14,  15,  22,  and  23  of  T9S, 
R9E  near  Palmer  and  Crevice  Mountains,  east  of  Gardiner.  Four  irregular  units 
will  be  clearcut.  Total  harvest  will  be  140  acres  per  year.  During  the  two 
years  of  logging,  1.5  miles  of  new  roads  will  be  built;  1,600  logging  truck 
trips  and  3,000  pickup  truck  trips  will  be  added  to  the  traffic  on  the  Jardine 
Road. 

After  logging,  slash  will  be  piled  by  machine.  The  logged  areas  will 
revegetate  naturally.  Gates  will  be  built  on  all  new  roads,  with  cooperative 
road  management  with  private  landowners. 

The  Gallatin  National  Forest  Draft  Forest  Plan  (1985)  included  two  timber 
sales—the  Pine  Creek  and  Parker-Eagle--which  were  deleted  after  publication. 
The  new  10-year  plan  (through  1996)  entails  a  cutting  unit  of  about  25  acres 
per  year,  east  and  north  of  Gardiner,  and  near  Pine  Creek,  east  of  Jardine. 
Exact  locations  have  not  been  specified  (Larry  N.  Lewis,  pers.  comm.,  District 
Ranger,  Gallatin  National  Forest,  September  16,  1985).  After  logging,  slash 
would  be  piled  by  machine.  The  logged  areas  would  revegetate  naturally. 
Gates  would  be  added  to  new  roads  or  they  would  be  closed  permanently. 


West  Gardiner  Access 

The  USFS  is  proceeding  with  an  in-depth  analysis  to  determine  access  re- 
quirements for  National  Forest  Service  lands  west  of  Gardiner,  just  north  of 
Yellowstone  Park.  The  40,000  acres  cover  eight  drainages.  County  roads 
access  the  lower  reaches  of  these  drainages.  In  three  drainages  (Divide 
Creek,  Trai 1 -Sunl ight  Creek,  and  Sphinx  Creek)  there  is  access  to  national 
forest  lands.  In  the  other  five  drainages  (Aldridge,  Mol  Heron,  Upper  Cinna- 
bar Basin,  Horse  Creek,  and  Skull  Creek),  a  narrow  band  of  private  land  lies 
between  the  county  road  system  and  national  forest  lands.  In  the  Draft  Envi- 
ronmental Assessment  of  the  West  Gardiner  Access  Program,  the  USFS  recommended 
that  access  be  acquired  into  each  of  the  units.  Its  preferred  alternative 
would  allow  "...seasonal  public  use  and  year-long  administrative  use  in  each 
unit.  Public  use  restrictions  will  be  established  based  on  a  cumulative 
effects  analysis  for  grizzly  bear  management. 11  Final  decisions  and  implemen- 
tation are  expected  to  be  complete  by  the  end  of  1985. 


AGENCY  RESPONSIBILITIES 

A  number  of  agencies  have  or  could  have  jurisdiction  over  the  Jardine 
Project. 
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Montana  Department  of  State  Lands  (DSL) 

DSL  administers  the  1971  Montana  Metal  Mine  Reclamation  Act  (also  called 
the  Hard  Rock  Mining  Act),  with  which  the  applicant  must  comply.  The  purposes 
of  the  act  are,  first,  to  recognize  and  protect  the  usefulness,  productivity 
and  scenic  values  of  the  lands  and  waters  within  the  state,  and  second,  to 
reclaim  to  beneficial  use  the  lands  used  for  metal  mines.  The  act  and  its 
regulations  (ARM  26.4.101  et  seq.)  set  forth  the  steps  that  must  be  taken  in 
the  issuance  of  an  operating  permit  for,  and  the  reclamation  of,  the  proposed 
mine  and  mill.  The  act  applies  to  all  lands  within  Montana.  Thus,  DSL  will 
regulate  mining  activity  on  both  federal  and  private  lands. 


U.S.  Forest  Service 

The  Forest  Service  (USFS)  has  authority  to  permit  and  regulate  all 
operations  and  uses  of  national  forest  system  lands. 

The  1872  General  Mining  Law,  as  amended  by  the  Multiple  Surface  Use  Act 
(P.L.  167)  of  July  23,  1955,  allows  any  prospector  who  discovers  a  valuable 
mineral  deposit  on  national  forest  system  lands  open  to  mineral  entry  to 
locate  and  work  on  a  mining  claim.  (See  also  36  CFR  228.)  At  the  same  time, 
the  Organic  Administration  Act  of  1897  authorizes  the  Secretary  of  Agriculture 
to  regulate  occupancy  and  use  of  the  national  forests  for  the  protection  and 
management  of  national  forest  resources—this  pertains  to  all  national  forest 
users,  including  prospectors  and  miners. 

The  USFS  management  policy  for  mining  activity  originates  from  the  Mining 
and  Mineral  Policy  Act  of  1970,  the  National  Materials  and  Minerals  Policy, 
Research,  and  Development  Act  of  1980,  and  a  number  of  executive 
(presidential)  orders. 

The  "Locatable  Mineral  Regulations"  (36  CFR  228)  require  a  plan  of  opera- 
tions to  be  submitted  to  the  USFS  for  approval.  Review  and  approval  of  the 
engineering  report,  and  plans  and  specifications  for  the  tailings  dam  are 
subject  to  USFS  requirements. 

U.S.  Fish  and  Wildlife  Service 

The  U.S.  Fish  and  Wildlife  Service  administers  the  Endangered  Species 
Act,  as  reauthorized  in  1982,  and  the  Bald  Eagle  Protection  Act  of  1940  (as 
amended).  Federal  agencies  (in  this  case,  the  U.S.  Forest  Service)  involved 
in  actions  potentially  affecting  threatened  or  endangered  species  must  prepare 
a  biological  assessment  to  comply  with  the  Endangered  Species  Act.  If  the 
assessment  determined  that  impacts  would  adversely  affect  threatened  and 
endangered  species,  the  preparing  agency  would  consult  with  the  Fish  and 
Wildlife  Service  to  design  measures  to  protect  the  affected  species.  A 
biological  evaluation  on  grizzly  bear,  bald  eagles,  gray  wolves,  and  peregrine 
falcons  was  prepared  by  the  USFS  and  reviewed  by  the  U.S.  Fish  and  Wildlife 
Service.  The  Fish  and  Wildlife  Service  then  offered  an  official  opinion  on 
the  impacts  of  the  project. 


Introduction  /  IN- 9 


State  Historic  Preservation  Office 

The  State  Historic  Preservation  Office  has  the  responsibility  to  cooper- 
ate with  and  advise  DSL  when  potentially  significant  historical, 
archaeological,  or  other  cultural  resources  are  located  in  a  project  area 
(Montana  Antiquities  Act  [MCA  22-3-401  through  22-3-441],  and  the  National 
Historic  Preservation  Act  [P.L.  89-665  as  amended  and  reauthorized  E.O. 
11593]).  Part  of  the  advice  given  to  DSL  may  include  comments  on  a  company's 
plan  for  impact  mitigation  of  sites  eligible  for  nomination  to  the  National 
Register  of  Historic  Places.  The  office  also  reviews  the  EIS  to  ensure 
compliance  with  cultural  resource  regulations. 

Under  the  Montana  Antiquities  Act,  the  State  Historic  Preservation  Office 
is  responsible  for  issuing  antiquities  permits  for  projects  on  state-owned 
lands.  Under  the  National  Historic  Preservation  Act,  the  office  provides 
federal  agencies  with  site  value  recommendations  for  cultural  resources  that 
are  eligible  for  listing  on  the  National  Register  for  Historic  Places.  During 
mine  operation,  DSL  monitors  compliance  with  historic  preservation  and 
monitoring  plans. 


Montana  Department  of  Health  and  Environmental  Sciences  (DHES) 

Air  Quality  Bureau.  The  Air  Quality  Bureau  of  DHES  administers  the 
Montana  Clean  Air  Act.  Any  proposed  project  that  has  the  potential  to  emit 
more  than  25  tons  per  year  of  any  pollutant  must  obtain  an  air  quality  permit 
before  beginning  construction.  The  applicant  must  apply  Best  Available 
Control  Technology  (BACT)  to  each  emission  source.  The  applicant  must  also 
demonstrate  that  the  project  will  not  violate  Montana  or  Federal  Ambient  Air 
Quality  Standards. 

Water  Quality  Bureau.  The  Water  Quality  Bureau  of  DHES  is  responsible 
for  administration  of  the  Montana  Water  Quality  Act.  This  state  law  provides 
a  framework  for  the  classification  of  surface  water.  It  also  establishes 
surface  water  quality  standards  as  well  as  permit  programs  to  control  the 
discharge  of  pollutants  into  state  waters. 

A  Montana  Pollutant  Discharge  Elimination  System  (MPDES)  permit  must  be 
obtained  before  any  discharge  to  surface  water  can  occur.  The  MPDES  permit 
contains  water  quality  limitations  and  requires  self-monitoring  of  effluent  by 
the  permittee.  Mining  operations  must  also  comply  with  Montana  ground  water 
standards. 

The  tailings  impoundment  must  be  constructed  and  operated  to  prevent 
water  discharge,  seepage,  drainage,  infiltration,  or  flow  that  may  pollute 
surface  or  ground  waters.  Complete  plans  and  specifications  for  tailings 
ponds  must  be  submitted  to  DHES  no  less  than  180  days  before  initial 
construction . 


IN-10  /  Introduction 


Montana  Department  of  Natural  Resources  and  Conservation  (DNRC) 

DNRC  administers  two  acts  that  are  applicable  to  mining  development  in 
Montana.  These  are  the  Montana  Major  Facility  Siting  Act  (MFSA)  and  the  Mon- 
tana Water  Use  Act.  The  MFSA  requires  state  approval  before  construction  of 
any  electrical  transmission  line  that  exceeds  69  kilovolts  (kV)  or  10  miles  in 
length.  A  water  rights  permit  is  required  by  the  Montana  Water  Use  Act  for 
any  surface  water  diversion  or  ground  water  withdrawal  exceeding  100  gallons 
per  minute. 


Hard  Rock  Mining  Impact  Board 

The  Hard  Rock  Mining  Impact  Board  (Hard  Rock  Board),  created  by  the  pas- 
sage of  House  Bill  718  in  1980,  is  attached  to  the  Montana  Department  of  Com- 
merce for  administrative  purposes.  It  is  a  quasi -judicial  board  intended  to 
act  as  "referee"  in  hearing  disputes  between  local  government  units  and  large- 
scale  mineral  developers  over  the  impact  mitigation  plan  prepared  by  the  deve- 
loper. In  the  impact  mitigation  plan,  the  developer  identifies  the  increased 
public-sector  costs  associated  with  major  mineral  development  and  commits  to 
pay,  according  to  a  specified  time  schedule,  all  increased  capital  and  net 
operating  cost  to  local  government  units  that  will  be  a  result  of  the  develop- 
ment. 

The  review  of  the  impact  plan  by  the  Hard  Rock  Board  is  intended  to  occur 
concurrently  with  the  procedure  for  fulfilling  the  operating  permit  require- 
ments. If  disagreement  occurs  between  Park  County  or  any  affected  unit  of 
local  government  and  the  proponent,  the  disagreeing  party  can  file  an  objec- 
tion with  the  Hard-Rock  Board. 

An  operating  permit  issued  by  DSL  for  a  large-scale  mineral  development 
would  be  conditioned  to  provide  that  mining  may  not  begin  until  the  Hard  Rock 
Board  approves  the  impact  plan  and  until  the  permittee  has  provided  a  written 
guarantee  to  DSL  and  to  the  Hard-Rock  Board  of  compliance  within  the  time 
schedule  with  the  commitment  made  in  the  impact  plan  approved  by  the  Hard  Rock 
Board.  If  the  permittee  does  not  comply  with  that  commitment  within  the  time 
scheduled,  DSL,  upon  receipt  of  written  notice  from  the  Hard  Rock  Board,  will 
suspend  the  permit  until  it  receives  written  notice  from  the  Hard  Rock  Board 
that  the  permittee  is  in  compliance. 


Army  Corps  of  Engineers 

The  Corps  of  Engineers  would  require  a  404  permit  if  any  bridges  are  re- 
placed or  strengthened  in  a  manner  that  would  put  fill  in  any  river.  Need  for 
a  404  permit  is  not  anticipated  at  this  time. 


Local  Conservation  District 

Similarly,  bridge  construction  plans  would  require  approval  by  the  local 
conservation  district  if  the  company  were  planning  to  alter  streambanks. 
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ADMINISTRATIVE  PROCESS 

After  evaluation  of  this  EIS,  both  DSL  and  the  Forest  Service  have  a 
number  of  options. 


Montana  Department  of  State  Lands 

DSL  must  take  one  of  four  administrative  actions:  (1)  approve  the  permit 
as  proposed,  (2)  deny  the  permit,  (3)  approve  the  permit  with  modified  mining 
or  reclamation  plans,  and  (4)  approve  the  permit  subject  to  stipulations. 

1.  Approve  the  permit  as  proposed 

If  DSL  finds  the  applicant's  proposal  environmentally  acceptable  and 
requires  no  changes,  it  could  approve  the  plans  as  proposed  with  no  changes. 

2.  Deny  the  permi  t 

DSL  may  deny  the  permit  if  the  mining  or  reclamation  plans  violate  the 
laws  administered  by  DSL  or  the  water  and  air  quality  laws  administered  by  the 
Department  of  Health  and  Environmental  Sciences. 

3.  Approve  the  permit  with  modified  mining  or  reclamation  plans 

If  the  proposed  plan  were  unacceptable,  DSL  could  return  it  with  a  re- 
quest that  the  applicant  submit  a  modified  plan.  If,  for  example,  DSL  select- 
ed an  alternative  different  from  the  applicant's  proposal,  DSL  would  require 
the  applicant  to  submit  new  project  plans. 

4.  Approve  the  permit  subject  to  stipulations 

If  parts  of  the  proposed  plan  were  considered  unacceptable,  DSL  could 
grant  the  permit  with  stipulations.  Possible  stipulations  would  include  any 
modifications  or  additions  to  the  proposed  plans  that  the  Commissioner  con- 
sidered necessary  to  meet  the  requirements  of  state  laws.  Stipulations  (or 
mitigating  measures)  are  listed  in  Chapter  III  for  most  impact  discussions. 


U.S.  Forest  Service 

Four  administrative  actions,  some  of  which  differ  from  those  available  to 
DSL,  would  be  considered  by  the  U.S.  Forest  Service:  (1)  no  action,  (2)  ap- 
prove the  plan  of  operations  as  submitted,  (3)  approve  a  revised  plan  of  oper- 
ations with  changes  incorporated,  and  (4)  approve  parts  of  the  plan  that  are 
acceptable;  defer  decisions  on  other  portions  of  the  plan. 
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1.  No  action 

Under  this  action,  the  proposed  plan  of  operations  would  be  denied  and, 
theoretically,  no  mining  could  take  place;  however,  this  alternative  is  not 
valid  because  under  the  1872  mining  law  the  national  forest  lands  on  which  the 
project  would  occur  are  open  to  mineral  location  and  entry.  Consequently,  the 
Forest  Service  cannot  take  "no  action"  if  the  applicant  meets  legal  and  policy 
requirements  and  takes  reasonable  measures  to  protect  surface  resources  and 
public  safety. 

2.  Approve  the  plan  of  operations  as  submitted 

If  the  Forest  Service  agrees  that  the  plan  of  operations  is  complete  and 
adequate  as  submitted  and  no  changes  are  required,  the  Forest  Service  would 
approve  it. 

3.  Approve  a  revised  plan  of  operations  with  changes  incorporated 

If  the  plan  of  operations  as  proposed  is  considered  generally  acceptable 
but  in  need  of  some  revisions,  the  Forest  Service  could  require  changes. 
These  changes  would  be  for  management  and  protection  of  the  surface  resources 
of  national  forest  system  lands  or  public  safety. 

This  administrative  action  would  be  selected  if  the  Forest  Service  chose 
to  require  an  alternative  different  from  the  applicant's  proposal  or  to  re- 
quire any  of  the  mitigating  measures  recommended  in  the  EIS.  If  the  Forest 
Service  does  select  an  alternative  different  from  the  applicant's  proposal, 
the  applicant  would  be  required  to  submit  modified  mining  plans. 

4.  Approve  parts  of  the  plan  of  operations 

The  Forest  Service  could  approve  part  of  the  plan  of  operations  and  defer 
decisions  on  other  parts  of  the  proposal  until  further  design  data  or  specific 
information  is  available.  The  Forest  Service  would  take  action  on  these 
aspects  of  the  proposal  based  on  the  degree  to  which  they  meet  the  objectives 
of  reasonable  environmental  protection. 


Chapter  I: 
The  Project  and  Alternatives 


JARDINE  JOINT  VENTURE'S  PROPOSAL 

The  Jardine  Joint  Venture  Project  is  located  near  Jardine,  Park  County, 
Montana  (figures  S-l  and  IN-1).  The  project  is  in  the  Bear  Creek  drainage,  a 
tributary  to  the  Yellowstone  River,  on  the  southeast  flank  of  the  Absaroka 
Mountain  range.  Jardine  and  the  mine  are  located  about  five  miles  northeast 
of  Gardiner,  Montana,  and  52  road  miles  south  of  Livingston,  Montana. 

According  to  the  Jardine  Joint  Venture  (JJV)  application,  mine  construc- 
tion could  begin  in  1986.  The  mine  could  be  fully  operational  in  mid-1988. 
Yielding  an  average  of  1,050  tons  of  ore  per  day,  five  days  per  week,  the  mine 
has  an  estimated  life  of  20  years,  through  2008.  The  mill  would  process  about 
750  tons  of  ore  per  day,  seven  days  a  week.  The  gold  would  have  concentrated 
and  refined  in  the  mill  and  electrolytic  furnace.  Waste  material,  or  tailings 
from  the  mill  would  be  deposited  in  a  lined  disposal  dump  within  a  mile  of  the 
mill  or  backfilled  into  the  mine.  The  project  would  last  for  at  least  22 
years,  including  18  months  of  construction,  20  years  of  production,  and  at 
least  one  year  of  final  reclamation. 

The  project  area  encompasses  410  acres,  of  which  only  93  acres  would  be 
disturbed  by  construction  and  operation  (table  1-1).  The  permit  area  would 
cover  parts  of  the  northeast,  northwest,  and  southwest  quarters  of  Section  9 
and  southeast  quarter  of  Section  8  of  T9S,  R9E.  Most  of  the  disturbance  would 
be  on  private  land  owned  by  the  applicant  (figure  1-1).  Only  a  small  area  of 
Forest  Service  land  would  be  covered  by  tailings.  About  28  percent  (26  acres) 
of  the  proposed  disturbance  area  has  been  disturbed  already  (see  Chapter  II-- 
Vegetation) . 


Mining  Plan 

Mining  at  the  project  would  be  underground.  Five  levels  would  be  devel- 
oped into  the  new  mining  area  at  150-foot  vertical  intervals  in  Mineral  Hill. 
Levels  would  be  constructed  using  rubber-tired  diesel  equipment.  Four  of  the 
levels--600,  750,  900,  and  l,050--were  constructed  during  earlier  mining,  and 
all  but  the  600  level  are  caved  in  at  the  portals  because  of  rotted  and  col- 
lapsed timbers.  These  portals  would  be  reopened  and  stabilized.  Only  the  450 
level  would  be  new.  All  levels  would  be  extended  to  new  mining  zones  east  and 
below  the  Bear  Gulch  fault. 
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Table  1-1:    Surface  Area  Disturbance 

Faci  1  i  ties 

Acres 

Waste  dumps  at  portals  and  surface  water  control 

structures 

7.7 

Soil  stockpiles 

4.0 

Mill  and  mine  facilities,  parking  lots  (including 

disturbance  at  1,050  level) 

12.0 

Tailings  disposal  site  and  support  facilities 

53.0 

Roads 

7.3 

Slurry  lines 

3.0 

Gravel  pit  and  waste  plant 

1.1 

Old  tailings  (outside  new  tailings  deposition) 

2.5 

Partially  reclaimed  old  tailings  near  Bear  Creek 

2.2 

Air  shaft  and  access 

0.1 

Total  disturbance  area 

92.9 

Undisturbed  permit  area 

317.1 

Total  permit  area 

410.0 

Source:    Jardine  Joint  Venture  Project  Application,  1984. 


The  primary  method  of  mining  would  probably  be  cut-and-fi 1 1  breast  stop- 
ing, using  mill  tailings  waste  to  backfill  the  mine.  Vertical  crater  retreat 
mining  methods  may  also  be  used  in  portions  of  the  mine  where  conditions  war- 
rant. Cut-and-fill  breast  stoping,  vertical  crater  retreat  mining,  or  a  com- 
bination of  these  may  be  used  to  mine  the  ore  body. 

In  cut-and-fill  breast  stoping,  mill  tailings  would  be  backfilled  into 
the  mine  as  a  slurry  to  fill  the  stopes  as  mining  progressed  upwards.  In  the 
mine,  cement  would  be  added  to  the  slurry  to  form  a  solid  platform  on  which 
the  miners  would  stand  while  drilling  and  blasting  ore  from  the  stope  ceiling, 
one  layer  at  a  time.  The  tailings  backfill  would  stabilize  the  walls  and  pre- 
vent spalling  rock  from  diluting  the  mined  ore--the  major  advantage  of  the 
cut-and-fill  stoping  method  of  mining. 

As  fill  material  is  added  to  the  stopes,  the  ore-withdrawal  chutes  would 
be  extended  upward  using  timbers.  Ore  from  the  chutes  would  be  removed  at  the 
1,500  level  by  diesel -powered  muckers--low-profile,  rubber-tired,  front-end 
loaders  (Mike  McClean,  American  Copper  and  Nickel  Company,  pers.  comm.,  Feb- 
ruary 26,  1986). 

When  miners  set  the  last  charges  in  each  stope,  they  would  be  standing  on 
about  150  feet  of  consolidated  sand  fill.  The  ceiling  of  the  sand-filled 
stope  would  be  the  floor  of  the  mine  tunnel  above.  Each  stope  set  would 
measure  up  to  200  feet  long,  150  feet  high,  and  average  10-20  feet  wide. 

The  underground  workings  would  not  be  visible  outside  the  mine.  Only 
five  tunnel  portals  (including  the  1,050  level  now  used  for  exploration)  would 
reach  the  surface.    These  tunnels  would  provide  access  and  air  ventilation. 


Jardine  Joint  Venture's  Proposal  /  1-3 


Jardine  Joint  Venture's  Proposal  /  1-5 


Internally,  numerous  cribbed  (wooden)  service  raises  would  be  constructed 
between  levels  to  provide  access  for  workers  and  machinery  to  the  active  stope 
faces.  Ore  would  be  dropped  down  cribbed  ore  chutes  to  the  1,050  main  service 
level . 

The  project  would  produce  about  50  to  100  tons  of  waste  rock  each  day. 
Most  of  the  waste  rock  would  be  stored  underground  in  raises  and  in  stopes, 
minimizing  the  need  for  large  storage  areas  at  the  surface  (01  in  Hart,  Home- 
stake  Mining  Company  geologist,  pers.  comm.,  April  1985).  Waste  rock  that 
could  not  be  placed  underground  would  be  hauled  to  the  surface  for  disposal  in 
waste  rock  dumps  (Mike  McClean,  American  Copper  and  Nickel  Company,  pers. 
comm.,  February  26,  1986). 

If  water  were  encountered  in  the  mine,  the  following  actions  would  be 
taken: 

a.  Water  encountered  by  drill  holes  would  be  contained  by  grouting  the 
holes  with  quick-setting  cement. 

b.  Water  encountered  in  mine  openings  could  be  the  result  of  1)  tapping 
the  water  table,  2)  tapping  a  fault  that  contains  water  derived  from 
the  surface,  or  3)  tapping  perched  water  tables.  In  the  case  of  1) 
and  2)  above,  depending  on  the  volume  of  water  leaking  into  the  mine 
opening,  the  area  of  leakage  would  be  curtain  grouted  to  seal  off 
the  water  table.  In  the  case  of  3),  the  water  would  run  for  a  few 
hours  and  dry  up.  If  it  did  not  dry  up,  the  grouting  procedure 
could  be  used. 

c.  Sandfill  slurry  pumped  into  the  mine  would  drain  water  to  under- 
ground ditches  and  sumps.  This  water  would  then  be  recycled  for 
drilling  purposes  or  dust  control,  or  returned  to  the  mill.  Sumps 
would  be  lined  to  prevent  seepage.  Normally,  sludge  would  collect 
over  the  liner  to  form  a  permanent  seal.  The  same  would  apply  to 
the  ditches.  Because  the  mine  openings  would  be  sealed  with  grout- 
ing, backfill  and  drilling  water  would  be  sealed  off  from  the  ground 
water  effectively. 

The  tailings  returned  to  the  mine  would  be  made  up  of  the  same  constitu- 
ents as  the  original  rock,  less  99  percent  of  the  sulfide.  Without  the  sul- 
phur to  create  sulphuric  acid,  the  potential  for  acid  mine  water  would  be 
further  reduced. 

Additional  ore  may  also  exist  in  the  Jardine  district.  The  Crevice 
Mountain  area  produced  gold  and  arsenic  ore  that  was  processed  at  the  Jardine 
mills;  the  applicant  owns  or  leases  the  mineral  claims  in  the  Crevice  Mountain 
areas  (see  figure  1-1).  Redevelopment  of  the  Crevice  Mountain  area  or  the 
additional  ore  reserves  below  the  1,050  level  in  Mineral  Hill  would  require 
subsequent  approvals  by  the  regulating  agencieSo 


Ore  Processing 

The  mill  facilities  would  be  as  near  as  possible  to  the  1,050  level  (see 
figure  1-2).    The  mill  building  would  be  about  200  feet  long,  200  feet  wide, 
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and  60  feet  high.  Associated  with  the  18-acre  mill  site  would  be  a  main- 
tenance shop,  warehouse,  laboratory,  storage  yard,  parking  lot,  office  build- 
ings, change  house,  crusher,  and  ore  storage  bins.  The  mill  would  consist  of 
a  crusher,  concentrator,  leaching  circuit,  refinery  and  other  equipment. 

The  milling  process  would  occur  in  two  stages.  The  first  stage  (flota- 
tion process)  would  begin  with  the  crushing  and  grinding  of  the  ore  to  expose 
the  gold-bearing  sulfide  minerals.  Water  would  be  added  to  form  a  slurry  of 
36  percent  solids.  This  slurry  would  be  subjected  to  froth  flotation—a 
physio-chemical  method  of  separating  and  concentrating  the  metals  from  finely 
ground  ores.  The  slurry  would  be  agitated,  injected  with  air,  and  treated 
with  a  frothing  agent.  Other  chemicals  (collectors)  added  to  the  slurry  would 
cause  sulfides  and  precious  metals  to  attach  to  rising  air  bubbles.  A  foamy 
froth  containing  metals  would  be  skimmed  from  the  surface  of  the  slurry.  The 
mill  will  contain  a  series  of  jigs  over  which  the  mill  feed  will  be  passed 
prior  to  sulfide  flotation  to  capture  any  free  gold  that  may  exist  in  the  ore. 

The  remaining  ground  rock  (flotation  tailings)  would  remain  submerged  and 
would  leave  the  mill  in  slurry  form.  The  flotation  tailings  would  be  piped 
back  into  the  mine  or  to  the  tailings  disposal  site.  In  the  second  stage  of 
milling,  the  froth  concentrate  would  be  filtered  and  leached  with  cyanide 
solutions  to  dissolve  the  gold.  The  gold  would  be  precipitated  from  solution 
by  the  addition  of  zinc  dust  and  collected  on  drum  filters. 

The  filtercake  containing  the  gold  zinc  precipitate  would  be  refined  in 
an  electrolytic  furnace  forming  a  gold/zinc  bullion  dore.  Tailings  associated 
with  the  cyanide  agitation  circuit  would  be  piped  to  the  lined  tailings  dispo- 
sal dump  and  the  cyanide  solution  returned  to  the  beginning  of  the  leach  cir- 
cuit. Excess  water  in  the  cyanide  circuit  would  be  treated  with  sulfur  diox- 
ide gas  and  lime  to  remove  cyanide  in  solution.  Destruction  of  cyanide  is 
essential  because  any  cyanide  introduced  to  the  flotation  process  (treated 
water  would  be  recycled)  would  cause  gold  to  remain  in  the  solution  with  the 
tailings  rather  than  float  to  the  surface  with  the  flotation  concentrate.  All 
wastes  from  the  laboratory,  change  rooms,  and  mill  would  be  routed  to  the  mill 
system.    Table  1-2  is  a  simple  flow  chart  of  the  milling  process. 

Reagents  that  would  be  used  in  the  flotation  and  cyanidation  processes 
are  Aerofloat  280,  Aero  350  Xanthate,  Aerofroth  76,  Separan  NP10,  and  sodium 
cyanide  (see  appendix  7). 

Tailings  Disposal 

About  60  percent  of  the  tailings  slurry  would  be  piped  to  the  tailings 
disposal  dump;  the  remaining  40  percent  would  be  piped  to  the  450  level  and 
used  as  fill  in  the  mine.  Slurry  water  from  the  saturated  tailings  that  is 
backfilled  into  the  mine  would  drain  by  gravity.  The  drainage  water  would  be 
channeled  by  ditches  to  lined  underground  sumps  where  it  would  be  pumped  back 
into  the  mill  circuit.  Mine  sumps  would  be  lined  with  plastic  to  prevent 
seepage  into  cracks  and  faults.  The  last  two  feet  of  backfill  would  be  mixed 
with  cement  to  create  a  hard  floor.  Slurry  and  return  water  pipelines  would 
be  constructed  using  flexible  polyurethane  or  an  equivalent  pipeline  which 
would  resist  corrosion  and  abrasion,  and  which  would  withstand  stresses  during 
seismic  events.  Emergency  containment  ponds  would  be  constructed  at  the  base 
of  the  hillside  between  the  mine  and  the  mill,  and  at  the  mill  facility  to 
contain  spills,  if  they  were  to  occur. 
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Figure  l-Z:   Facilities  Map 
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Table  1-2:        Simple  flow  chart  of  the  milling  process. 


At  the  tailings  disposal  facility,  water  would  be  removed  from  the  tail- 
ings slurry  by  a  disc  filter,  belt  filter  press,  or  similar  equipment,  reduc- 
ing the  water  content  in  the  tailings  to  about  15  percent  (see  figure  1-3). 
The  water  would  be  collected  in  a  double-lined  return  water  pond  and  pumped 
back  to  the  mill  for  reuse.  The  capacity  of  the  pond  would  be  about  800,000 
gallons;  however,  during  normal  operation  the  pond  would  contain  only  about 
200,000  gallons  of  water.  The  dewatered  tailings  would  be  deposited  using  a 
conveyor-stacker  operation.  If  the  conveyor  failed  for  a  prolonged  period, 
the  dewatered  tailings  could  be  deposited  by  front-end  loader,  load-truck  com- 
bination, or  pneumatic  pump  system. 


The  tailings  disposal  facility  would  be  constructed  in  four  stages.  Each 
stage  would  have  the  capacity  for  about  five  years  at  the  projected  production 
rate.  Stage  one  would  involve  construction  of  the  tailings  dewatering  and 
pumpback  (process)  plant  and  associated  facilities.  About  10  acres  would  be 
disturbed.  Deposition  of  the  tailings  would  begin  at  the  downstream  end  of 
the  dump.    All  aspects  of  the  tailings  pile  would  have  a  33-percent  slope 
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TAILINGS  IMPOUNDMENT 


NO  SCALE 


Pressure/flow  monitors 


450  LEVEL 


Pressure  relief  valves 


Figure  1-3:    Solid  state  controlling  and  monitoring  hardware  would  provide  failsafe  features  to  reduce  the  potential 
for  spillage  from  the  slurry  and  backfill  lines. 


except  for  the  upstream  working  face.  The  active  face  would  be  steeper,  deve- 
loping at  the  natural  angle  of  repose  of  the  dry  tailings—about  50  percent. 
As  deposition  continues,  the  face  of  the  pile  would  advance  upstream. 


Jardine  Joint  Venture's  Proposal  /  I - 1 1 


The  maximum  height  of  the  pile  would  be  about  125  feet.  As  the  active 
face  advances,  the  side  slopes  of  the  dump  would  be  stabilized  and  reclaimed. 
The  active  face  would  vary  in  area  between  five  and  nine  acres  during  the  life 
of  the  project. 

During  stage  two,  the  process  plant  would  be  moved  upstream  within  the 
limits  of  the  stage  three  dump  area.  The  topography  of  the  terrace  is  such 
that  the  impoundment  would  rest  on  the  existing  terrain  without  the  need  for 
embankment.  The  two  existing  historic  tailings  piles  would  be  removed  and 
placed  within  the  stage  two  impoundment.  The  old  tailings  could  be  repro- 
cessed before  placement  in  the  disposal  facility. 

During  stage  three,  the  process  plant  would  be  located  outside  the  im- 
poundment perimeter  within  the  area  previously  occupied  by  the  historic  upper 
tailings  impoundment.  Again9  no  embankment  need  be  constructed.  Tailings 
deposition  would  continue  upstream. 

The  process  plant  would  remain  in  the  same  location  during  stage  four. 
An  embankment  on  the  west  and  north  side  of  the  impoundment  would  be  con- 
structed to  control  runoff  because  the  topography  slopes  gently  toward  Bear 
Creek.  Deposition  at  the  active  face  would  be  modified  to  achieve  a  33- 
percent  slope  as  the  final  limits  of  the  dump  are  reached. 


Tailings  Disposal  Facility.  An  embankment  would  be  constructed  around 
the  lower  end  of  the  disposal  area.  The  material  for  construction  would  come 
from  within  the  disposal  area.  The  internal  slopes  of  the  embankment  would  be 
33  percent,  and  external  slopes  would  be  40  percent.  The  embankment  fill 
would  consist  of  compacted  sands  and  gravels  six  inches  or  less  in  size. 
Eighteen  inches  of  finer-grained  material  and  topsoil  would  be  placed  on  the 
embankment  and  revegetated.  The  maximum  height  of  the  embankment  would  be  35 
feet,  where  it  crosses  a  minor  drainage  on  the  terrace.  The  remainder  of  the 
embankment  would  be  less  than  10  feet  high.  Throughout  the  length  of  the 
embankment,  a  20-foot  crest  width  would  be  maintained  to  allow  access.  The 
disposal  area  would  have  a  minimum  capacity  of  3.5  million  tons  and  would  be 
designed  as  a  zero-discharge  facility. 

Bentonite  clay  would  be  mixed  into  the  native  foundation  material  under- 
lying the  disposal  site.  A  synthetic  membrane  liner  would  then  be  placed  on 
top  of  the  prepared  foundation.  An  underdrain  system  would  be  placed  on  top 
of  the  synthetic  liner.  Water  collected  by  the  underdrain  system  would  drain 
to  a  small  lined  seepage-collection  pond  at  the  downstream  end  of  the  dump. 
This  pond  would  have  a  capacity  of  1.2  million  gallons.  During  normal  opera- 
tion, the  pond  would  contain  about  200,000  gallons;  the  remaining  capacity 
would  be  used  to  accommodate  a  major  flood  event  and  fluctuations  in  the  oper- 
ating and  hydrologic  cycle  of  the  facility.  Water  needed  for  ore  processing 
would  be  pumped  back  to  the  mill. 

The  seepage-collection  pond  would  be  lined  with  a  synthetic  membrane 
liner  similar  to  that  used  beneath  the  tailings  dump.  A  leak  detection  system 
would  be  incorporated  into  the  disposal  facility.  This  system  would  consist 
of  a  series  of  collection  pipes  placed  in  a  sand  layer  sandwiched  between  the 
synthetic  liner  and  a  prepared  bentoni te-soi 1  layer.  The  pipe  collection  sys- 
tem would  drain  to  a  monitoring  well. 
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The  applicant's  proposed  tailings  site  is  located  at  the  southern  bound- 
ary of  the  proposed  permit  area.  Bear  Creek  flanks  the  west  side  of  the  site 
and  Bald  Mountain  the  east.  The  site  is  located  on  two  terrace  levels  with  a 
75-foot  elevation  difference  between  them.  The  terrace  is  made  up  of  glacial 
till  or  alluvial  material  deposited  on  top  of  alternating  sequences  of  lakebed 
and  older  (high-energy)  gravel  sediments.  The  unconsolidated  terrace  deposits 
are  over  300  feet  deep  in  the  central  part  of  the  valley. 

Tailings  Composition.  The  tailings  would  consist  principally  of  fine- 
grained, silt-sized  particles.  The  flotation  tailings,  which  would  be  used  to 
backfill  empty  mine  stopes,  would  differ  somewhat  in  chemical  composition  from 
the  ore,  primarily  by  having  lower  concentrations  of  heavy  metals  and  sulfides 
including  arsenopyrite.  Most  of  the  arsenopyrite  and  other  heavy  metals  in 
the  ore  would  be  removed  and  sent  to  the  cyanide  circuit  for  further  proces- 
sing (see  Appendix  1).  Residual  concentrations  of  milling  reagents  in  the 
tailings  would  be  non-toxic.  The  major  chemical  constituents  of  the  flotation 
tailings  would  include  silicates  and  iron.  The  flotation  process  would  not 
use  cyanide  reagents;  therefore,  the  flotation  tailings  would  not  contain 
cyanide. 

Tailings  in  the  tailings  disposal  dump  would  come  from  both  the  cyanid- 
ation  and  flotation  mill  processes.  About  94  percent  of  the  dump  would  be 
flotation  process  tailings  and  6  percent  cyanidation  process  tailings.  The 
cyanidation  tailings  would  contain  relatively  high  levels  of  sulfides,  mang- 
anese, iron,  arsenic,  silicates,  and  cyanide.  Most  of  these  constituents 
would  be  chemically  and  physically  bound  to  other  constituents  in  the  tail- 
ings. Both  bulk  flotation  and  cyanide  circuit  tailings  streams  would  be  mixed 
before  entering  the  tailings  dump.  Therefore,  heavy  metals,  sulfides,  and 
other  compounds  in  the  combined  tailings  would  be  intermediate  in  concentra- 
tion. Major  constituents  of  the  combined  dry  tailings  would  also  include 
silicates  and  sulfide  compounds  of  iron  and  arsenic  (about  1  percent  total). 
The  most  common  form  of  arsenic  in  the  tailings  would  be  arsenopyrite  (an 
arsenic  sulfide),  a  mineral  common  to  the  area.  Sodium,  calcium,  and  potas- 
sium compounds  would  also  be  of  low  concentrations.  Cyanide  compounds  would 
occur  in  small  concentrations—less  than  .05  to  1.3  ppm--in  the  tailings  dump. 


Water  Use  and  Management 

Project  water  use  requirements  are  presented  in  Table  1-3.  Peak  consump- 
tion would  be  about  3.31  cubic  feet  per  second.  During  low-flow  conditions, 
about  0.65  cubic  feet  per  second  would  be  consumed. 

A  storage  tank  of  at  least  60,000-gal Ion  capacity  would  provide  adequate 
surge  capacity  in  case  of  a  fire;  reducing  the  total  peak  consumption  to  ap- 
proximately 1.09  cfs.  Of  particular  interest  are  the  peak  water  requirements 
during  low  flow  in  Bear  Creek.  Because  it  is  unlikely  that  appreciable  quan- 
tities of  water  would  be  required  for  dust  control  and  irrigation  during  the 
winter  months,  the  peak  consumption  during  this  period  is  approximately  0.65 
cfs. 

The  JJV  proposes  to  upgrade  the  existing  Pine  Creek  water  source  to  pro- 
vide water  to  the  project.  The  Pine  Creek  point  of  diversion  consists  of  an 
infiltration  structure  in  Pine  Creek  which  feeds  a  4-inch  line  to  the  project. 
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Table  1-3:    Project  Water  Use  Requirements 


Use  Peak  Consumption 

Mine 

Sand  Fill  11  gpm/0.03  cfs 

Drilling  6  gpm/0.01  cfs 

Diamond  Drilling  5  gpm/0.01  cfs 

Mill 

Operations  12  gpm/0.03  cfs 

Tailings  6  gpm/0.01  cfs 

Potable  5  gpm/0.01  cfs 

Dust  Control 

Roads  150  gpm/0.33  cfs 

Waste  Rock  hi  gpm/0.09  cfs 

Irrigation  10  gpm/0.02  cfs 

Fire  Protection  1,000  gpm/2.22  cfs 

Contingency  @  20%  2k9  gpm/0.55  cfs 

TOTAL  1,496  gpm/3.31  cfs 


The  infiltration  structure  would  be  approximately  30  feet  in  circumference. 
The  4-inch  line  from  the  infiltration  structure  would  go  into  a  3,000-gal Ion , 
buried  holding  tank,  which  would  provide  a  constant  head  to  the  project  site. 
The  existing  system  provides  a  flow  rate  of  approximately  50  gpm. 

This  system  would  be  upgraded  by  improving  the  infiltration  structure  and 
installing  a  6-inch,  buried  pipeline.  A  60,000-gal Ion  storage  tank  would  also 
be  placed  to  provide  surge  capacity  capable  of  providing  a  flow  rate  of  appro- 
ximately 500  gpm. 

A  secondary  water  source  would  consist  of  placing  a  portable  pump  in  Bear 
Creek.  A  pump  with  approximately  600  gpm  capacity  would  be  used.  The  source 
would  be  employed  as  an  emergency  backup  only.  The  secondary  source  would  not 
require  the  installation  of  any  permanent  structures.  Established  minimum 
instream  flows  to  protect  aquatic  life  in  Bear  Creek  would  be  insured. 

Seepage  from  the  tailings  and  any  direct  precipitation  on  the  pile  would 
be  collected  by  the  underdrain  system  and  routed  to  the  seepage  collection 
pond.  This  water  would  then  be  pumped  back  to  the  mill  via  the  dewatering 
plant. 

Although  unlikely,  should  the  total  dissolved  solids  in  the  recycle  water 
get  too  high  for  mill-circuit  makeup  water,  two  sludge  ponds  would  be  con- 
structed between  the  embankment  and  the  seepage  collection  pond.    The  water 
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would  be  treated  to  precipitate  the  dissolved  solids  before  the  water  is 
returned  to  the  mill. 

Water  draining  from  the  tailings  backfilled  into  the  mine  would  be  col- 
lected in  ditches  within  the  mine,  routed  to  a  sump,  and  pumped  back  into  the 
mill  circuit. 

Surface  water  runoff  from  disturbed  areas,  topsoil  piles,  and  waste  rock 
areas  would  be  collected  by  sediment  collection  ditches  and  routed  to  settling 
ponds.  The  ponds  would  be  sized  to  retain  the  runoff  from  a  25-year,  24-hour 
storm.  All  runoff  from  adjacent,  undisturbed  areas  would  be  collected  by  a 
series  of  trenches  and  diverted  into  the  drainage  below  the  seepage  pond. 
When  practical,  water  in  sediment  ponds  would  be  used  for  irrigation  and  dust 
suppression.  Best  Management  Practices  (BMPs)  would  be  used  to  control  ero- 
sion during  construction  and  operational  phases  of  mining. 

About  3,850  gallons  per  day  would  be  routed  into  the  septic  system  and 
discharged  to  a  septic  tank/drainf ield  system  located  500  feet  from  Bear  Creek 
adjacent  to  the  mine  office  building.  Design  of  the  septic  tank/drainf iel d 
system  would  be  approved  by  the  Montana  Department  of  Health  and  Environmental 
Sciences  prior  to  construction. 


Utilities 

The  project  would  require  about  3.5  megawatts  of  electricity,  which  the 
Montana  Power  Company  (MPC)  would  supply.  The  applicant  proposes  that  the 
power  corridor  would  parallel  and  be  adjacent  to  the  county  road  from  Gardiner 
to  Jardine.  Because  the  existing  12.5-kV  transmission  line  cannot  be  convert- 
ed to  a  69-kV  line,  a  ,new  line  would  have  to  be  built;  the  old  line  would  be 
removed.  The  new  line  would  be  constructed  with  single  wooden  poles,  equipped 
with  a  top  "static"  wire,  Pole  heights  would  be  between  45  and  60  feet,  and 
span  lengths  between  the  poles  would  be  300  to  350  feet.  The  MPC  indicated 
that  a  reasonable  corridor  for  the  new  power  line  would  begin  at  the  substa- 
tion north  of  Gardiner,  connect  with  the  Jardine  Road  east  of  the  substation, 
and  then  parallel  the  county  road  to  Jardine  (figure  1-4,  proposal). 


Transportation 

The  applicant  proposes  to  direct  traffic  to  the  mine  through  Gardiner 
using  the  existing  county  road  and  Z-Hill.  The  JJV  has  further  committed  to  a 
plan  to  reduce  mine  traffic  on  the  Jardine  Road.  The  specific  commitments 
follow. 

1.  The  applicant  would  require  management  personnel  to  carpool  from 
Gardiner  to  the  minesite  (Mountain  International,  Inc.,  1984d)» 

2.  When  employment  at  the  project  reached  50,  the  JJV  would  provide 
cash  incentives  to  encourage  carpools.  Drivers  of  vehicles  would  be  paid  cash 
bonuses  based  on  the  number  of  riders  in  each  car.  In  addition,  the  JJV  would 
issue  only  50  vehicle  parking  passes  for  the  minesite  to  further  encourage 
carpool ing. 
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3.  When  employment  reached  100  people,  the  JJV  would  provide  bussing 
between  Gardiner  and  Jardine.  One  to  two  large-capacity  busses  would  be  used 
to  transport  the  number  of  employees  above  75.  The  county  would  provide  land 
near  the  airport  where  JJV  employees  may  park  their  cars  and  catch  the  bus. 

The  JJV  and  the  county  agreed  to  improve  the  Jardine  Road  in  the 
hard-rock  mine  impact  mitigation  plan.  The  JJV  would  provide  $500,000  to  the 
county  to  upgrade  the  road  when  an  operating  permit  has  been  obtained  and  when 
project  construction  has  been  approved  by  the  JJV.  The  $500,000  would  be  a 
tax  prepayment  for  which  the  JJV  would  receive  credits  against  future  tax  lia- 
bilities. A  detailed  engineering  study  would  be  done  to  determine  necessary 
road  improvements.  The  grade  would  probably  be  reduced  at  some  locations, 
guardrails  would  be  installed,  sight  distance  would  be  improved  through  some 
curves ,  and  drainage  and  dust  control  would  be  added  (R.T.  Agar,  Vice  Presi- 
dent, American  Copper  and  Nickel  Company,  Inc.,  written  comm.,  February  6, 
1986). 

The  JJV  would  also  schedule  shift  changes  to  avoid  peak  use  times  on  the 
Jardine  Road.  Day  shift  would  begin  at  7:00  a.m.,  concentrating  mine  traffic 
between  6:30  and  7:00  a.m.  The  evening  shift  would  begin  at  3:00  p.m.,  con- 
centrating traffic  between  3:00  and  3:30  p.m.  The  night  shift  would  begin  at 
11:00  p.m.  Most  mine-related  travelers  would  be  off  the  Jardine  Road  by  the 
time  other  travelers  head  to  work  in  the  morning  and  during  times  the  school 
bus  uses  the  road  (R.T.  Agar,  Vice  President,  American  Copper  and  Nickel, 
Inc.,  written  comm.,  January  22,  1986). 

To  access  the  mine  from  the  Jardine  Road,  the  applicant  proposes  to  use 
the  present  Jardine  access  road  by  widening  or  replacing  the  existing  bridge 
(figure  1-2). 


Mine  Employment 

During  the  18-month  construction  period,  the  applicant  and  its  construct- 
ion contractor  would  hire  as  many  as  65  people,  with  a  quarterly  average  of  45 
employees . 

The  30  administrative  and  laboratory  personnel,  and  20  maintenance/shop 
employees  would  work  a  regular  day  shift,  five  days  a  week.  The  75  under- 
ground miners  would  work  two  shifts  per  day,  five  days  a  week.  The  25  mill 
operators  would  work  three  shifts  per  day,  seven  days  a  week.  About  nine 
months  after  construction  is  complete,  employment  would  stabilize  at  150. 


Bonding 

The  applicant  must  file  a  bond  with  the  Department  of  State  Lands  (DSL) 
of  not  less  than  $200  and  not  more  than  $2,500  for  each  acre  disturbed.  De- 
spite these  limits,  however,  the  bond  must  not  be  less  than  the  estimated  cost 
to  the  state  of  reclaiming  the  disturbed  lands  (82-4-328[l] ,  MCA).  The  bond 
would  not  be  released  until  DSL  and  the  U.S.  Forest  Service  determine  that 
reclamation  has  been  completed  successfully. 
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The  Forest  Service  may  require  additional  bonding  if  it  determines  that 
the  bond  held  by  DSL  is  not  adequate  to  reclaim  national  forest  lands  or  is 
not  available  for  Forest  Service  requirements.  The  bond  amount  would  equal 
the  estimated  cost  of  stabilizing,  rehabilitating,  and  reclaiming  the  area  of 
operations  on  national  forest  system  lands.  The  bonding  level  would  be 
adjusted  if  the  plan  of  operations  were  modified. 


Reclamation 

All  structures  would  be  dismantled  and  sold  as  salvage  or  relocated  to 
another  project  upon  completion  of  operations.  Building  foundations  would  be 
removed  and  disposed  of  in  the  final  unit  of  the  tailings  disposal  site  or 
portions  may  be  buried  in  the  facilities  area  during  grading.  The  ore  stock- 
pile would  be  removed  and  milled.  The  tailings  pipelines  would  be  removed  at 
the  end  of  operations .  After  mining  is  complete,  all  mine  openings  would  be 
sealed  temporarily  or  permanently,  depending  on  whether  access  is  required. 
If  activity  at  a  particular  level  is  complete  before  the  end  of  operation, 
reclamation  would  be  conducted  when  activities  are  finished  at  that  level. 
All  remaining  waste  rock  dumps  would  be  reclaimed  at  the  conclusion  of  mining. 
All  unsalvaged  mining  debris  would  be  buried  at  the  end  of  operations.  All 
solid  waste  disposal  would  be  in  compliance  with  local  and  state  ordinances. 

Cut-and-fi 1 1  slopes  on  roads  to  remain  after  mining  would  be  reclaimed 
during  the  first  appropriate  season  after  construction  or  improvement.  This 
reclamation  includes  new  segments  of  the  county  road  and  existing  roads  on 
Mineral  Hill  that  are  minimally  improved  for  access.  Roads  not  proposed  as 
part  of  the  post-operation  land  use  would  be  reclaimed  at  the  end  of  opera- 
tions. 

Interim  revegetation  on  soil  stockpiles,  the  slurry-line  corridor,  sedi- 
ment-control structure  areas,  tailings  disposal  site  embankment,  and  areas 
disturbed  during  facilities  construction  would  occur  during  the  first  appro- 
priate season  after  construction.  Final  reclamation  on  these  sites  would 
occur  when  the  project  is  over. 

The  tailings  disposal  site  would  be  reclaimed  in  stages.  After  year  2, 
about  2.3  acres  per  year  would  be  reclaimed.  The  seepage-collection  pond 
downstream  of  the  impoundment,  and  one  permanent  diversion  above  and  to  the 
east  of  the  tailings  disposal  site  would  not  be  reclaimed.  The  existing  upper 
tailings  pond  would  be  reclaimed  in  conjunction  with  tailings  disposal  during 
the  second  phase  of  the  operation.  No  time  frame  has  been  established  for 
removing  and  reclaiming  the  existing  lower  tailings  pond. 

The  applicant's  stated  reclamation  goals  are: 

—reestablishing    wildlife    habitat,    particularly    on    the  tailings 

disposal  area  and  on  Mineral  Hill, 
--providing  for  domestic  livestock  use,  particularly  in  the  facilities 

area, 

—protecting  water  quality  in  Bear  Creek, 
--providing  public  access  to  federal  lands,  and 

--protecting  public  health  and  safety  by  removing  potential  hazards 
(primarily  mine  openings  and  facilities). 
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Monitoring 

Revegetation  success  would  be  monitored  by  sampling  reclaimed  areas  one 
year  after  starting  reclamation.  Reclamation  and  revegetation  would  be  anal- 
yzed for  several  years  after  reclamation  is  initiated. 

The  slurry  and  backfill  lines  would  be  monitored  for  leaks  by: 

—continuous  flow  balancing  at  the  mill  and  process  areas, 
--an  alarm  system  and  emergency  shut-off  control  system, 
--daily  visual  inspections, 

--other  electronic  or  mechanical  means  developed  during  design. 

Settling  ponds  would  be  inspected  in  the  spring  and  fall,  and  cleaned 
when  the  sediment  accumulation  exceeds  12  inches.  Ditches  would  be  inspected 
annually,  and  erosion  and  bank  damage  repaired  until  bond  release. 

Surface  water  from  Bear  Creek  would  be  sampled  both  upstream  and  down- 
stream from  the  operation.  Special  sampling  would  be  done  as  needed—after 
discharges  from  sediment  control  structures,  for  example.  A  comprehensive 
ground  water  monitoring  program  would  be  developed  in  consultation  with  the 
Department  of  State  Lands,  the  Department  of  Health  and  Environmental  Scien- 
ces, and  the  U.S.  Forest  Service. 

Embankment  material  surrounding  the  downstream  and  upstream  ends  of  the 
dump  would  also  be  monitored  to  detect  settlement  or  horizontal  movement. 
Survey  monuments  would  be  installed  along  the  embankment  crest  and  along  the 
crest  of  the  slope  above  Bear  Creek.  If  movement  were  detected  from  the  sur- 
vey data,  additional  monitoring  equipment,  such  as  inclinometers,  would  be 
installed  to  characterize  the  extent  and  location  of  movement.  Should  the 
movements  be  determined  to  have  potential  impact  on  the  tailings  facilities, 
remedial  measures  would  be  taken  to  protect  the  facilities. 


ALTERNATIVES 

Alternatives  to  the  applicant's  proposal  are  evaluated  in  the  EIS.  These 
include  a  county  road  alternative  that  would  bypass  the  eastside  Gardiner  res- 
idential and  commercial  area,  alternative  tailings  disposal  locations,  alter- 
native corridors  for  a  power  line  to  supply  electricity  to  the  project,  and 
alternative  mine-access  roads. 

The  following  section  describes  the  alternatives.  Chapter  IV  analyzes 
the  consequences  of  each  alternative.  Chapter  III  analyzes  the  consequences 
of  the  applicant's  proposal. 


County  Road  Alternatives 

The  applicant's  proposal  to  reconstruct  the  Jardine  Road  using  existing 
and  new  right-of-way  would  route  traffic  through  the  residential  east  side  of 
Gardiner.  In  addition,  the  applicant  proposes  a  plan  to  reduce  traffic  on  the 
Jardine  Road. 
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Two  county  road  alternatives  were  identified  that  would  bypass  Gardiner 
(figure  1-5).  Alternative  route  A  would  start  near  the  airport,  gradually 
climb  the  steep  hillside,  and  connect  with  the  existing  county  road  above 
Z-Hill.  Alternative  route  B  would  start  at  Highway  89  just  west  of  Gardiner 
and  climb  the  hillside  just  north  of  Gardiner.  This  alternative  is  not 
considered  feasible  because  of  slope  steepness.  In  addition,  the  amount  of 
rock  that  would  have  to  be  removed  during  construction  would  pose  a  safety 
hazard  to  residences  living  at  the  toe  of  the  slope.  Both  alternatives  would 
be  used  for  the  life  of  the  project  only.  After  mining,  the  roads  would  be 
closed  and  the  surface  reclaimed.  During  and  after  the  project,  the  Jardine 
Road  would  remain  open  to  the  public. 

Alternative  route  A  is  considered  the  only  reasonable  alternative  to  the 
applicant's  proposal.  This  alternative  would  route  project  traffic  around  the 
town  of  Gardiner. 


Figure  1-5: 


The  company  proposes  to  upgrade  the  existing  county  dirt  road  (P)  out  of  Gardiner.  The  agencies 
identified  two  alternative  routes  (A  and  B)  that  would  avoid  the  town. 
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Tailings  Disposal  Site  Alternatives 

Only  three  areas  suitable  for  tailings  disposal  were  identified  within  a 
10-mile  radius  of  the  applicant's  project.  These  included  the  proposed  tail- 
ings disposal  area,  Deckard  Flats,  and  the  terrace  area  above  Gardiner.  Wil- 
derness and  national  park  boundaries,  unsuitable  topography,  conflicting  land 
uses,  natural  hazards,  and  wildlife  travel  corridors  within  this  10-mile  ra- 
dius limit  suitable  sites  to  these  three  areas. 

From  these  areas,  three  alternative  disposal  sites  (sites  2,  3,  and  4) 
were  identified  (figure  1-6).  These  sites  and  the  proposed  site  (site  1)  were 
evaluated  by  Steffen  Robertson  and  Kirsten,  Inc.,  in  the  applicant's  permit 
application  (1984),  and  by  DSL  and  USFS  personnel.  The  engineering 
feasibility  of  all  four  sites  was  assumed  to  be  about  the  same.  However,  none 
of  the  alternatives  provided  significant  advantages  over  the  applicant's 
proposal  and,  for  this  reason,  all  were  eliminated  from  further  study.  The 
following  is  a  description  of  the  alternatives  and  a  brief  summary  of  the 
agencies'  reasons  for  dismissing  them  from  further  study. 


Figure  1-6:        Four  tailings  disposal  sites  were  analyzed.  Sites  2,  3  and  4  were  dismissed  because  of  major 
environmental  problems.  Site  1  is  the  applicant's  proposed  site. 
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Site  2  is  located  about  2.5  miles  south  of  the  project  area  at  Deckard 
Flats,  on  an  elevated  terrace  on  the  east  side  of  Bear  Creek  at  its  confluence 
with  the  Yellowstone  River.  The  site  is  covered  by  a  thin  veneer  of  glacial 
till  and  alluvial  material  over  a  highly  fractured  basalt.  The  basalt  lies 
over  a  deposit  of  sands,  gravels,  and  boulders.  Total  thickness  of  these  ma- 
terials exceeds  250  feet.  Tailings  from  the  mill  would  be  transported  to  the 
disposal  site  in  a  2.5-mile  slurry  pipeline  that  would  parallel  Bear  Creek  and 
cross  Palmer  Creek.  The  tailings  would  be  dewatered  and  disposed  of  in  a  dump 
similar  to  the  applicant's  proposal. 

Compared  to  the  applicant's  proposal,  site  2  would  be  highly  visible  from 
Yellowstone  National  Park  and  from  around  Gardiner.  It  is  also  located  in  an 
elk  winter  concentration  area  and  is  near  bighorn  sheep  habitat. 

Site  3  is  located  about  three  miles  southwest  of  the  project  on  a  gently 
sloping  terrace  above  the  Yellowstone  River  about  one  mile  north  of  Gardiner, 
Montana.  The  geology  of  the  site  is  similar  to  that  of  site  2.  Tailings  would 
be  transported  to  the  disposal  site  in  a  slurry  pipeline  that  would  cross  Bear 
and  Eagle  Creeks  and  parallel  Bear  Creek  for  about  three  miles.  The  tailings 
would  be  dewatered  and  disposed  of  in  a  dump  similar  to  the  applicant's  pro- 
posal. 

Compared  to  the  applicant's  proposal,  site  3  would  be  highly  visible  to 
park  visitors  traveling  from  Mammoth  Hot  Springs  to  Gardiner.  This  site  is 
located  on  the  fringe  of  an  elk  winter  concentration  area  and  within  the  late- 
season  elk  hunting  area.  In  addition,  the  site  is  located  only  1  mile  upstream 
from  Gardiner  and  3/4  mile  upstream  from  a  residential  area.  The  city  of  Gar- 
diner currently  derives  about  225  gpm  from  a  spring  in  the  vicinity  of  site  3. 

Site  4  is  located  near  the  U.S.  Forest  Service  Blanding  Station  between 
sites  2  and  3,  on  a  terrace  west  of  Bear  Creek  near  the  confluence  with  the 
Yellowstone  River.  The  geology  at  this  site  is  also  similar  to  that  of  site 
2.  Tailings  would  be  transported  three  miles  to  the  disposal  site  in  a  slurry 
pipeline  that  would  cross  Bear  Creek.  Disposal  of  tailings  would  be  similar  to 
the  applicant's  proposal. 

Compared  to  the  applicant's  proposal,  site  4  would  be  highly  visible  from 
Yellowstone  Park  and  around  Gardiner.  People  now  live  adjacent  to  the  down- 
stream boundary  to  the  site.  The  site  is  within  both  elk  winter  range  and  the 
late-season  hunting  area.  Site  4  could  have  slightly  more  impact  on  grizzly 
bear.  It  is  located  near  an  apple  orchard  at  Blanding  Station  where  as  Octo- 
ber, 1981,  seven  grizzlies  were  sighted  (Knight  et  al.,  1982  jm  Westech  1984). 

In  summary,  none  of  the  disposal  site  alternatives  offers  distinct  ad- 
vantages when  compared  to  the  applicant's  proposal.  Therefore,  these  alter- 
natives are  not  considered  further  in  the  EIS. 


Power  Line  Corridor  Alternatives 

The  agencies  have  evaluated  two  alternative  power  line  corridors  in  addi- 
tion to  the  applicant's  proposal  (figure  1-4).  Alternative  1  would  be  an  up- 
grade of  the  existing  power  line  that  passes  through  Gardiner  and  up  Bear 
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Creek  to  service  Jardine.  The  old  line  would  be  removed  and  replaced  with  a 
69-kV  power  line. 

The  corridor  for  alternative  2  would  extend  east  from  the  Gardiner  sub- 
station to  Bear  Creek,  crossing  the  county  road  south  of  Eagle  Creek  camp- 
ground. The  corridor  would  cross  Bear  Creek  immediately  and  follow  the  exist- 
ing power  line  route  to  Jardine.  The  existing  power  line  in  Bear  Creek  would 
be  removed.  The  new  power  line,  as  with  the  proposal  and  alternative  1,  would 
be  a  69-kV  line. 


Mine  Access  Road  Alternatives 

Two  mine-access  road  alternatives  evaluated  in  the  draft  EIS  would  avoid 
the  removal  of  five  historic  structures  in  Jardine.  Following  the  publication 
of  the  draft  EIS,  the  JJV  revised  its  proposed  mine  access  road  plan.  The  new 
plan  would  use  the  existing  bridge  (widening  or  replacing  the  bridge,  if  nec- 
essary) and  the  existing  road  into  Jardine.  The  new  access  plan  would  avoid 
removal  of  the  historic  structures—the  main  reason  for  mine-access  road  al- 
ternatives—and would  cause  less  surface  disturbance.  The  two  mine-access 
road  alternatives  are  not  considered  in  the  final  EIS  because  they  offer  no 
distinct  advantage  over  the  revised  proposal. 


The  Preferred  Alternative 

The  agencies'  preferred  alternative  is  the  applicant's  mining  and  re- 
clamation proposal,  plus  mitigating  measures  and  the  power  line  corridor  alt- 
ernative 2.    The  agencies'  mitigating  measures  provide  that: 

1)  The  applicant  would  monitor  for  seepage  under  the  return  water  pond, 
sludge  ponds,  and  seepage  collection  pond,  as  well  as  under  the 
lined  tailings  dump.  The  applicant  would  submit  for  agency  approval 
an  operational  ground  water  monitoring  plan  that  conforms  with  state 
of  Montana  guidelines  developed  for  ground  water  monitoring  of 
hazardous  wastes. 

2)  The  applicant  would  limit  the  active  area  of  the  working  face  of  the 
tailings  dump  to  less  than  six  acres  to  reduce  seepage  and  maintain 
confidence  in  the  impoundment's  ability  to  handle  catastrophic  pre- 
cipi tation/snowmel t  events.  A  small  active  area  would  also  help 
mitigate  problems  associated  with  wind  erosion  of  exposed  tailings. 

3)  The  applicant  would  fill  the  seepage  collection  pond  and  return 
water  pond  with  bank  material  and  reclaim  the  surface  after  all 
residual  solutions  have  drained  from  the  tailings. 

4)  The  applicant  would  store  all  hazardous  chemicals  in  durable  con- 
tainers in  an  area  surrounded  by  impermeable  containment  structures. 

5)  The  applicant  would  stabilize  the  diversion  channel  of  the  tailings 
dump  by  covering  the  upper,  gentler  segment  of  the  channel  with 
small-sized  riprap  (nominal  size  6  to  10  inches)  and  the  lower, 
steeper  segment  with  larger  (nominal  size  50  inches)  riprap.  An 
alternative  would  be  to  lessen  the  channel  gradient  by  slightly 
modifying  the  shape  of  the  dump  and  by  moving  the  dump  a  few  hundred 
feet  further  upstream  (northeast). 
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6)  The  applicant  would  submit  for  agency  review  and  approval,  the  final 
design  specifications  for  stabilizing  the  diversion  channel  of  the 
tailings  dump.  These  specifications  will  include  channel  gradient, 
width,  slope  lengths,  riprap  dimensions,  and  other  pertinent  infor- 
mation to  determine  the  stability  of  the  final  design. 

7)  The  applicant  would  construct  the  mill  building  so  that  it  can  with- 
stand a  peak  horizontal  acceleration  of  50  percent  of  gravity. 

8)  The  applicant  would  construct  a  7-  to  7-1/2-foot-tal 1 ,  woven-wire 
fence  around  the  return  water  pond. 

9)  The  applicant  would  store  food  and  dispose  of  garbage  according  to 
the  Grizzly  Bear  Standards  and  Guidelines  for  Gallatin  National 
Forest  (U.S.  Forest  Service,  1984). 

10)  The  U.S.  Forest  Service,  in  conjunction  with  the  Montana  Department 
of  Highways,  would  finalize  a  joint  road  maintenance  and  management 
plan  containing  a  provision  to  remove  carrion  from  highways  in 
grizzly  bear  range.  The  plan  would  be  extended  to  cover  U.S.  89 
between  Gardiner  and  Tom  Miner  Basin  (western  boundary  of  the 
Hel 1  roaring/Bear  [Creek]  Bear  Management  Unit). 

11)  The  applicant  would  paint  structures  relating  to  the  project  to 
blend  with  the  natural  environment. 

A  number  of  mitigating  measures  identified  in  the  draft  EIS  are  not  in- 
cluded in  the  agencies'  preferred  alternative.  A  summary  of  the  mitigating 
measures  and  the  reason  for  excluding  them  from  the  preferred  alternative  fol- 
lows. 

1)     Hydrology  (refer  to  pages  1 1 1- 12  and  1 1 1-14  of  the  DEIS) 

--Use  water  collected  in  sediment  ponds  for  irrigation  and  dust  con- 
trol. The  applicant  committed  to  this  measure  in  the  revised  appli- 
cation. 

—Use  of  soil  erosion  control  practices.    The  applicant  committed  to 

this  measure  in  the  revised  application. 
—Delay  of  earth  moving  to  avoid  wet  season.    The  applicant  committed 

to  this  measure  in  the  revised  application. 
—Installation  of  an  alarm  system  and  emergency  shut-off  valve  for  the 

slurry  line.     The  applicant  committed  to   a   spill    detection  and 

control  system  in  the  revised  application. 
— Special  design  of  slurry  transport  pipelines  to  resist  corrosion  and 

abrasion.    The  applicant  committed  to  this  measure  in  the  revised 

appl i cation. 

—Toxic  sulfide  flotation  should  be  disposed  of  in  the  lined  tailings 
dump.  The  applicant  committed  to  this  measure  in  the  revised 
appl ication . 

--Limit  mine  development  to  a  depth  of  6,663  feet.  Additional  envi- 
ronmental review  and  agency  approval  would  be  required  if  mining 
below  the  6,663  foot  level  would  cause  a  significant  change  in  the 
underground  hydrologic  system. 

—Mine  water  discharges.  Applicant  committed  to  grouting  of  fractures 
and  sealing  of  ditches  and  sumps  within  the  mine. 

—Water  monitoring  of  seepage  collection  pond.  The  applicant  com- 
mitted to  this  measure  in  the  revised  application. 
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2)  Vegetation  (refer  to  pages  I I 1-29  and  II 1-30  in  the  DEIS) 

--Fall  planting  of  seeds.  Although  spring  seeding  does  not  have  the 
advantages  of  fall  seeding,  it  would  be  an  adequate  approach  to 
revegetation.  In  addition,  the  reclamation  plan  addresses  the 
possibility  of  fall  seeding. 

--Using  clean  straw  mulch.  It  is  in  the  applicant's  own  best  interest 
to  control  weed  growth.  Although  not  specified  in  the  application, 
Jardine  Joint  Venture  may  be  planning  to  use  a  clean  mulch. 

--Scalping  or  applying  herbicides.  Planted  shrubs  could  reach  ade- 
quate density.  This  measure,  therefore,  would  be  implemented  only 
after  evaluating  shrub  survival. 

3)  Wildlife  (refer  to  pages  111-37  and  I I 1-38  in  the  DEIS) 

--Monitoring  deer  and  elk  use  of  the  tailings  area.  The  applicant's 
revised  application  includes  a  monitoring  and  contingency  plan.  The 
applicant  has  also  committed  to  building  an  exclosure  fence  around 
the  seepage  collection  pond. 

--Reducing  mine-traffic/hunter-vehicle  conflicts.  The  applicant's 
revised  application  includes  a  proposal  that  would  lower 
mine-related  traffic. 

--Reducing  road  kills.  The  applicant's  revised  application  includes  a 
proposal  that  would  lower  mine-related  traffic  along  the  Jardine 
Road.  The  decrease  would  reduce  the  chances  of  vehicles  striking 
wildlife.  Other  mitigations  (game  crossing  signs,  lowered  speed 
limits,  fencing)  would  be  implemented  only  if  problem-road  sections 
were  identified.  These  mitigations  would  fall  under  the  jurisdic- 
tion of  the  Montana  Department  of  Highways  or  the  Park  County  Com- 
mission. 

--Lowering  poaching  and  wildlife  harassment.  R.T.  Agar  (Jardine  Joint 
Venture,  pers.  comm.,  January  22,  1986)  stated  that  current  policy 
provides  for  dismissal  of  fish  and  game  law  violators. 

— Restricting  access  to  big  game  winter  ranges.  This  measure  would  be 
at  the  discretion  of  the  U.S.  Forest  Service. 

--Limiting  the  period  of  major  construction.  The  applicant's  reclam- 
ation plan  commits  to  handling  soil  only  during  periods  of  good 
tilth.  These  periods  would  probably  occur  when  elk  use  of  the  per- 
mit area  is  low  (late  spring--! ate  fall). 

--Modifying  timber  sales.  The  U.S.  Forest  Service  has  committed  to 
following  guidelines  in  the  Coordinating  Elk  and  Timber  Management 
Handbook  (Montana  Cooperative  Elk-Logging  Study  Committee,  1985). 
They  have  also  indicated  that  logging  would  be  designed  to  minimize 
impacts  on  elk  calving. 

4)  Threatened  and  Endangered  Species  (refer  to  1 1 1-39  and  1 1 1-40  in  the 
DEIS) 

--Monitoring  grizzly  bear  use  of  the  tailings  area.  The  applicant's 
revised  application  includes  a  monitoring  and  contingency  plan.  The 
applicant  has  also  committed  to  constructing  an  exclosure  fence 
around  the  seepage  collection  pond. 
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-Reducing  poaching  and  wildlife  harassment.  R.T.  Agar  ( Jardine  Joint 
Venture,  pers.  comm.,  January  22,  1986)  stated  that  current  policy 
provides  for  dismissal  of  fish  and  game  law  violators. 

-Decreasing  grizzly  bear  attractants  in  Jardine.  Significant  addi- 
tions to  Jardine' s  population  are  not  projected.  Therefore,  levels 
of  discarded  food  would  remain  similar  to  baseline  conditions.  The 
measure  would  be  at  the  discretion  of  the  Jardine  Joint  Venture. 

Transportation  (refer  to  pages  III -70  and  1 1 1-71  of  the  DEIS) 

-Requiring  or  encouraging  carpool ing  of  employees  living  north  of 
Gardiner.  Projected  traffic  increases  on  Highway  89  are  not  signi- 
ficant to  warrant  carpool ing  of  employees  from  Livingston. 

-Financial  incentives  for  carpool ing.  The  applicant's  revised  ap- 
plication provides  for  financial  incentives  for  carpool ing. 

-Upgrading  Jardine  Road.  The  applicant's  hard-rock  mitigation  plan 
provides  for  payments  to  the  county  for  upgrading  the  Jardine  Road. 

-Shuttle  service  for  employees.  The  applicant's  revised  application 
provides  for  a  strict  transportation  reduction  plan  which  provides 
for  bussing  between  Gardiner  and  Jardine  when  employee  numbers  reach 
a  certain  number. 

Cultural  Resources 

-Develop  a  mitigation  plan.  The  applicant  has  committed  in  its 
revised  application  to  exercising  the  recommendations  made  in  its 
mitigation  plan. 

-Reuse  of  existing  structures.  The  applicant  has  committed  to  this 
measure. 

-Relocation  of  the  mill.  The  applicant  has  committed  in  its  revised 
application  to  remove  and  store  features,  such  as  the  fly  wheel, 
that  would  be  affected  by  the  location  of  the  mill. 

-Closure  of  all  buildings.  The  applicant  has  committed  to  this 
measure  in  the  revised  application. 


Chapter  II: 
The  Existing  Environment 


GEOLOGY 

The  geologic  setting  of  the  Gardiner/Jardine  area  is  strongly  influenced 
by  geologic  events  that  have  occurred  in  the  greater  Yellowstone  Park/Bear- 
tooth  Mountain  area.  Very  old  metamorphosed  marine  deposits — some  as  old  as 
three  billion  years—dominate  the  area  north  and  east  of  the  Gardiner  fault 
(see  figure  1 1 - 1 ) .  These  sediments  host  the  gold-bearing  ore  that  the  appli- 
cant proposes  to  mine.  Volcanic  sediments  formed  massive  quartz-rich  horizons 
bearing  minor  amounts  of  gold,  sulfides,  and  tungsten  (scheelite),  interbedded 
with  quartz-bioti te  schists  and  biotitic  quartzites. 

The  remains  of  volcanic  activity  dot  the  landscape  of  the  greater  Yellow- 
stone region.  Some  of  the  oldest  volcanic  rocks  date  back  over  50  million 
years;  the  most  recent  are  less  than  two  million  years  old.  Consolidated  ash 
deposits,  lava  flows,  and  crystallized  magmatic  intrusions  were  the  end  re- 
sults of  these  volcanic  events,  similar  to  the  dramatic  processes  witnessed 
during  the  1980  eruption  of  Mount  St.  Helens  in  Washington. 

Three  episodes  of  glaciation  over  the  last  million  years  have  left  gla- 
cial debris  and  glacial -related  deposits  and  lakes  scattered  across  the  re- 
gion. More  recent  processes  of  erosion  and  stream  action  have  further  modi- 
fied the  landscape.  Bear  Creek  and  the  Yellowstone  River  in  the  Gardiner/ 
Jardine  area  are  in  the  process  of  active  downcutting.  Thick  glacial-related 
valley-fill  deposits  in  the  Jardine  area  are  being  eroded  by  downcutting  and 
the  gradual  meandering  of  Bear  Creek. 


Topography 

Gardiner  is  located  at  an  elevation  of  about  5,300  feet;  Jardine  lies  at 
about  6,500  feet.  The  Gallatin  Range  forms  the  western  boundary  of  the  Yel- 
lowstone Valley,  and  the  Absaroka  and  Beartooth  Mountains  are  to  the  east. 
Locally,  these  mountains  exceed  9,000  feet,  towering  well  above  Bear  Creek  and 
the  Yellowstone  River. 

The  project  area  is  on  the  south  side  of  Bear  Creek,  adjacent  to  the 
historic  town  of  Jardine.  Mineral  Hill  forms  the  southeastern  margin  of  the 
permit  area;  the  top  of  the  mountain  is  about  7,600  feet.    The  Bear  Creek  side 
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of  the  hill  is  steep,  exceeding  50  percent  slope  in  many  places.  The  valley 
bottom  of  the  permit  area  (at  6,300-6,500  feet)  is  flat  to  moderately  sloped 
(less  than  20  percent). 


Bedrock  of  Mine  Area 

Ancient,  metamorphosed  marine  sediments  host  the  gold-bearing  ore  that 
the  applicant  proposes  to  mine.  Volcanic  sediments  were  metamorphosed  and 
formed  massive,  quartz-rich  horizons  bearing  minor  amounts  of  gold,  sulfides, 
and    tungsten     (scheel ite) ,    within    quartz-biotite    schists    and    bi otitic 

quartzites . 

Iron-chemical  precipitates,  which  formed  during  periods  of  stability  when 
volcanic  activity  subsided,  contain  higher  sulfide,  gold,  arsenic,  copper,  and 
iron  concentrations  than  the  volcanic  sediments.  Minerals  in  the  gold-bearing 
zone  include  arsenopyrite,  pyrrhotite,  pyrite,  chlorite,  quartz,  and  amorphous 
carbon  (project  application,  1984). 

The  thickness  of  the  gold-bearing  strata  of  Mineral  Hill  varies  from  just 
a  few  inches  to  as  much  as  75  feet  thick.  Gold  ore  grades  range  from  a  trace 
to  high-grade,  nugget-bearing  ore.  The  average  production  grade  would  prob- 
ably run  about  0.20  ounces  per  ton  (01  in  Hart,  Homestake  Mining  Company  geolo- 
gist, pers.  comm.,  June  4,  1985). 

The  original  layer-cake  sequence  of  deposits  has  been  folded,  twisted, 
and  uplifted  over  10,000  feet  by  the  several  periods  of  deformation  that 
followed.  A  cross-sectional  view  of  the  underground  workings  of  Mineral  Hill 
is  depicted  in  figure  11-2.  The  Bear  Gulch  fault,  which  cuts  through  the 
center  of  Mineral  Hill,  offsets  the  bedrock  100  to  300  feet,  west  side  down. 
For  this  reason,  underground  mining  has  been  confined  primarily  to  the  western 
half  of  the  hill. 


Surface  Deposits  of  Bear  Creek 

At  Jardine,  Bear  Creek  was  forced  to  the  western  edge  of  the  valley  by 
the  thick  glacial  terrace  deposits.  Up  to  a  third  of  the  original  deposits 
has  been  removed  from  Jardine  since  the  last  episode  of  glacial  deposition 
some  8,500  to  13,000  years  ago.  Drilling  records  of  wells  completed  in  the 
Bear  Creek  terrace  indicate  it  is  composed  of  alternating  sequences  of  gravels 
and  lake  bed  sediments .  At  least  three  complete  cycles  of  deposition  are 
preserved,  starting  with  a  lakebed  deposit  at  the  bottom  and  culminating  in  a 
gravelly  layer  at  the  top.  The  lakebed  deposits  vary  from  about  50  to  100 
feet  thick  in  this  terrace. 

Undercuts  along  the  terrace  above  Bear  Creek  and  seeps  discharging  from 
the  banks  have  caused  small  slumps  of  the  terrace  adjacent  to  Bear  Creek.  Two 
slumps  adjacent  to  the  existing  unreclaimed  upper  tailings  dump  have  occurred 
since  1971.  During  the  early  1970s,  the  Anaconda  Copper  Company,  temporary 
owner  of  the  Jardine  properties,  kept  the  tailings  pond  covered  with  water  to 
hold  down  dust.  Some  of  this  water  seeped  into  the  underlying  terrace  and 
created  a  perched  water  table  at  depth  on  top  of  the  lakebed  sediments  (see 
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Figure  IM:     The  geology  of  the  project  area  reflects  its  origins  of  Precambrian  bedrock,  volcanic  formations, 
and  more  recent,  unconsolidated  deposits. 
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figure  I I -3 ) .  The  added  water,  together  with  stream  undercutting,  caused  two 
small  sections  of  the  oversteepened  cutbank  to  slough  off  into  the  creek. 


Northwest 


Southeast 


i  WATER  TABLE  ELEVATION  (INFERRED  WHERE  DASHED) 


WATER  TABLE 


GRAVELLY  ZONE 


_-J  CLAYEY  ZONE 


BEDROCK 


Figure  11-3:  The  tailings  dump  would  sit  atop  a  high  terrace  of  Bear  Creek.  The  terrace  is  composed  of  layers 
of  glacial  gravels  and  clayey  lake  bed  sediments.  Ground  water  movement  in  the  bedrock  is  gen- 
erally toward  the  valley  bottom.  Within  the  valley  alluvium,  it  moves  downstream  toward  the  Yel- 
lowstone River. 


An  older  slump  upstream  of  these  two  recent  slumps  indicates  that  slumps 
are  a  natural  erosional  process.  Saturation  of  the  old  tailings  by  the  Ana- 
conda Copper  Company  probably  accelerated  the  process. 


Faulting  and  Earthquakes 

Earthquakes  are  a  result  of  two  rock  masses  moving  rapidly  past  each 
other  along  a  fault.  The  energy  released  during  an  earthquake  travels  radial- 
ly through  the  earth  and  is  lost  quickly.  No  local  damage  would  be  caused  by 
an  earthquake  if  it  originated  over  120  miles  from  the  site.  Within  a  120- 
mile  radius,  locations  of  active  faults  and  the  strength  and  location  of  his- 
torically recorded  earthquakes  were  used  to  determine  the  probability  of 
occurrence  of  various  degrees  of  ground  shaking  at  Jardine  (project  applica- 
tion, 1984,  p.  l-C-19).    The  results  are  presented  in  appendix  6. 
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The  maximum  credible  earthquake  likely  to  occur  in  this  region  would 
measure  about  7.3  magnitude  on  the  Richter  scale  (Hags,  1980,  in  project  ap- 
plication, p.  l-C-36).  Such  a  large  earthquake  within  10  miles  of  Jardine 
would  create  considerable  damage,  even  to  well -built  wooden  structures.  The 
ground  and  roads  would  be  cracked  badly  in  places,  and  mass  failures,  such  as 
slumps  into  rivers,  would  be  common.  However,  such  a  large  event  would  prob- 
ably occur  about  once  every  10,000  years.  Based  on  available  data,  ground 
shaking  strong  enough  to  cause  measurable  damage  to  well-built  buildings  in 
Jardine  would  likely  occur  only  once  every  7,000  years  or  so;  ground  shaking 
of  less  intensity  would  affect  Jardine  more  often.  For  example,  the  degree  of 
ground  shaking  similar  to  that  caused  by  the  magnitude  7.1  earthquake  at  Heb- 
gen  Lake  (Jardine  intensity  VI)  would  occur  approximately  once  every  50  years. 
This  quake  was  strong  enough  in  Jardine  to  frighten  residents  and  cause  some 
minor  damage  to  homes  (broken  windows  and  falling  plaster,  etc.),  but  did  not 
result  in  serious,  permanent  damage  to  life  or  property.  Although  the  Greater 
Yellowstone  area  is  susceptible  to  recurrent  earthquake  activity,  it  is  less 
seismically  active  than  other  regions  of  the  United  States,  such  as  Cali- 
fornia, Washington,  and  Alaska,  and  the  world,  such  as  Japan  and  China  (also 
see  appendix  6). 

Several  active  faults  (showing  movement  within  the  last  one  to  two  mil- 
lion years)  converge  on  the  Gardiner  area.  These  include  the  Gardiner  Fault 
(15  miles  long),  the  Mammoth  Fault  (8  to  10  miles  long)  and  the  Pine  Creek  or 
East  Gallatin  Fault  (20  miles  long)  (Witkind,  1975).  The  Gardiner  Fault  shows 
evidence  of  400  feet  of  offset  over  the  last  two  million  years.  From  this 
information  it  was  estimated  that  a  moderate-to-large  earthquake  would  likely 
occur  along  this  fault  every  500  to  1,000  years  (Frazer,  Waldrop,  and  Hyden, 
1969,  p.  75).  The  two  other  nearby  faults  probably  have  similar  rates  of 
movement.  Bear  Gulch  fault,  which  cuts  through  Mineral  Hill,  is  believed  to 
be  inactive  based  on  the  lack  of  fresh  fault  scarps  and  historic  earthquake 
activity  at  Jardine. 

The  Gardiner/Yellowstone  Park  area  is  located  at  the  confluence  of  two 
zones  of  higher-than-average  earthquake  activity.  The  Intermountain  seismic 
zone  extends  from  Nevada  through  the  Salt  Lake/Wasatch  Front  area,  up  through 
Yellowstone,  then  bends  northwestward  through  Three  Forks  and  Helena,  and  dies 
out  near  Kalispell.  This  zone  is  the  most  active  earthquake  zone  in  the  U.S. 
outside  of  California,  Hawaii,  Alaska,  and  Washington. 

A  second  active  earthquake  zone  also  converges  on  Yellowstone  Park.  The 
Idaho  seismic  zone  extends  from  central  Idaho  eastward  into  Yellowstone  Park, 
where  it  ends  against  the  Intermountain  seismic  belt.  Both  the  Idaho  and 
Intermountain  zones  of  active  faulting  are  probably  tied  to  deep  crustal 
stress  within  the  continent.  The  presence  of  near-surface  molten  magma  under 
Yellowstone  Park  adds  to  stress  building  in  the  area.  Recent  ground-elevation 
measurements  by  the  U.S.  Geological  Survey  indicate  that  portions  of  the  park 
have  risen  inches  over  a  matter  of  years.  Such  rapid  rates  of  differential 
uplift,  if  continued,  could  lead  to  an  increase  in  earthquake  activity  in  the 
greater  Yellowstone  region. 


1 1-8  /  Hydrology 


HYDROLOGY 
Surface  Water 

The  Bear  Creek  drainage  is  located  in  the  southwestern  portion  of  the 
Absaroka  range  in  south-central  Montana,  and  lies  within  the  Gardiner  Ranger 
District  of  the  Gallatin  National  Forest  (see  figure  II-4).  The  drainage 
flows  southwest  for  about  eight  miles  until  it  reaches  the  confluence  with  the 
Yellowstone  River  at  the  western  edge  of  the  Black  Canyon  of  the  Yellowstone 
just  outside  the  northern  boundary  of  Yellowstone  National  Park.  The  Bear 
Creek  watershed  encompasses  about  44  square  miles  and  is  characterized  by 
steep,  deeply  incised  valleys  and  high  mountain  peaks  at  elevations  between 
8,000  and  10,000  feet  above  sea  level.  The  North  Fork  of  Bear  Creek  drains  12 
square  miles  of  the  eastern  and  southwestern  slopes  of  Sheep  and  Monitor  moun- 
tains. The  main  stem  of  Bear  Creek  drains  about  32  square  miles  and  is  aug- 
mented by  several  smaller  tributaries,  including  Darroch,  Pine,  Pole,  and 
Palmer  creeks.  Statistics  regarding  the  magnitude  and  frequency  of  precipi- 
tation events  in  the  Bear  Creek  drainage  are  provided  in  Chapter  II--Climate. 

Monthly  streamflow  measurements  were  used  to  estimate  long-term  mean 
annual  discharge,  mean  monthly  discharge,  and  various  points  on  the  flow 
duration  hydrograph  using  the  Riggs1  methodology  (Riggs,  1968;  Parrett,  1985). 
The  long-term  mean  annual  discharge  of  Bear  Creek  at  Jardine  is  about  60  cubic 
feet  per  second  (cfs).  Mean  monthly  discharges  range  from  a  low  of  12.5  cfs 
in  February  to  a  high  of  270  cfs  in  June.  Mean  daily  discharges  for  Bear 
Creek  for  different  exceedance  probabilities  are  presented  in  figure  II-5. 
Exceedance  probabilities  are  an  expression  of  the  percentage  of  time  stream- 
flow  equals  or  exceeds  the  indicated  value.  Estimated  peak  discharges  for 
Bear  Creek  at  Jardine  are  presented  in  table  II-l  (Westech,  1982). 

On  December  15,  1978,  an  order  from  the  Board  of  Natural  Resources  and 
Conservation  was  signed,  establishing  minimum  streamflows  on  behalf  of  the 
Department  of  Fish,  Wildlife  and  Parks  (Peterman,  1981).  The  order  granted 
water  reservations  of  the  twentieth  percentile  flow  for  the  months  of  October 
through  April  and  for  the  fiftieth  percentile  flow  May  through  September. 
These  reservations  were  established  for  Bear  Creek  from  the  mouth  to  the  con- 
fluence with  North  Fork,  and  for  North  Fork  until  its  confluence  with  Fish 
Creek  (Department  of  Natural  Resources  and  Conservation,  1979).  The  avail- 
ability of  flow  for  future  appropriations  based  on  estimated  mean  monthly 
flows  for  Bear  Creek  is  presented  in  table  II-2.  The  analysis  indicates  that 
during  an  average  year  there  may  not  be  sufficient  flow  in  Bear  Creek  to  sat- 
isfy the  minimum  flow  requirement  established  for  fish  and  wildlife. 

Estimates  of  streamflow  and  water  availability  reflect  the  depletions 
associated  with  existing  water  appropriations.  Water  from  Bear  Creek  and  its 
tributaries  has  been  used  for  agricultural,  mining,  domestic,  and  stock-water- 
ing purposes.  Water  rights  claims  for  existing  uses  are  summarized  in  table 
I I -3  (Department  of  Natural  Resources  and  Conservation,  1985). 
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Figure  11-4:     Several  tributaries  feed  Bear  Creek  before  it  joins  the  Yellowstone  River.  Surface  water  monitor- 
ing stations  provided  baseline  flow  and  water  quality  data. 
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Table  11-1:    Magnitude  and  Frequency  of  Peak 

Discharge  for  Bear  Creek  at 
Jardi  ne 

Recurrence 

Interval  Flow 
(years  )  (cf  s) 

2  290 
5  510 
10  670 
25  870 
50  1 ,040 

100  2,200 


Source:    Westech,  1982. 
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Table  11-2:    Availability  of  Flow  in  Bear  Creek 


Estimated 


long-term 

Minimum 

Percental e 
flow 

average^ 

instream 

3 

di  scharge 

requi rement 

Avai labi 1 ity 

Month 

requi  rement 

(cfs) 

(cfs) 

(cfs) 

October 

20% 

25.0 

18.20 

6.80 

November 

20% 

16.0 

16.50 

-0.50 

December 

20% 

13.0 

12.50 

0.50 

January 

20% 

13.0 

10.10 

2.90 

February 

20% 

12.5 

9.63 

2.87 

March 

20% 

13.0 

10.80 

2.20 

Apri  1 

20% 

18.0 

32.30 

-14.30 

May 

50% 

125.0 

91  .10 

33.90 

June 

50% 

270.0 

290.00 

-20.00 

July 

50% 

130.0 

120.00 

10.00 

August 

50% 

50.0 

41 .20 

8.80 

September 

50% 

35.0 

34.50 

0.50 

Percentile  flow  or  flow  exceedance  probability  is  flow  that  would  be  equalled  or  exceeded  a  cer- 
tain percentage  of  the  time.    The  50-percenti 1 e  flow  is  equal  to  the  median  flow. 
2 

Average  standard  error  of  the  estimate  =  100  percent  (U.S.  Geological  Survey,  1985). 

3 

Average  standard  error  of  the  estimate  =  30  percent  (U.S.  Geological  Survey,  1985). 


Mean  monthly  streamf low  for  the  Yellowstone  River  at  the  confluence  with 
Bear  Creek  was  estimated  to  determine  the  contribution  of  flow  from  Bear 
Creek.  These  streamf  low  estimates  are  presented  in  table  1 1 -4 .  During  per- 
iods of  snowmel t  runoff,  Bear  Creek  contributes  only  2.5  percent  of  the  na- 
tural flow  of  the  Yellowstone  River  within  the  National  Park  boundary.  During 
winter  low  flow  the  contribution  is  about  1.5  percent. 

The  headwaters  of  Bear  Creek  are  located  within  the  Absaroka-Beartooth 
Wilderness  and  are  classified  as  A-l  by  Montana  statutes.  The  wilderness 
boundary  is  delineated  on  figure  1 1-4.  The  proposed  project  is  located  out- 
side the  Absaroka  Wilderness  where  Bear  Creek  is  classified  B-l.  Waters 
classified  A-l  or  B-l  are  suitable  for  drinking,  culinary,  and  processing  pur- 
poses after  conventional  treatment.  B-l  waters  may  be  used  for  agricultural 
and  industrial  purposes.  A-l  and  B-l  waters  must  meet  the  established  water 
quality  standards  presented  in  appendix  10. 

Baseline  water  quality  samples  were  collected  and  analyzed  on  a  monthly 
basis  for  the  stations  shown  in  figure  1 1-4  beginning  April  1981  for  a  period 
of  one  year.  Table  1 1-5  presents  the  list  of  parameters  that  were  analyzed. 
The  results  of  these  analyses  are  provided  in  table  1 1-6  for  the  upstream  con- 
trol station  (#001),  the  station  adjacent  to  the  project  area  (#009),  and  the 
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Table  11-3:    Surface  Water  Rights  Claims  on  Bear  Creek  Agricultural  Uses 


Creek 


Number 

of 
cl  aims 


North  Fork 
Bear  Creek 
Pole  Creek 
Palmer  Creek 
TOTAL 


1 

6 
1 
I 
9 


Acres 
i  rri gated 


Approximate 
diversion 
(cfs)* 


5.0 
291  .7 
26.0 
55.0 
377.7 


0.14 
8.33 
0.74 
1 .57 
10.78 


*estimated  (2  cfs  per  70  acres) 
Domestic  Uses 


Creek 


Households  served 


Bear  Creek 
Palmer  Creek 


Mining  Uses 


Number  of  claims 


(Homestake)  25 
(Other)  19 


Total 
diversions 


201 .6  cfs 
27.9  cfs 


Stock  Watering  Uses 


Total  number 

Number  of  claims  of  head 


732 


Source:    Department  of  Natural  Resources  and  Conservation,  1985. 


station  at  the  confluence  of  Bear  Creek  and  the  Yellowstone  River  (#006). 
Water  samples  were  characterized  using  criteria  established  by  the  U.S.  Envi- 
ronmental Protection  Agency  (EPA,  1976)  and  the  Montana  Department  of  Health 
and  Environmental  Sciences  (DHES,  1984).  Quality  criteria  for  aquatic  life, 
public  water  supplies,  recreation,  irrigation,  and  livestock  are  presented  in 
table  I 1-7  (U.S.  Environmental  Protection  Agency,  1976;  DHES,  1984). 
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Table  11-4:    Average  Monthly  Discharges  in  Cubic  Feet  Per  Second  for  Various  Locations  in  the 
Yellowstone  River  Basin 


Month 

Yel  1 owstone 
River  at 
Corwin  Springs, 

Montana 
(Gage  #06191500) 

Gardner 
River 
near 

Mammoth,  Wyoming 
(Gage  #0619100) 

Yel 1 owstone 

River  at 
conf 1 uence 

with 
Bear  Creek* 

October 

1 ,530 

127 

1 ,403 

November 

1,190 

111 

1 ,079 

rjpppmKp  r 

967 

101 

866 

January 

841 

95 

746 

February 

828 

91 

737 

March 

905 

90 

815 

Apri  1 

1,460 

128 

1,332 

May 

5,780 

489 

5,291 

June 

11 ,500 

770 

10,730 

July 

7,020 

327 

6,693 

August 

3,270 

166 

3,104 

September 

2,000 

139 

1 ,861 

Source:    United  States  Geological  Survey,  1982. 
*Values  estimated  based  on  flow  at  Corwin  Springs 

adjusted  for  inflow  from  the 

Gardner  River. 

Estimated  flow  values  may  be  somewhat  larger  than  actual  values. 


The  results  of  the  water  quality  analyses  indicate  that  the  waters  of 
Bear  Creek  are  calcium-carbonate  type  with  low  hardness.  Total  and  dissolved 
metals  are  below  the  established  criteria  for  all  uses  except  for  total  man- 
ganese and  iron,  which  occasionally  exceed  recommended  drinking  water  stan- 
dards downstream  of  Jardine.    The  pH  varies  seasonally  between  7.2  and  8.6. 

During  the  sampling  period,  total  suspended  solids  (TSS)  in  the  main  stem 
of  Bear  Creek  was  found  in  concentrations  between  1  and  36  milligrams  per 
liter  (mg/1)  with  the  highest  concentrations  adjacent  to  the  disturbed  area 
near  Jardine  during  spring  runoff.  Natural  sediment  yield  to  Bear  Creek  at 
the  mouth  was  estimated  to  be  about  550  tons  per  year  (U.S.D.A.  Forest  Ser- 
vice, 1981).  During  the  sampling  period,  disturbances  associated  with  exist- 
ing roads  and  historic  mining  activities  contributed  about  650  more  tons  per 
year.  Concentrations  of  TSS  are  expected  to  vary  from  year  to  year  and  depend 
on  the  magnitude  and  frequency  of  precipitation  and  flood  events. 

Arsenic  loading  to  Bear  Creek  increases  below  Jardine  and  appears  to  be 
highest  during  low-flow  periods.  Concentrations  of  arsenic  vary  from  less 
than  0.005  mg/1  at  the  upstream  control  station  to  0.032  mg/1  at  the  conflu- 
ence with  the  Yellowstone  River.  The  presence  of  arsenic  in  Bear  Creek  is 
attributable,  in  part,  to  wastes  and  seeps  associated  with  the  old  ore  pro- 
cessing site,  existing  tailings  impoundments,  and  various  dumps.  On  April  20, 
1983,  the  Department  of  Health  and  Environmental  Sciences  (DHES)  sampled  seeps 
from  the  existing  small  tailings  impoundment  adjacent  to  Bear  Creek.  Results 
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Table  11-5:    Parameters  for  Baseline  Water  Quality  Assessment  of  Bear  Creek 


Al  kal  i  nity 
Acidity 
Conducti  vi  ty 
Dissolved  Oxygen 
Hardness  (as  CaCO  ) 
pH 

Temperature 

Total  dissolved  solids 

Total  suspended  sediment 

Turbidity 


Carbonate 
Chloride 
Fluor i  de 
Magnesium 
Potassium 
Sodi  urn 


Total  ammonia 
Total  nitrate 
Oil  and  grease 
Orthophosphate 


Bicarbonate 
Cal cium 


Alumi  num 
Arsenic 
Boron 
Cadmi  urn 
Chromi  urn 
Coppe  r 
I  ron 
Lead 

Manganese 
Mercury 
Sel eni  urn 
Vanadi  urn 
Zinc 


Cyani  de 


Sul fate 


Source:     Project  application,  1984. 


of  this  analysis  indicated  elevated  concentrations  of  arsenic  (0.087  mg/1), 
cadmium  (0.015  mg/1),  cobalt  (0.024  mg/1),  nickel  (0.107  mg/1),  manganese 
(0.856  mg/1),  iron  (3.342  mg/1),  and  aluminum  (2.444  mg/1).  In  addition,  a 
special  water  analysis  by  Westech  in  January  1981  indicated  there  were  about 
0.047  milligrams  per  liter  of  arsenic  in  Bear  Creek  below  the  existing  small 
tailings  impoundment  in  Jardine.  Evidence  of  water  quality  degradation  (rock 
stains)  from  these  tailings  is  present  up  to  one-quarter  of  a  mile  downstream 
(Larry  Brown,  DHES,  pers.  comm.,  March  3,  1985). 

Although  the  concentration  of  arsenic  in  Bear  Creek  may  be  elevated  due 
to  past  mining  activities,  the  contribution  of  arsenic  to  the  mainstem  Yellow- 
stone River  is  insignificant.  In  addition  to  the  fact  that  Bear  Creek  pro- 
vides only  1.5  percent  to  2.5  percent  of  the  flow  of  the  Yellowstone  River, 
the  U.S.  Geological  Survey  (USGS)  has  documented  that  natural  levels  of  arsen- 
ic in  the  Yellowstone  mainstem  range  between  0.005  and  0.024  mg/1.  The  USGS 
reports  that  natural  sources  from  thermal  activity  within  and  near  Yellowstone 
National  Park  are  responsible  for  elevated  arsenic  levels  (USGS,  1983). 

Bear  Creek  was  sampled  by  Westech  for  cyanide  once  during  spring  high 
runoff  in  June,  1981;  no  cyanide  was  detected.  The  USGS  indicates  that  cya- 
nide has  never  been  detected  in  the  Yellowstone  River  (USGS,  1971). 


Ground  Water 

The  foundation  materials  at  the  site  of  the  proposed  tailings  dump  con- 
sist of  Quarternary  sediments  overlying  Precambrian  metamorphic  rocks. 
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Drilling  of  monitoring  wells  in  the  proposed  tailings  area  by  Westech  shows 
bedrock  to  be  as  much  as  300  feet  below  the  surface  of  the  terrace  deposits, 
or  about  50  feet  below  the  level  of  Bear  Creek  (Steffen  Robertson  and  Kirsten, 

1984)  . 

Glacial  tills  cover  bedrock  on  most  of  the  surrounding  hillsides  and  are 
the  oldest  deposits  at  the  site.  Sediments  overlying  the  till  in  the  area  of 
the  proposed  impoundment  consist  of  two  sequences.  The  lower  sequence  is  one 
of  bedded  clays,  silts,  and  fine  sands.  Above  the  fine-grained  sediment  is 
about  100  feet  of  coarse-grained  sands  and  gravels. 

The  water  table  appears  to  coincide  with  the  intersection  of  the  coarser- 
and  finer-grained  sediments  at  a  depth  of  about  100  to  150  feet.  Perched 
water  is  also  found  above  layers  of  silts  and  clays  and  is  most  likely  associ- 
ated with  seepage  from  the  historic  tailings  impoundment  (Steffen  Robertson 
and  Kirsten,  1984).  A  simplified  cross  section  through  the  proposed  tailings 
site  was  presented  in  figure  1 1-3. 

The  movement  of  water  in  the  project  area  is  downgradient  from  Mineral 
Hill  towards  Bear  Creek  at  about  0.25  feet  per  foot  through  bedrock  and  0.10 
feet  per  foot  through  glacial  deposits  (project  application,  1984).  Bedrock 
hydraulic  conductivity  is  assumed  to  be  1  x  10"  feet  per  day.  Hydraulic  con- 
ductivities in  the  assorted  glacial  deposits  range  between  1  x  10  feet  per 
day  in  clean  sands  and  gravels  to  1  x  10"  feet  per  day  in  silts  and  clays,  or 
mixtures  of  sand,  silt,  and  clay  (U.S. D.I.  Bureau  of  Reclamation,  1977). 
Assuming  an  effective  porosity  of  0.45  in  fractured  bedrock  (USGS,  1967),  and 
0.20  in  sands  and  gravels,  it  has  been  estimated  that  ground  water  flows 
through  bedrock  in  Mineral  Hill  at  about  5.6  x  10"  feet  per  day  and  up  to  500 
feet  per  day  in  Bear  Creek  alluvium. 

Analysis  of  the  ground  water  system  suggests  there  is  a  hydraulic  connec- 
tion between  the  bedrock  aquifer  below  the  proposed  mine  workings  and  the 
alluvial  deposits  in  the  vicinity  of  Bear  Creek  (project  application,  1984). 
Although  percolation  through  the  existing  mines  is  probably  greatest  during 
snowmelt  periods,  the  contribution  of  water  from  bedrock  to  the  alluvial  sys- 
tem is  considered  to  be  small  (Darrel  Dunn,  consulting  geologist,  pers.  comm., 

1985)  . 

Claims  for  existing  uses  of  ground  water  filed  with  the  Montana  Depart- 
ment of  Natural  Resources  and  Conservation  (DNRC)  are  summarized  in  table 
I 1-8 .  The  applicant  has  filed  water  rights  claims  for  224  gallons  per  minute 
of  ground  water  in  township  9  south,  range  9  east,  section  9  for  mining  pur- 
poses; the  priority  date  claimed  is  1898. 

Ground  water  samples  were  analyzed  from  seven  wells  located  near  the  pro- 
posed tailings  dump  site,  one  well  near  the  proposed  mill  site,  and  one  well 
downgradient  of  the  existing  tailings  site  near  the  Jardine  bridge.  Water 
samples  have  been  collected  quarterly  since  July  1984.  Well  locations  are 
identified  in  figure  1 1-6. 
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Table  11-7:    Water  Quality  Criteria  Matrix  (milligrams  per  liter  unless  otherwise  noted) 


Col  d 

water 

Publ i  c 

P  r  i  mfl  r  v 

■  i  Milan  y 

a  ni ia1~ i  r 

wa  ter 

1  i       <i f  nr  it 

1—  1  VCo  lUt  l\ 

1  i  f  e 

i  inn  1 

rprrp^t"inn          1  rnn^f  inn 

w  A"h  pn'nn 

VHQCC  1    1  1  1  U 

(ma/1  ) 

(mq/1  ) 

(ma/1  )              (ma/1  ) 

(ma/1  ) 

7.0 

Fppal   coliform^   ( ner  100  ml  ) 

1    V-       "—I    1        \rf  v  111  W  IIIIO       \k/wl         1  \f  \J      III  1  f 

200  0                 1000  0 

Nitrite  as  N 

0.05 

1 .0 

10.0 

Nitrate  as  N 

10.0 

Nifritp  rinH  nit*rri1"P  N 

I  \J   i    L>  )     J    L>           u!  IU      1  1  1    o  I    \J  V  w      U  O  11 

10.0 

100. 0 

Total  ammonia 

i  w  o  vJ  i      ui  i  ii  i  ivy  1  1  1  u 

0.5 

Un~  i  oni  zed  amnion  i  a 

0.  03 

* 

Total   inorganic  N 

1  .00 

i  \j  ua  i     ui  ivoui  ivi  u o 

0.10 

0  10 

•J  •  IV 

Tot a  1  d i ssol ved  sol  ids 

500.0 

1200.0 

10.000  0 

PnnHiifi'flnpp    f  mi  r^nrnhn^  /  nn  ^ 

1800  0 

Turbiditv  (NTU) 

10  .0 

Tnt*;$  1        i^n^nrl^H   qo!  i  rl^ 

1  UIO  1      oUOUCIIUCU     Ou  i    1  uo 

30  0 

1  nri Ha 

V^l  1  1  UI    1  \J 

250.0 

700  0 

Sul fate 

250.0 

C  va  n  i  d  e 

0.0052 

0.2 

Mflnnp^  i  i  im 

i  iuui  i  vo  i  uiii 

160.0 

Sori  i  mm 

VJ  1  UI  1 1 

160 .0 

Sodium  adsorption  ratio 

5.0 

Fl  uor i  de 

2.4 

15.0 

2.0 

Arseni  c 

0.44 

0.00 

0.10 

0.  20 

Ba  r  i  urn 

1 .00 

Boron 

0.  75 

5. 00 

Chromi  um  V  1 

0.021 

0.05 

1  .00 

1  ron 

1  0 

0  3 

20  0 

M  ann^  np<; 

1  1  UI  1  U  U  1  IC 

0.05 

10  0 

1  V  •  V 

S f>  1  pn  1 1  im 

0  26 

0. 01 

0. 02 

0.  05 

i  ■  o  i  \f  u  i  y 

0.004 

0.002 

0.01  0 

Tpmnpraturp  ffM 

19.4 

Tpmnpr^t'iirA   f  F } 

67  .0 

Copper 

** 

1 .0 

5.0 

0.5 

Lead 

** 

0.05 

10.0 

0.10 

Zinc 

** 

5.0 

10.0 

25.0 

Cadmium 

irk 

0.01 

0.05 

0.05 

Chromi  um  III 

** 

17.8 

Nickel 

** 

0.015 

2.0 

Si  Tver 

** 

0.05 

pH  (minimum) 

6.5 

6.5 

6.5  4.5 

pH  (maximum) 

8.5 

8.5 

8.5  9.0 

Source:    Montana  Department  of  Health  and  Environmental  Sciences,  1984. 

**Specific  criteria  for  the  protection  of  aquatic  life  are  based  on  water  hardness. 
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Table  I  1-8:    Existing  Ground  Water  Claims  in  Bear  Creek  Basin 


Location  Maximum 
Current  of  flow 

owner  well  rate  Remarks 


U.S.  Forest  Service 
Denise  L.  Harms 
Oliver  Wormsbecker 
George  and  Viola  Athias 
Louise  Foster 
Homestake  Mining  Company 

Crevasse  Mountain 

Mining  Company 
Crevasse  Mountain 

Mining  Company 
Raymond  Opperman 
Richard  Blankenship 


T9S-R9E-S4 
T9S-R9E-S8 
T9S-R9E-S8 
T9S-R9E-S8 
T9S-R9E-S9 
T9S-R9E-S9 


T9S-R9E-S11 

T9S-R9E-S22 
T9S-R9E-S11 
T9S-R9E-S22 


45  gpm 
12  gpm 
40  gpm 
16  gpm 
20  gpm 
224  gpm 


666  gpm 

1 ,571  gpm 
10  gpm 
5  gpm 


Upgradient  of  project 

Unaffected  by  project 
Unaffected  by  project 

Priority  date--1898 
Use- -mi  ni ng 

Use—mining 

Use- -mi  ni  ng 

Unaffected  by  project 


Source:    Montana  Department  of  Natural  Resources  and  Conservation,  1985. 


Ground  water  quality  in  the  project  area  is  calcium  carbonate  type  with 
values  of  pH  ranging  from  6.8  to  7.8.  Concentrations  of  heavy  metals,  arsen- 
ic, and  cyanide  appear  elevated.  Table  1 1  -  9  presents  selected  ground  water 
quality  data  that  characterize  the  impact  that  past  mining  activities  have  had 
on  the  quality  of  water  near  the  existing  small  tailings  impoundment.  Poor- 
quality  water  from  the  alluvial  aquifer  enters  Bear  Creek  and  is  eventually 
diluted. 


AQUATICS 

Aquatic  macroinvertebrates  and  algae  were  collected  at  seven  sites 
(figure  1 1 - 7 )  in  April  (before  spring  runoff),  August  (after  spring  runoff), 
and  November  (during  fall  low  flow)  of  1981.  The  aquatic  biota  in  Bear  Creek 
are  indicative  of  good-quality  surface  waters. 


Macroin vertebrate 

Insects  were  collected  using  the  unit-effort-traveling-kick  method.  More 
than  90  percent  of  the  total  insect  population  at  all  stations  consisted  of 
stoneflies  (Plecoptera) ,  mayflies  (Ephemeroptera) ,  and  caddisflies  (Tricop- 
tera).  Fifty-nine  individual  taxa  were  identified,  28  of  which  were  common  to 
all  7  sampling  sites.  The  number  of  taxa  collected  ranged  from  29  at  Pine 
Creek  to  41  at  North  Fork  Bear  Creek.  The  sites  on  Bear  Creek  showed  little 
variation  in  total  number  of  taxa.  Mean  organism  numbers  per  sample  ranged 
from  290  organisms  at  site  008  to  175  organisms  at  site  001.  The  mayfly 
Rhi throgena    robusta    and   stoneflies   of   the   family   Chloroperidae  were  the 
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Table  11-9:    Maximum  Recorded  Concentrations  of  Selected  Ground  Water  Quality  Constituents 


EPA 
cri  teria 


At  proposed 
tai 1 i  ngs 
si  te 


At  proposed 
mill 
si  te 


Downgradi  ent 
of  old 
tai 1 i  ngs* 


(mg/1  ) 


Cyani  de 
Arseni  c 


0.2 
0.00 


0.136(T) 
0.13 


0.006(T) 
0.081 


130. 0(T) 
4.93(T) 

740. 0(T) 
0.13(T) 

0.026(T) 


Manganese 
I  ron 
Lead 
Mercury 


0.05 
0.3 
0.05 
0.002 


0.63 
0.80 
0.01 
<0.001 


0.58 
0.28 
0.02 
<0.001 


Source:    Project  application,  1984. 

All  concentrations  represent  dissolved  fraction  unless  otherwise  indicated. 
(T)  =  Total 

♦Special  water  analysis  by  Western  Technology  on  January  27,  1981. 
**  No  sampl e  taken. 


predominant  organisms  at  all  sampling  stations.  Relative  abundance  of  taxa 
collected  at  each  site  is  listed  in  appendix  2. 

Unpolluted  streams  with  favorable  substrate,  oxygen  levels,  and  tempera- 
ture generally  produce  a  minimum  of  15  genera  depending  on  stream  order  and 
season  of  collection  (DHES,  1981).  Aquatic  numbers  in  Bear  Creek  indicate 
unpolluted  conditions  despite  the  apparent  contributions  of  sediment  and 
metals  from  past  mining  activities. 

Leeches  (Hirudinea)  were  the  only  other  macroinvertebrates  collected; 
they  were  common  at  all  sites. 


Peri  phyton 

Periphytic  algae  were  collected  from  natural  substrates  at  the  same  seven 
sites  (figure  1 1 -7 ) .  As  a  water  quality  indicator,  the  diatoms  (Bacillario- 
phyta)  are  quite  important.  Bahls  (1979)  found  that  benthic  diatom  associa- 
tions in  unpolluted  Montana  streams  usually  had  more  than  25  species  and  a 
Shannon  Weaver  diversity  index  (Weber,  1973)  greater  than  three.  Total  aver- 
age diatom  species  present  ranged  from  36  (station  002)  to  47  (station  009); 
average  diversity  indexes  ranged  from  3.85  (station  010)  to  4.54  (station 
009).  Thus,  Bear  Creek  provides  good  quality  habitat  for  aquatic  life.  Some 
of  the  more  abundant  diatom  species  were  Fragi lari a  vaucheriae,  Cocconei s 
placentula,  and  Rhoicosphenia  curvata.  A  complete  species  listing  and  percent 
relative  abundance  table  is  available  at  the  Montana  Department  of  State  Lands 
(project  application,  1984). 
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Figure  11-6:    Groundwater  water  samples  were  analyzed  from  seven  wells.  These  wells  would  monitor  the  water 
quality  in  the  aquifer  below  the  proposed  tailings  dump 

hsmw  1  •  Monitoring  Well  Location 


Existing  Tailings 
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Figure  11-7:      Aquatic  macroinvertebrates  and  algae  were  collected  at  seven  sites  in  April,  August,  and  No- 
vember of  1981. 
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In  addition  to  the  diatoms,  15  genera  of  green  algae  (Chlorophyta) ,  10 
genera  of  blue-green  algae  (Cyanophyta) ,  four  genera  of  yellow-green  algae 
(Chrysophyta) ,  and  two  genera  of  red  algae  (Rhodophyta)  were  collected. 


Aquatic  Macrophytes 

No  aquatic  macrophytes  (higher  plants)  were  observed  during  the  survey. 
The  habitat  is  not  conducive  to  their  survival  because  Bear  Creek  is  a  low- 
order,  cascading  stream  with  few  pools  and  a  coarse  gravel,  cobble,  and 
boulder  substrate. 


FISHERIES 

Bear  Creek  supports  a  relatively  diverse  and  abundant  sport  fishery.  The 
fishery  contains  mostly  of  rainbow  trout  x  cutthroat  trout  hybrids,  and  pure 
Yellowstone  cutthroat  trout.  Rainbow  trout,  brown  trout,  and  mountain 
whitefish  are  less  abundant.    No  nongame  species  were  captured  or  observed. 

Fish  populations  were  sampled  with  a  bank  electrof ishing  unit  (Oswald  in: 
project  application,  1984)  at  three  primary  sites  on  Bear  Creek.  Five  species 
of  game  fish  were  caught:  cutthroat  trout  (Sal mo  clarki ) ,  rainbow  trout 
(Salmo  gairdneri) ,  rainbow  x  cutthroat  hybrids  (S.  gairdneri  x  S^  clarki ) , 
brown  trout  (SaTmo  trutta),  and  mountain  whi  tef  ishTProsopium  wi  1 1  iamsoni ). 

Bear  Creek  supports  both  migrant  and  resident  populations  of  cutthroat 
trout.  Migrating  cutthroat  trout  were  captured  only  at  the  Powerhouse  section 
(figure  II-8)  and  the  migration  appears  to  have  peaked  during  early  July. 
Spawning  occurred  between  July  9  and  July  22,  1981.  Although  only  19  migrants 
were  captured,  this  total  is  greater  than  that  captured  in  eight  of  the  nine 
tributaries  studied  by  Berg  (1975)  for  three  years.  Only  Cedar  Creek,  with  20 
fish  per  year,  had  a  greater  total.  Thus,  lower  Bear  Creek  appears  to  support 
substantial  cutthroat  spawning  migration  in  relation  to  other  nearby 
Yellowstone  tributaries  (Oswald  in:  project  application,  1984). 

Resident  cutthroat  trout  were  captured  in  all  sampling  sections  of  Bear 
Creek,  but  most  often  in  the  upstream  trail  section.  These  resident  cutthroat 
trout  were  the  pure  Yellowstone  strain,  a  species  of  "special  concern"  deter- 
mined by  the  Montana  Department  of  Fish,  Wildlife,  and  Parks.  Although  this 
designation  has  no  legal  implications,  it  does  indicate  concern  for  the  future 
of  the  species  within  its  Montana  distribution. 

Rainbow  x  cutthroat  hybrids  were  more  abundant  than  resident  cutthroat 
trout  at  all  sampling  sites.  The  measured  density  of  rainbow  x  cutthroat 
hybrids  ranged  from  65-151  per  1,000  feet  (total  biomass  of  8-27  pounds  per 
1,000  feet)  compared  to  the  highest  density  of  cutthroat  trout  of  42  per  1,000 
feet  (total  biomass  nine  pounds  per  1,000  feet).  These  hybrids  may  have 
originated  when  Bear  Creek  was  stocked  with  2,050  catchable  rainbow  trout  in 
1958. 
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Figure  11-8:      Fish  populations  were  sampled  with  a  bank  electrofishing  unit  at  three  primary  sites  on  Bear 
Creek. 
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Rainbow  trout  were  collected  infrequently  at  all  sampling  areas;  brown 
trout  and  mountain  whitefish  were  collected  in  small  numbers  only  at  the 
Powerhouse  section.  No  migrating  brown  trout  were  collected.  If  mountain 
whitefish  spawned  in  Bear  Creek,  their  migration  was  limited  to  the  extreme 
lower  portion  of  the  stream. 

Numbers  of  game  fish  per  1,000  feet  of  stream  increased  downstream.  How- 
ever, the  greatest  biomass  of  fish  was  in  the  LePage  section,  immediately 
downstream  from  Jardine.  Perhaps  this  increase  is  due  to  higher  productivity 
of  Bear  Creek  caused  by  nutrient  loading  from  septic  systems  or  limited  fish- 
ing pressure  on  the  private  land  adjacent  to  this  section  of  stream. 


SOILS 

The  Jardine  Joint  Venture  soil  survey  covers  about  2,500  acres  in  and 
around  the  town  of  Jardine.  This  area  includes  the  410-acre  proposed  permit 
area  and  the  93-acre  proposed  disturbance  area. 

The  soils  of  the  proposed  permit  area  vary  widely  in  depth,  color,  pro- 
file morphology,  drainage  characteristics,  organic  matter  content,  and  trace 
element  concentrations.  This  diversity  reflects  the  variability  of  topo- 
graphy, parent  materials,  vegetation,  past  land  use  practices,  and  distur- 
bances. In  general,  the  soils  are  naturally  acidic,  coarse  textured  (with  few 
exceptions),  and  frequently  have  a  coarse  fragment  content  (gravels  or  cob- 
bles) greater  than  25  percent  by  volume. 

Within  the  proposed  permit  area,  a  total  of  10  soil  series  (including 
phases)  have  been  identified  and  placed  into  10  mapping  units.  (The  soils  in 
this  survey  were  named  using  letters  of  the  alphabet  to  avoid  any  potential 
conflict  with  official  Soil  Conservation  Service  soil  series  names.)  In 
addition,  a  "disturbed"  mapping  unit  was  used  to  identify  areas  where  the 
natural  soils  have  been  disturbed  by  past  mining  and  other  related  activities. 
For  ease  of  discussion,  the  soil  mapping  units  have  been  placed  into  four 
major  soil  groups,  based  on  similarities  in  parent  material  and,  to  some 
extent,  topographical  position: 

--alluvial  soils  —glacial  soils 

--colluvial  soils  --alluvial/glacial  soils 

The  location  of  these  soil  groups  within  the  proposed  permit  area  is  shown  in 
figure  II-9.  For  a  complete  list  of  the  mapping  units  proposed  for  distur- 
bance, as  well  as  the  amount  of  soil  by  unit  proposed  for  salvage,  see  Chapter 
III— Soils,  table  III-6. 


Alluvial  Soils 

The  alluvial  soils  group  covers  about  26  percent  of  the  proposed  permit 
area  and  about  half  of  the  proposed  disturbance  area.  The  group  includes  both 
shallow  and  deep  soils  that  developed  in  alluvium  (water-deposited  material). 
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The  soils  in  this  group  vary  somewhat  in  physical  and  chemical  character- 
istics and  degree  of  soil  development.  The  individual  soil  characteristics 
are  determined  largely  by  the  original  source  of  the  water-deposited  materi- 
als, the  degree  to  which  these  materials  were  sorted,  and  the  local  microen- 
vironment  in  which  the  soils  developed. 

Type  B  and  Est  soils  are  the  shallow  soils  in  this  group;  type  E  and  M 
soils  are  deep.  The  predominant  soil  texture  in  the  group  is  gravelly  sandy 
loam;  however,  textures  range  from  loam  to  gravelly  sand.  The  coarse  fragment 
content  ranges  from  14  to  73  percent  by  volume  and  generally  increases  with 
depth.  The  pH  of  these  soils  ranges  from  5.0  (strongly  acid)  to  6.7  (near 
neutral).  Trace  element  concentrations  are  generally  within  acceptable 
ranges,  although  aluminum  and  arsenic  levels  are  elevated  in  some  soil  hori- 
zons within  this  group. 

Most  of  the  alluvial  soils  are  found  along  the  west  side  of  the  permit 
area,  with  the  remainder  occurring  in  an  east-west  drainage  on  the  southwest 
side  of  Mineral  Hill.  Plant  species  commonly  associated  with  this  soils  group 
include  Engelmann  spruce,  Douglas-fir,  big  sagebrush,  Idaho  fescue,  bluebunch 
wheatgrass,  twinf lower,  sweet-scented  bedstraw,  starry  Solomon's  seal, 
arrowleaf  balsamroot,  lupine,  and  sticky  geranium. 


Colluvial  Soils 

The  colluvial  soils  group  consists  of  only  one  soil  type--the  S  series— 
which  occurs  in  three  segments  in  the  northwest  part  of  the  permit  area 
(figure  1 1-9).  This  soil  covers  about  6  percent  of  the  proposed  permit  area 
and  about  2  percent  of  the  proposed  disturbance  area.  The  S  soil  is  a 
shallow,  very  gravelly,  sandy  loam  soil  that  formed  in  col luvium--material 
that  has  moved  downhill  and  accumulated  at  the  base  of  steep  slopes  as  a 
result  of  gravity. 

The  coarse  fragment  content  of  the  S  soil  ranges  between  20  and  40 
percent  by  volume,  and  increases  with  depth.  The  pH  of  this  soil  ranges  from 
5.1  (strongly  acid)  to  5.8  (medium  acid).  Trace  element  concentrations  are 
within  acceptable  ranges  with  the  exception  of  aluminum,  which  is  elevated  in 
all  samples.  The  most  common  vegetation  on  this  soil  is  Douglas-fir,  Idaho 
fescue,  bluebunch  wheatgrass,  big  sagebrush,  mi  1 kvetch ,  and  phlox. 


Glacial  Soils 

Glacial  soils  cover  about  half  of  the  proposed  permit  area  and  about  17 
percent  of  the  disturbance  area.  This  group  is  located  in  the  northern  and 
eastern  sections  of  the  permit  area  (figure  II-9).  The  group  consists  of 
moderately  deep  to  deep  soils  that  formed  in  glacial  till  (unstratified 
material  deposited  by  glaciers). 

Included  in  this  group  are  the  A,  Al,  and  F  soils.  Soil  textures  range 
from  gravelly  loams  to  very  gravelly  sandy  loams.  The  A  and  F  soils  range 
between  25  and  60  percent  coarse  fragments;  the  Al  soils  generally  have  less 
fragments,  with  a  range  between  15  and  20  percent.    As  with  the  other  soil 
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groups,  coarse  fragment  content  increases  with  depth.  The  pH  of  the  soils  in 
this  group  ranges  from  4.7  (very  strongly  acid)  to  7.9  (moderately  alkaline). 
Trace  element  concentrations  are  low,  with  the  exception  of  elevated  aluminum 
in  one  sample  of  the  F  soil.  Vegetation  associated  with  these  soils  at  lower 
elevations  includes  Douglas-fir,  pinegrass,  common  snowberry,  big  sagebrush, 
Idaho  fescue,  and  bluebunch  wheatgrass.  At  higher  elevations,  the  vegetation 
includes  subalpine  fir,  Engelmann  spruce,  lodgepole  pine,  whitebark  pine, 
twinf lower,  arnica,  and  aster. 


Alluvial/Glacial  Soils 

The  alluvial/glacial  soils  formed  in  alluvium  deposited  over  glacial 
till.  This  soils  group  consists  of  deep  soils  and  covers  about  6  percent  of 
the  permit  area.  Although  this  group  is  found  in  the  permit  area,  it  would 
not  be  disturbed  by  the  proposed  operation.  The  group  consists  of  the  D  and  G 
soils,  which  are  located  to  the  south  and  east  of  the  summit  of  Mineral  Hill 
(figure  1 1 - 9 ) .  The  soils  in  this  group  are  poorly  drained,  which  indicates 
that  they  have  a  water  table  near  the  soil  surface.  Soil  textures  vary  from 
cobbly  and  fine  gravelly  loams  to  silt  loams.  Coarse  fragment  content  ranges 
from  less  than  10  to  40  percent  by  volume,  and  increases  with  depth.  The  pH 
range  of  these  soils  is  between  5.0  (strongly  acid)  and  6.7  (near  neutral). 
With  the  exception  of  aluminum  levels  elevated  in  two  samples  of  the  G  soil, 
trace  element  concentrations  are  low. 

Plant  species  associated  with  this  soils  group  include  timothy  grass, 
sedges,  strawberry,  larkspur,  lupine,  prairie  smoke,  and  sticky  geranium  in 
the  wetter  areas;  the  drier  areas  include  big  sagebrush,  Idaho  fescue,  and 
bluebunch  wheatgrass  along  with  a  moderate  forb  cover. 


Disturbed  Area 

Disturbed  areas  occupy  about  11  percent  of  the  proposed  permit  area  and 
about  28  percent  of  the  proposed  disturbance  area.  This  mapping  unit  was  used 
to  map  such  areas  as  roads,  old  tailings  ponds,  the  old  mill  and  other  facil- 
ity areas,  and  the  disturbances  within  the  Jardine  townsite  (houses,  barns, 
corrals,  pastures,  etc.).  Within  this  disturbance  area  are  some  soils  that 
may  be  suitable  for  salvage,  but  occur  in  such  small  areas  that  they  could  not 
be  individually  delineated  on  the  map.  Some  of  these  soils  may  be  high  in 
trace-element  concentrations  because  they  are  near  disturbed  areas. 


VEGETATION 

The  1,514-acre  vegetation  study  area  included  the  proposed  permit  area. 
Eleven  vegetation  types  were  identified  during  1981  baseline  surveys  (Westech, 
1982).  The  big  sagebrush/Idaho  fescue,  big  sagebrush/Douglas-fir,  and 
Douglas-fir/common  snowberry  types  make  up  84  percent  of  the  study  area  (table 
11-10).    (See  appendix  5  for  scientific  names.) 


Vegetation  /  11-29 


Table  11-10:    Vegetation  Types  and  Number  of  Species  in  the  Jardine  Vegetation  Study  Area,  May- 
August,  1981 


No.  of  No.  of 

species         sampling  Study  area     Disturbance  area 


Vegetation  type 

recorded 

transects 

acres 

percent 

acres 

percent 

(1) 

Idaho  f escue/bl uebunch  wheatgrass 

63 

5 

9 

1 

0 

0 

(2) 

Big  sagebrush/ Idaho  fescue 

90 

7 

489 

32 

39 

42 

(3) 

Burned  big  sagebrush 

53 

3 

9 

1 

0 

0 

(4) 

Big  sagebrush/Douglas-fir 

77 

5 

421 

28 

19 

20 

(5) 

Dougl as-fi r /common  snowberry 

80 

8 

368 

24 

9 

10 

(6) 

Dougl as-f ir/pi negrass 

532 

3 

40 

3 

(7) 

Engelmann  spruce 

272 

4 

"i 

3 

(8) 

Subalpine  fir 

33 

5 

0 

0 

(9) 

Quaking  aspen 

75 

5 

45 

3 

0 

0 

(10) 

Di  sturbance 

0 

0 

67 

4 

26 

28 

(11) 

Pasture 

 0 

_0 

19 

_\_ 

_0 

0 

TOTAL 

32  63 

45 

1 ,514 

100 

93 

100 

Source:    Westech,  1982. 
1 

Less  than  1  percent  or  1  acre. 

2 

Determined  by  averaging  subtypes  (see  text). 

3 

The  same  species  were  often  recorded  in  more  than  one  type,  therefore,  the  column  does  not  total 
326  ( see  text) . 


A  total  of  326  plant  species  were  identified  during  the  field  study.  The 
greatest  number  of  species  was  found  in  the  big  sagebrush/Idaho  fescue  vege- 
tation type  (table  11-10).  No  threatened  or  endangered  plant  species  (Ayensu 
and  DeFillips,  1978)  or  rare  plants  (Lesica  et  al.,  1984)  were  discovered  in 
the  study  area. 

Based  on  Soil  Conservation  Service  methods  (1977,  1981),  most  rangeland-- 
nonforested  and  undisturbed  areas--in  the  study  area  is  in  good  condition  (50 
to  75  percent  of  climax).  However,  livestock  grazing  is  prohibited  on  the 
national  forest  lands  that  constitute  over  half  of  the  study  area.  The  only 
grazing  lands  that  would  be  affected  by  mining  are  horse  pastures  within  the 
proposed  permit  area  (project  application,  1984). 


Descriptions  of  Vegetation  Types 

(1)  Idaho  fescue/bluebunch  wheatgrass.  Idaho  fescue,  constituting  21  percent 
of  the  vegetation  cover,  is  the  dominant  grass  in  this  type.  Bluebunch  wheat- 
grass  and  prairie  junegrass  are  the  other  common  grasses.    Perennial  grasses 
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account  for  57  percent  of  total  annual  production  (table  11-11).  Forbs  make 
up  30  percent  of  the  vegetation  cover  with  silky  lupine,  many- flowered  phlox, 
and  rose  pussytoes  occurring  most  often.  Shrubs,  primarily  big  sagebrush  and 
green  rabbitbrush,  also  contribute  to  the  vegetational  composition  (table 
11-12). 

(2)  Big  sagebrush/Idaho  fescue.  The  dominant  understory  plant  in  this  type 
is  Idaho  fescue.  Bluebunch  wheatgrass  and  prairie  junegrass  are  commonly 
found.  Forbs,  notably  arrowleaf  balsamroot,  weedy  milkvetch,  and  thickstem 
aster,  are  intermixed  with  the  grasses.  Total  production  is  estimated  at 
1,138  pounds/acre/year.    The  shrub  overstory  is  almost  entirely  big  sagebrush. 

(3)  Burned  big  sagebrush.  Prescribed  burning  from  1976  through  1978  stimu- 
lated the  growth  of  perennial  grasses  in  areas  formerly  dominated  by  sage- 
brush. Total  grass  cover  is  73  percent,  much  higher  than  the  43  percent  cover 
reported  for  the  Idaho  fescue/bluebunch  wheatgrass  type.  Production  also 
responded  positively  to  burning.  Burned  areas  have  2-1/2  times  the  herbaceous 
production  of  unburned  big  sagebrush/Idaho  fescue  type.  The  most  abundant 
grass  is  Columbia  needlegrass.  Bluebunch  wheatgrass  and  Idaho  fescue  are  the 
next  most  common  grasses.  Kentucky  bluegrass  is  invading  the  burned  sites. 
Burning  has  apparently  increased  forb  cover,  which  is  26  percent  higher  than 
in  unburned  grasslands.  Dominant  forbs  are  arrowleaf  balsamroot,  sulfur  buck- 
wheat, and  yarrow.  Green  rabbitbrush  is  the  only  readily  noticeable  shrub 
species . 

(4)  Big  sagebrush/Douglas-fir.  This  vegetation  type  may  be  an  extensive 
ecotone  between  the  Douglas-fir  vegetation  types  and  the  big  sagebrush/Idaho 
fescue  type.  As  such,  vegetation  is  similar  in  composition  to  the  big  sage- 
brush/Idaho fescue  type.  The  major  difference  is  the  presence  of  invading 
Douglas-fir.  Dominant  grasses  are  Idaho  fescue,  bluebunch  wheatgrass,  and 
prairie  junegrass.  Forbs  growing  among  the  grasses  include  arrowleaf  balsam- 
root and  sticky  geranium.    Big  sagebrush  contributes  most  of  the  shrub  cover. 

(5)  Douglas-fir/common  snowberry.  The  overstory  of  this  vegetation  type  is 
dominated  by  Douglas-fir.  At  higher  elevations,  lodgepole  pine  is  a  minor 
species.  Below  the  trees,  common  snowberry  and  shiny-leaf  spirea  form  a 
canopy  cover  of  18  percent.  Vegetation  of  the  forest  floor  is  dominated  by 
pinegrass.    The  most  prevalent  forbs  are  western  meadowrue  and  showy  aster. 

(6)  Douglas-f ir/pinegrass.  This  forest  type  is  dominated  by  Douglas-fir, 
which  forms  a  canopy  cover  of  69  percent  and  occurs  at  298  trees/acre.  Shrub 
cover  is  only  2  percent.  The  most  common  shrubs  are  shiny-leaf  spirea  and 
snowberry.  Pinegrass,  followed  by  Idaho  fescue  and  fowl  bluegrass,  are  the 
dominant  grasses.  Forbs  are  more  abundant  than  in  the  Douglas-fir/common 
snowberry  type.  Over  half  the  forb  cover  is  due  to  showy  aster  and  weedy 
mi  1 kvetch. 

(7)  Engelmann  spruce.  In  the  study  area,  Engelmann  spruce  is  restricted  to 
stream  bottoms  and  adjacent  slopes.  The  Engelmann  spruce  type  has  been 
divided  into  Engelmann  spruce/common  horsetail,  Engelmann  spruce/sweetscented 
bedstraw,  Engelmann  spruce/twinf lower ,  and  Engelmann  spruce/starry  Solomon's 
seal  subtypes. 
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Table  11-11:    Estimated  Annual  Production  by  Vegetation  Type,  Jardine  Vegetation  Study  Area  May- 
August,  1981  (in  pounds  of  dry  matter  per  acre  per  year) 


 Vegetation  Type 

I  daho 
fescue/ 


blue- 

Big 

Big 

bunch 

sagebrush/ 

Burned  sagebrush/ 

Dougl as- 

Dougl as- 

Engej- 

Subal - 

wheat- 

Idaho 

big 

Dougl as- 

fir/ 

fir/ 

mann 

pi  ne 

Quaki  ng 

Plant  group  grass 

fescue 

sagebrush 

fir 

snowberry 

pi  negrass 

spruce 

fir 

aspen 

Perennia  1 

grasses 

and  sedges  550 

510 

1,372 

540 

106 

136 

18 

24 

210 

Forbs  353 

253 

665 

334 

212 

240 

153 

206 

514 

Shrubs  61 

375 

0 

231 

66 

5 

186 

69 

197 

TOTAL  964 

1,138 

2,037 

1 ,105 

384 

381 

357 

299 

921 

Source:    Westech,  1982. 


Production  determined  by  averaging  data  from  four  subtypes  (see  text). 


Table  11-12:    Average  Tree  and  Shrub  Density  (number/acre)  by  Vegetation  Type,  Jardine  Vegetation 
Study  Area  May-August,  1981 


Vegetation 

Types  With  Tree  Density  Measurements 

Big 

Dougl  as-f i r/ 

sagebrush 

common 

Dougl as-f i  r/ 

Engel mann 

Subalpine 

Quaking 

Dougl as-f ir 

snowberry 

pi  negrass 

spruce 

fir 

aspen 

Tree  Species 

Dougl as-f i  r 

75 

282 

298 

106 

161 

22 

Lodgepol  e  pi  ne 

0 

14 

0 

14 

128 

0 

Engelmann  spruce 

0 

3 

0 

366 

123 

0 

Subal pine  fir 

0 

0 

0 

0 

515 

0 

Whitebark  pine 

0 

9 

0 

0 

77 

0 

Limber  pine 

1 

0 

0 

0 

0 

16 

Quaking  aspen 

1 

11 

5 

0 

0 

1,136 

Other  species 

0 

0 

0 

43 

0 

0 

Vegetation  types  with  shrub  density 

measurements 

I daho  fescue/ 

Big 

Big 

Bl  uebunch 

Sagebrush/ 

Sagebrush/ 

Wheatgrass 

Idaho  Fescue 

Dougl as-f i r 

Shrub  Species 

Big  sagebrush 

462 

4,552 

3,968 

Rubber  rabbi tbrush 

178 

87 

40 

Green  rabbitbrush 

753 

87 

0 

Prairie  rose 

65 

0 

0 

Woods  rose 

0 

0 

8 

Common  snowberry 

32 

0 

291 

Horsebrush 

146 

40 

0 

Source:    Westech,  1982. 
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When  Engelmann  spruce  grows  in  particularly  moist  areas,  common  horsetail 
is  the  major  understory  species.  Prickly  rose,  Rocky  Mountain  juniper,  and 
shiny-leaf  spirea  grow  over  the  horsetail. 

Douglas-fir  is  more  abundant  than  Engelmann  spruce  in  the  overstory  of 
the  sweetscented  bedstraw  subtype.  Important  shrubs  are  shiny-leaf  spirea, 
common  snowberry,  and  Wood's  rose.  Total  forb  coverage  is  high  (62  percent) 
and  includes  western  meadowrue  and  fireweed.  Pinegrass  grows  among  the  forbs. 
Although  sweetscented  bedstraw  identifies  the  subtype,  it  adds  only  1  percent 
to  the  vegetation  cover. 

The  twinflower  subtype  is  characterized  by  an  overstory  of  Engelmann 
spruce,  Douglas-fir,  and  lodgepole  pine.  Blue  huckleberry  and  thimbleberry 
are  important  shrubs.  Pinegrass  is  the  only  major  grass  and  occurs  with  the 
forbs  twinflower  and  heartleaf  arnica. 

The  starry  Solomon's  seal  subtype  is  found  on  relatively  dry  sites. 
Douglas-fir  and  Engelmann  spruce  are  the  most  abundant  trees.  Snowberry  is  a 
common  shrub.  The  only  significant  grass  is  mountain  brome,  which  is  mixed 
with  showy  aster  and  western  meadowrue. 

(8)  Subalpine  fir.  The  subalpine  fir  type  exists  as  two  subtypes--subal pine 
f i r/sweetscented  bedstraw  and  subalpine  f ir/twinflower.  The  sweetscented 
bedstraw  subtype  is  found  along  Pine  Creek.  Engelmann  spruce  and  subalpine 
fir  are  common  trees.  The  shrub  layer  consists  mostly  of  thimbleberry,  smooth 
currant,  and  honeysuckle.  Pinegrass  is  the  only  significant  grass  species. 
Forbs  include  western  meadowrue,  twinflower,  and  sweetscented  bedstraw. 

Subalpine  fir  forms  most  of  the  nearly  closed  canopy  of  the  twinflower 
subtype.  Other  conifers,  such  as  whitebark  pine  and  lodgepole  pine,  grow 
among  the  subalpine  fir.  Honeysuckle  is  the  only  common  shrub  while  pinegrass 
is  the  only  common  grass.  Forbs,  however,  are  more  diverse  and  include 
twinflower,  heartleaf  arnica,  and  showy  aster. 

(9)  Quaking  aspen.  Stands  of  aspen  are  found  in  moist  sites  adjacent  to 
Douglas-fir  forests.  Aspen  dominates  the  overstory  with  a  cover  of  68  per- 
cent. Douglas-fir  is  scattered  among  the  aspen.  The  shrub  cover  is  primarily 
common  snowberry.  Kentucky  bluegrass  and  blue  wildrye  are  frequently  encoun- 
tered grasses.  The  aspen  type  has  a  higher  forb  cover  than  any  other  type. 
Rocky  Mountain  hel ianthel  la ,  cow  parsnip,  and  sticky  geranium  make  up  most  of 
the  64  percent  forb  cover. 

(10)  Disturbance.  The  disturbance  type  includes  residences  in  Jardine  and 
along  the  county  road.  Also  included  are  areas  disturbed  by  past  mining  acti- 
vities. An  abandoned  mill  is  located  just  north  of  Jardine  and  waste  rock 
dumps  are  scattered  throughout  the  study  area.  Most  of  the  disturbance  area, 
however,  is  comprised  of  two  tailings  pond  sites.  The  larger  site  is  essen- 
tially void  of  vegetation,  while  grasses  and  clovers  grow  on  the  smaller  site. 

(11)  Pasture.  Several  horse  pastures  are  located  within  the  study  area.  The 
dominant  plants  are  Kentucky  bluegrass,  timothy,  smooth  brome,  and  clovers. 


Wildlife  /  11-33 


WILDLIFE 

The  Jardine  wildlife  study  area  (figure  11-10)  adjoins  Yellowstone  Na- 
tional Park  and  supports  abundant  and  diverse  wildlife  populations.  These 
populations  were  surveyed  from  May  1981  through  May  1982  (Westech,  1984). 
During  baseline  surveys,  28  mammal,  106  bird,  3  reptile,  and  1  amphibian 
species  were  recorded  (appendix  4  lists  scientific  names  of  species  discussed 
in  the  text).  Important  elk  and  mule  deer  winter  ranges,  together  with  tradi- 
tional elk  migration  routes,  lie  within  the  study  area. 


Figure  11-10:    The  Jardine  wildlife  study  area  adjoins  Yellowstone  National  Park  and  supports  abundant  and 
diverse  wildlife  populations. 
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The  habitat  requirements  of  the  various  animals  are  met  by  combinations 
of  topography  and  vegetation  types.  Wildlife  habitat  types  (table  11-13)  were 
based  on  existing  vegetation  and  correspond  to  previously  described  vegetation 
types  (see  Chapter  II--Vegetation) .  Due  to  mapping  limitations,  acreage  of 
each  type  was  estimated  for  only  a  portion  (22,000  acres)  of  the  entire  study 
area  (figure  11-10).  The  lodgepole  pine/subalpine  fir  and  the  big  sagebrush/ 
grassland  types  were  the  most  prevalent  types. 


Table  11-13:    Wildlife  Habitat  Types  and  Corresponding  Vegetation  Types  in  the  Jardine  Wildlife 
Study  Area 


Wildlife  habitat 
 types  


Acres 


Percent  of  mapped 
study  area  


Correspondi  ng 
vegetation  type 


Creek  bottom 

Limber  pine/grass 
Aspen 

Lodgepole  pine/ 
subalpine  fir 
Dougl as-fir/grass 

Douglas-fir/big  sage 
Dougl as-f i r/deci  duous 
shrub 

Dougl as-f ir/ subal pi  ne 
fir 

Whitebark  pine/ 

subalpine  fir 
Engelmann  spruce/ 

subalpine  fir 
Big  sage/grass 

Low  sage/grass 
Grassl and 

Alfalfa 

Di  sturbance 

CI earcut 

Scree /tal us/cl i  f f 
TOTALS 


290 

53 
607 

4,965 
2,834 

2,204 

141 

3,311 

620 
_4 
4,088 

__4 
1,091 

90 
185 
1 ,434 

86 


22,000 


1 .3 

0.2 
2.8 

22.6 
12.9 

10.0 
0.6 

15.1 
2.8 

18.6 

5.0 

0.4 
0.8 
6.5 

0.4 
100 


Engelmann  spruce 
Quaking  aspen 
__3 

Quaking  aspen 

Subalpine  fir 
Dougl as-fir/pi  negrass 
Douglas-fir/Idaho  fescue 
Big  sagebrush/Douglas-fir 

Dougl as-f i r /common  snowberry 

Subalpine  fir 

Subalpine  fir 

Engelmann  spruce 
Big  sagebrush/ I daho  fescue 
Burned  big  sagebrush 
_3 

Idaho  f escue/bl uebunch 
wheatgras  s 

3 

Di  sturbance 
Subalpine  fir 
3 


Source 
1 


Westech,  1984. 

Accuracy  of  mapping  estimated  at  ±15  percent;  acreages  and  percentages  by  type  are  approximate. 


Also  included  areas  dominated  by  cottonwood  and  willow  that  were  not  covered  by  the  vegetation  study. 
^Not  covered  by  vegetation  study. 


Acreage  not  estimated. 
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Elk 

The  study  area  lies  within  the  traditional  winter  range  of  the  Northern 
Yellowstone  elk  herd.  This  herd  included  roughly  12,000  animals  in  the  mid 
1970s  (Houston,  1982),  within  the  10,000  to  15,000  animal  carrying  capacity 
estimated  by  Houston  (1982).  However,  by  1982  the  herd  had  grown  to  about 
16,000  to  17,000  individuals  (Mary  Meagher,  National  Park  Service,  pers.  comm. 
i n  Westech,  1984),  exceeding  Houston's  carrying  capacity  estimate. 

The  northern  part  of  Yellowstone  National  Park  serves  as  summer  range  for 
the  herd.  More  summer  range  is  found  north  of  the  park,  primarily  in  the 
Absaroka  Beartooth  wilderness  (figure  11-11)  (Jon  Swenson,  Montana  Department 
of  Fish,  Wildlife  and  Parks,  pers.  comm.,  April  17,  1985).  About  83  percent 
of  the  winter  range  is  within  the  park.  The  intensity  and  timing  of  elk 
migration  varies  year  to  year  and  is  primarily  influenced  by  weather.  During 
mild  winters  90  percent  of  the  herd  remains  in  the  park  (Houston,  1982). 
Erickson  (1981)  states  that  significant  migrations  to  areas  outside  the  park 
occurred  in  about  60  percent  of  the  winters  during  the  1970s.  Since  1981,  elk 
have  moved  out  of  the  park  in  all  winters  (Tom  Puchlerz,  U.S.  Forest  Service, 
pers.  comm.,  August  2,  1985).  Migrating  elk  begin  moving  off  high-elevation 
ranges  in  November.  Baseline  surveys  indicate  that  large  numbers  of  elk  begin 
to  inhabit  the  study  area  in  January.  Other  studies  (Craighead  et  al.,  1972; 
Houston,  1982)  indicate  that  significant  herd  use  of  the  Jardine  area  begins 
in  late  December.  Besides  the  Jardine  area,  the  Northern  Yellowstone  herd 
uses  additional  winter  range  along  the  Yellowstone  River  (figure  11-11).  Many 
of  these  elk  migrate  through  the  study  area  as  they  follow  traditional  routes 
between  Crevice  Creek  and  Eagle  Creek.  Elk  follow  these  routes  and  others 
back  to  summer  ranges  between  early  April  and  mid-May. 

The  study  area  is  also  inhabited  by  an  estimated  350  elk  of  the  Monitor 
Peak-Ash  Mountain  herd.  These  elk  spend  summers  in  the  Cedar  Creek-Monitor 
Peak-Ash  Mountain  area.  Although  seasonal  movements  and  winter  ranges  are  not 
clearly  defined,  some  animals  probably  move  south  to  share  winter  range  with 
the  Northern  Yellowstone  herd. 

Between  May,  1981  and  May,  1982,  561  observations  totalling  16,373  elk 
were  made  in  the  study  area.  Only  46  of  the  observations  were  made  during 
summer  (June  16  to  September  15).  Twelve  of  these  were  repeated  observations 
from  agricultural  lands  near  Gardiner.  The  other  sightings  indicated  the 
presence  of  a  small  resident  herd  west  of  Parker  Point  and  represented  the 
Monitor  Peak-Ash  Mountain  herd.  The  number  of  observations  fell  to  20  in 
autumn  (September  16  to  November  30).  Elk  were  more  randomly  distributed  in 
autumn  than  in  summer,  suggesting  that  they  move  to  other  ranges  and  avoid 
hunters . 

Observations  increased  sharply  to  338  during  winter  (December  1  to  March 
31).  Elk  winter  range  included  four  concentration  areas:  Deckard  Flats, 
Eagle  Creek,  Phelps  Creek,  and  Little  Trail  Creek  (figure  11-12).  Up  to  1,500 
elk  were  counted  on  Deckard  Flats.  Elk  also  used  the  adjacent  slopes  of  Buf- 
falo Mountain  heavily.  Late-season  hunting  appeared  to  force  elk  to  seek 
security  in  the  relatively  inaccessible  Little  Trail  Creek  area.  The  139 
sightings  made  from  April   1  to  May  15,   1982,  showed  that  spring  range  was 
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Source:  Westech,  1984. 


Figure  11-12:    Elk  concentrate  in  certain  areas  in  the  winter.  1)  Little  Trail  Creek;  2)  Phelps  Creek;  3)  Eagle  Creek;  4) 
Deckard  Flats 


similar  to  winter  range.  Observations  of  cow-calf  groups  north  and  west  of 
Parker  Point  support  this  area's  previous  designation  as  a  calving  ground 
(Johnson,  1981).    By  mid-May,  most  migratory  elk  had  left  the  study  area. 

While  in  the  study  area,  elk  used  mostly  the  big  sage/grass,  Douglas-fir/ 
big  sage,  Douglas-fir/grass,  and  grassland  habitat  types  (table  11-14).  The 
big  sage/grass  type  was  apparently  preferred  and  accounted  for  58  percent  of 
winter  observations.  This  type  may  also  provide  habitat  for  calving  during 
spring . 


In  the  Jardine  area,  elk  apparently  avoided  areas  with  more  than  2  feet 
of  snow.    Their  winter  range  is  characterized  by  a  predominance  of  southerly 
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aspects  and  moderately  steep  slopes  (11  to  40  percent).  These  features  tend 
to  shed  snow  and  provide  a  warmer  environment.  Generally,  elk  used  steeper 
slopes  during  winter  than  they  did  during  other  seasons.  The  percentage  of 
winter  sightings  on  southerly  aspects  (60  percent  of  observations)  was  similar 
to  the  availability  of  those  aspects  (63  percent  of  winter  range).  West  and 
northwest  aspects,  often  having  reduced  snow  depths  due  to  wind  action, 
accounted  for  about  35  percent  of  observations. 

Winter  range  in  the  study  area  covers  about  34  square  miles.  During  a 
January  1982  aerial  survey,  2,041  elk  were  counted  on  the  winter  range.  This 
represents  a  minimum  density  of  58  elk  per  square  mile.  Actual  density  is 
probably  higher,  however,  because  not  all  elk  could  be  seen  during  the  count. 
The  actual  density  was  estimated  at  66  elk  per  square  mile. 

Age  ratios  were  not  determined  for  the  study  area  because  calves  could 
not  be  distinguished  during  winter  aerial  surveys.  The  sex  ratio  was  esti- 
mated at  21  males  per  100  females.  This  ratio,  however,  is  not  entirely 
accurate  because  some  antlerless  males  were  probably  classified  as  females. 
Even  so,  the  21:100  ratio  is  considerably  lower  than  the  31:100  ratio  given  by 
Houston  (1982).  This  lower  number  of  males  in  the  study  area  may  be  due  to  a 
higher  proportion  of  males  remaining  inside  the  park  during  winter.  Hunting 
and  poaching  may  also  be  reducing  the  number  of  males  in  the  study  area. 

Ninety-six  elk  carcasses  were  found  on  the  study  area  in  spring  1982. 
Another  135  carcasses  were  counted  in  the  Northern  Yellowstone  herd's  winter 
range  within  the  park.  The  relatively  high  count  in  the  study  area  was  prob- 
ably due  to  the  intensive  searching.  Also,  elk  weakened  by  over-winter  malnu- 
trition may  have  died  while  migrating  through  the  study  area  towards  the  park. 
In  addition  to  natural  winter  deaths,  about  780  elk  were  harvested  from  the 
study  area  during  the  1981-1982  late-season  hunt.  Late-season  hunting  appears 
to  reduce  the  group  size  of  migrating  elk;  it  also  interacts  with  weather  to 
affect  migratory  movements.  Some  elk  are  also  taken  during  the  regular  sea- 
son. Seven  incidents  of  poaching  were  recorded.  Although  not  measured, 
natural  predation  contributed  to  overall  mortality.    Diseases  were  not  noted. 


Mule  Deer 

Mule  deer  use  the  study  area  year-round.  During  summer,  deer  inhabit  the 
area  from  Hell  roaring  Creek  to  Cinnabar  Basin  and  Yellowstone  National  Park 
(figure  11-13)  (Jon  Swenson,  Montana  Department  of  Fish,  Wildlife  and  Parks, 
pers.  comm.,  April  17,  1985).  The  winter  population  greatly  increases  as  deer 
from  Yellowstone  National  Park  enter  the  area.  Most  of  the  estimated  2,000 
deer  in  the  park  leave  during  severe  winters.  In  contrast,  mild  winters 
encourage  deer  to  remain.  Houston  (1982)  reported  that  65  percent  of  the 
winter  range  used  by  deer  from  the  northern  part  of  Yellowstone  Park  lies 
outside  park  boundaries  along  the  Yellowstone  River.  Winter  range  along  the 
Yellowstone  River  also  receives  a  considerable  influx  of  deer  from  summer 
ranges  outside  the  park.    Discernible  migrations  are  not  apparent. 

On  a  year-round  basis,  mule  deer  were  the  most  frequently  observed 
species  in  the  study  area  (761  observations  totalling  3,866  deer);  however, 
elk  were  observed  in  larger  groups  and  were  much  more  abundant  during  winter 
and  early  spring. 
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With  the  exception  of  low-elevation,  open  habitats,  summer  observations 
of  mule  deer  were  scattered  throughout  the  study  area  (figure  11-14).  Autumn 
distribution  was  similar  to  summer  distribution  although  deer  had  started 
using  lower  elevations.  With  the  onset  of  winter  many  more  deer  entered  the 
study  area.  Mule  deer  inhabited  most  of  the  elk  winter  range  but  were  more 
restricted  to  lower  elevations  by  snow.  The  few  deer  seen  at  higher  altitudes 
were  using  paths  or  feeding  sites  previously  made  by  elk.  Early  spring  range 
(before  Hay  15)  was  similar  to  winter  range  while  by  late  spring  the  number  of 
observations  fell  sharply  to  resemble  the  pattern  of  the  previous  summer. 


Mule  deer  range  in  the  study  area 
1 "  =  1 .25  miles  Source:  Weslech,  1984. 

Figure  11-14:    During  winter,  mule  deer  use  the  area  indicated  by  shading  within  the  study  area. 


On  a  year-round  basis,  deer  depended  primarily  on  the  big  sage/grass, 
Douglas-fir/big  sage,  and  creek  bottom  habitat  types  (table  11-15).  The  big 
sage/grass  type  was  heavily  used  in  the  winter  and  may  have  been  a  preferred 
type.  Big  sage/grass  lands  also  accounted  for  most  spring  observations. 
During  summer  and  autumn,  the  deer  remaining  on  the  study  area  shifted  to 
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high-elevation  forests;  however,  deer  were  more  visible  in  open  habitats  and 
the  big  sage/grass  type  continued  to  contribute  observations.  Sixteen  does 
with  fawns  were  sighted  in  spring  1981.  Although  fawning  occurred  in  the 
study  area,  specific  sites  were  not  identified. 

Most  winter  observations  of  mule  deer  came  from  slopes  of  11  to  30 
percent.  Unlike  elk,  deer  did  not  show  an  increased  use  of  steeper  slopes 
during  winter.  The  proportion  of  deer  using  southerly  aspects  (78  percent) 
was  greater  than  the  availability  of  those  aspects  (63  percent). 

Although  mule  deer  and  elk  used  similar  winter  ranges,  competition 
between  the  two  species  was  not  evident.  The  low  levels  of  competition  were 
probably  due  to  the  difference  in  habitat  use.  Compared  to  elk,  mule  deer 
used  lower  elevations,  gentler  slopes,  and  more  southerly  aspects.  Deer  did 
not  depend  on  the  windswept  ridges  and  grasslands  that  were  important  to  elk. 
Different  foraging  habitats  further  served  to  reduce  competition  (Houston, 
1982). 

Winter  range  in  the  study  area  covers  about  20  square  miles.  In  April 
1982,  180  deer  (9  deer  per  square  mile)  were  counted  in  this  winter  range; 
however,  after  adjustments  were  made  to  compensate  for  animals  unobservable 
from  the  air,  estimates  of  29  to  30  deer  per  square  mile  were  obtained.  These 
figures  are  close  to  the  density  of  34.5  deer  per  square  mile  estimated  by 
Houston  (1982).  Deer  within  the  study  area  occur  in  ratios  of  41  males  to  100 
females  and  56  fawns  to  100  females. 

Mule  deer  mortality  was  attributed  to  winter  malnutrition,  predation, 
hunting,  and  poaching.  The  major  predators  were  coyotes  and  mountain  lions. 
The  study  area  is  within  Montana  Department  of  Fish,  Wildlife  and  Parks' 
Hunting  District  313.  .  The  1981  regular  season  harvest  from  this  district  was 
380  mule  deer. 


Bighorn  Sheep 

Houston  (1982)  described  a  bighorn  sheep  range  that  generally  followed  a 
wide  corridor  along  the  Yellowstone  River  between  Dome  Mountain  and  the  Lamar 
River.    The  study  area  included  a  very  small  portion  of  this  range. 

Bighorn  lived  year-round  in  rugged  habitats  along  the  Black  Canyon  of  the 
Yellowstone  (10  observations).  They  were  also  observed  on  Deckard  Flats  (3 
observations),  Buffalo  Mountain  (1  observation),  Crevice  Mountain  (1  observa- 
tion), and  just  north  of  Gardiner  (1  observation).  Bands  observed  on  Deckard 
Flats  ranged  from  9  to  22  individuals.  The  minimum  winter  population  in  the 
study  area  was  21  sheep.  Bighorn  used  mostly  big  sage/grassland  and  cliff 
habitat  types.  Although  lambing  grounds  were  not  located,  lambs  were  observed 
in  the  study  area.  Mortality  of  bighorn  was  due  to  hunting,  predation,  and 
disease. 


Moose 

Moose  were  sighted  on  20  occasions  in  the  study  area  (26  individuals). 
They  inhabited  major  drainages  and  forested  areas.     There  were  no  apparent 
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seasonal  changes  in  moose  density  nor  were  any  distinct  elevational  movements 
indicated.  Six  cows  with  calves  were  sighted.  These  calves  were  probably 
born  somewhere  in  the  study  area.  Moose  can  be  legally  hunted  in  the  study 
area;  some  poaching  may  also  occur. 


Bison 

Deckard  Flats  and  areas  along  the  Yellowstone  are  considered  historic 
bison  winter  range  (Mary  Meagher,  National  Park  Service,  i_n  Westech,  pers. 
comm.,  1984).  Current  bison  use  of  the  study  area,  although  increasing,  is 
sporadic.  During  baseline  studies,  only  four  bison  were  seen.  Twelve  to 
fifteen  bison  inhabited  the  Eagle  Creek  area  during  spring,  1984  (Ken 
Czarnowski,  Resource  Management  Specialist,  National  Park  Service,  pers. 
comm. ,  July  25,  1985). 


Black  Bear 

A  total  of  13  black  bears  were  observed  on  7  occasions.  Their  tracks  or 
hair  were  found  at  7  locations.  Black  bears  apparently  den  along  lower  Bear 
Creek  and  upper  Pine  Creek.  Their  life  requirements  are  satisfied  by  a  vari- 
ety of  habitat  types.  The  presence  of  females  with  cubs  indicates  that  birth 
occurs  in  the  study  area.  In  1981,  hunters  killed  one  bear  along  upper  Bear 
Creek  and  another  along  upper  Eagle  Creek.  (Grizzly  bears  are  discussed  in 
Chapter  I I --Threatened  and  Endangered  Species.) 


Mountain  Lion 

No  mountain  lions  were  seen  in  the  study  area.  Tracks,  however,  were 
noted  in  the  Black  Canyon  of  the  Yellowstone,  along  lower  Bear  Creek,  and  on 
Deckard  Flats .  An  area  resident  reported  an  incident  of  lion  predation  on  a 
bighorn. 


Small-  and  Medium-sized  Mammals 

Nine  species  of  small  mammals  were  trapped:  deer  mouse,  common  shrew, 
red-backed  vole,  meadow  vole,  western  jumping  mouse,  yellow  pine  chipmunk,  red 
squirrel,  Columbian  ground  squirrel,  and  northern  flying  squirrel.  Deer  mice 
were  the  most  frequently  trapped  species  and  occurred  in  all  habitat  types. 
Their  maximum  home  range  was  1.1  acre.  Shrews  inhabited  the  clear-cut  and 
creek  bottom  types  while  red-backed  voles  lived  in  forested  areas.  As  expec- 
ted, the  meadow  vole  was  captured  only  in  moist  habitats.  The  other  five 
species  were  captured  infrequently. 

Mountain  cottontails,  yellow-bellied  marmots,  and  porcupines  were  common- 
ly observed  herbivores.  White-tailed  jackrabbits  and  snowshoe  hares  were  less 
common.  Weasels,  martens,  and  coyotes  were  frequently  observed  predators. 
Coyote  density  on  the  study  area  fell  during  winter.  This  decline  was  caused 
by  trapping  or  emigration.  Coyote  dens  exist  on  Mineral  Hill  and  on  lower 
Eagle  Creek.  Other  predators  inhabiting  the  study  area  were  red  foxes  and 
bobcats . 
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Raptors  (Birds  of  Prey) 

Sixteen  raptorial  species  were  observed  in  addition  to  the  bald  eagle  and 
peregrine  falcon  (see  Chapter  II — Threatened  and  Endangered  Species).  Ameri- 
can kestrels  were  the  most  common  nesting  raptors.  Three  red-tailed  hawk 
nesting  territories  were  identified,  and  a  suspected  nest  was  located  along 
Bear  Creek.  Two  nesting  territories  of  great  horned  owls  were  discovered. 
Other  species  possibly  nesting  in  the  study  area  were:  goshawk,  Cooper's 
hawk,  sharp-shinned  hawk,  prairie  falcon,  merlin,  and  long-eared  owl.  Golden 
eagles  hunted  over  open  habitats  along  Eagle  Creek  and  the  Yellowstone  River. 
Swainson's  hawks,  ferruginous  hawks,  rough-legged  hawks,  northern  harriers, 
ospreys,  and  short-eared  owls  were  all  occasionally  observed  in  the  study 
area. 


Songbirds 

Forty-three  songbird  species  were  seen  from  May  to  July  along  survey 
transects  (appendix  3).  The  mountain  chickadee,  the  dark-eyed  junco,  the 
chipping  sparrow,  and  the  robin  were  among  the  most  common  species. 

Creek  bottom  and  Douglas-fir/big  sage  habitat  types  supported  the  highest 
number  of  species  (figure  11-15).  The  greatest  number  of  species  inhabited 
the  study  area  in  June,  while  the  least  number  was  present  in  December.  Sev- 
eral species  were  year-round  residents. 


Gamebirds  and  Waterfowl 

Ruffed  grouse  used  creek  bottom  habitat  types  along  lower  Eagle  Creek  and 
lower  Bear  Creek.  Blue  grouse  were  observed  at  higher  elevations  in  a  variety 
of  habitat  types.  They  were  present  in  all  seasons.  Waterfowl  recorded  dur- 
ing baseline  surveys  were  mallards,  gadwalls,  pintails,  green-winged  teal, 
blue-winged  teal,  and  common  mergansers.  Waterfowl  are  commonly  observed 
along  the  Yellowstone  River  and  Bear  Creek  (T.  Puchlerz,  USFS,  pers.  comm., 
February  3,  1986).  Mallard  observations  are  concentrated  at  Casey  Lake  and 
Penstock  and  Blanding  ponds.  Conmon  mergansers,  Barrow's  goldeneyes,  and 
mallards  nest  in  the  study  area. 


Reptiles  and  Amphibians 

All  three  reptile  species  seen  in  the  study  area  lived  below  an  elevation 
of  7,200  feet.  Racers  and  prairie  rattlesnakes  inhabited  grassland  and  big 
sage/grass  habitats.  Garter  snakes  were  associated  with  riparian  habitats. 
The  lone  amphibian  species,  the  spotted  frog,  was  common  near  water  at  upper 
elevations. 
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Figure  11-15:    Creek  bottom  and  Douglas-fir/big  sage  habitat  types  support  the  highest  number  of  species  of 
songbirds. 


THREATENED  AND  ENDANGERED  SPECIES 


The  assessment  area  for  threatened  and  endangered  species  makes  up  the 
southwestern  portion  of  the  He! 1  roaring/Bear  (Creek)  Bear  Management  Unit  (see 
figure  11-16). 

At  the  request  of  the  U.S.  Forest  Service,  the  U.S.  Fish  and  Wildlife 
Service  provided  a  list  of  threatened  and  endangered  species  that  could  occur 
in  the  assessment  area  (U.S.  Fish  and  Wildlife  Service,  pers.  comm.,  October 
19,  1984).  The  list  was  comprised  of  one  threatened  and  three  endangered  ani- 
mal species  (table  11-16).  There  are  no  federally  listed  threatened  and  en- 
dangered plants  (U.S.  Fish  and  Wildlife  Service,  1984)  within  the  assessment 
area.  Pursuant  to  Section  7  of  the  Endangered  Species  Act,  the  U.S.  Forest 
Service  prepared  a  biological  assessment  for  the  listed  species  (Light,  1986). 
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Table  11-16.    Threatened  and  Endangered  Species  That  Could  Occur  in  the  Assessment  Area 


Speci  es 


Federal  classification 


Status  in  assessment  area 


Grizzly  bear 
Bald  eagle 
Peregrine  falcon 
Gray  wolf 


Threatened 
Endangered 
Endangered 
Endangered 


Year-long  resident 
Winter  and  spring  resident 
Spring  and  fall  migrant 
Unknown 


1 


See  appendix  h  for  scientific  names, 


The  description  of  existing  environment  and  impact  analysis  presented  in  this 
EIS  are  consistent  with  the  biological  assessment. 


Grizzly  Bear 

Radio  telemetry  and  direct  observations  are  used  to  determine  grizzly 
bear  distribution,  population  changes,  and  habitat  use.  Knight  and  Eberhardt 
(1985)  included  the  Jardine  area  in  a  high-density  grizzly  bear  zone  of  the 
Yellowstone  ecosystem  (figure  11-17).  The  large  home  ranges  of  grizzlies 
suggest  that  the  proposed  permit  area  may  sometimes  be  used  by  grizzlies  from 
distant  areas.  The  U.S.  Fish  and  Wildlife  Service  (1982)  lists  average  home 
ranges  for  females  at  105  square  miles  and  states  that  some  individuals  roam 
over  1,000  square  miles. 

Before  their  relocation  in  the  early  1980s,  three  radio-collared  females 
inhabited  the  assessment  area.  Grizzlies  or  grizzly  sign  were  observed  13 
times  near  Jardine  in  1981  and  1982  (Westech,  1984).  From  1983  to  1984,  24 
grizzly  bear  observations  were  made  in  the  area  east  of  Gardiner  (National 
Park  Service,  1985).  During  the  late  summer  and  fall  of  1984,  three  grizzlies 
were  observed  in  the  assessment  area,  according  to  the  Interagency  Grizzly 
Bear  Study  Team  (IGBST,  1984).  Figure  11-18  shows  observations  made  from 
1975-1984. 

From  1981  to  1984,  a  total  of  121  bear  management  actions  were  taken  by 
government  agencies  (National  Park  Service,  1985).  These  actions,  some 
occurring  in  the  assessment  area,  included  the  destruction  of  some  bears  and 
the  relocation  of  others  from  the  Yellowstone  area  (table  11-17).  Grizzlies 
are  also  killed  by  poachers  and  die  from  natural  causes.  Females  apparently 
have  particularly  high  mortality  rates  (IGBST,  1979-1982).  In  light  of  such 
mortality,  the  IGBST  (1982)  has  expressed  concern  about  the  grizzly  popula- 
tion's continued  existence  in  the  Yellowstone  area.  Knight  and  Eberhardt 
(1985)  present  evidence  indicating  that  the  population  may  be  declining. 

Craighead  and  Craighead  (1977)  reported  six  grizzly  mortalities  in  the 
assessment  area  from  1959  through  1974.  Between  1975  and  1980,  one  grizzly 
was  killed  in  the  assessment  area  (Knight  et  al.,   1975-1982).     Because  the 
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Figure  11-17:     Knight  and  Eberhardt  (1985)  included  the  Jardine  area  in  a  high-density  grizzly  bear  zone  of  the 
Yellowstone  ecosystem. 


assessment  area  constitutes  less  than  1  percent  of  occupied  grizzly  bear 
habitat,  these  incidents  represent  a  relatively  high  number  of  mortalities. 

Bear  management  actions  are  taken  when  conflicts  occur  between  grizzlies 
and  humans.  Conflicts  can  arise  when  grizzlies  become  accustomed  to  using 
foods  brought  in  by  people.  In  1983,  conflicts  in  the  assessment  area  were 
resolved  by  trapping  and  relocating  three  female  grizzlies.  Conflicts  and 
subsequent  management  actions  are  not  unique  to  the  assessment  area;  actions 
have  also  been  taken  near  the  towns  of  West  Yellowstone  and  Cooke  City  and  in 
some  developed  areas  in  Yellowstone  National  Park. 

Climate  influences  the  number  of  conflicts  between  grizzlies  and  humans. 
Certain  climatic  conditions,  such  as  mild  winters,  summer  frosts,  and  little 
summer  precipitation,  reduce  the  availability  of  natural  grizzly  foods.  The 
bears  expand  their  foraging  range,  sometimes  including  residential  and 
recreational  areas. 
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Table  11-17.    Bear  Management  Actions  in  the  Yellowstone  Area,  1981-1984 


Year 


Total  actions 
in  Yellowstone  area 


1 


Removal  from 
Yellowstone  area 


Mortal i  ty 


Rel ocation 


Removal  from 
assessment  area 


Mortal i  ty 


Rel ocation 


1981 
1982 
1983 
1984 
Total s 


49 
25 
19 
28 
121 


17 
3 
4 
_7 
31 


1 
3 
3 
_2 
10 


Source:    U.S.  Department  of  the  Interior,  National  Park  Service,  1985. 

^Some  actions  involved  relocating  a  bear  to  another  part  of  the  Yellowstone  area. 


Grizzly  bears  use  a  variety  of  habitat  types  to  satisfy  their  life  re- 
quirements (table  11-18).  Interagency  Grizzly  Bear  Study  Team  methodology  has 
been  used  to  classify  most  habitats  in  the  Yellowstone  area.  The  assessment 
area  encompasses  suitable  year-round  habitats  (figure  11-19).  Five  seasonal 
habitats  are  described  below: 

Spring  (April  1-June  15).  Elk  carrion  and  succulent  plants  are  the 
primary  grizzly  foods  during  the  post-denning  period.  After  emerging  from 
their  dens,  grizzlies  search  for  these  foods  in  Douglas-fir  forests  and  big 
sage/grasslands.  Carrion  and  plant  foods  are  most  abundant  in  low-elevation 
areas  with  southerly  aspects. 

Summe r  (June  16-August  15).  Grizzlies  often  forage  in  mountain  grass- 
lands. These  high-elevation  grasslands  occur  in  the  assessment  area  and  con- 
tain preferred  plant  foods  (table  11-18).  Sumner  frosts  or  low  precipitation, 
however,  can  severely  reduce  the  quantity  and  quality  of  these  plants. 

Early  Fall  (August  16-September  30).  Whitebark  pine  nuts  in  the  subal- 
pine  fir/whitebark  pine/grouse  whortleberry  and  the  whitebark  pine/grouse 
whortleberry  habitat  types  attract  grizzlies.  Grizzlies  also  seek  succulent 
plants  in  meadows  and  drainages. 

Late  Fall  (October  1-November  30).  Before  entering  their  dens,  grizzlies 
obtain  whitebark  pine  nuts  by  raiding  squirrel  caches.  Rut-weakened  elk  and 
moose,  inhabiting  forested  areas,  provide  higher-quality  food. 

Winter  (December  1-April  30).  Grizzlies  spend  most  of  the  winter  in 
dens.  The  best  denning  habitat  in  the  Yellowstone  area  is  usually  above  8,100 
feet,  on  steep  slopes  (30°-60°)  and  in  the  subalpine  fir/grouse  whortleberry, 
subalpine  fir/whitebark  pine/grouse  whortleberry,  and  whitebark  pine/grouse 
whortleberry  habitat  types  (U.S.  Forest  Service,  1985). 
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Table  11-18:    Grizzly  Bear  Habitat  in  the  Assessment  Area 


Season 


Habitat  Factor 


Climax  Habitat  Type 


Spri  ng 


Cover 
Forage 


Douglas-fir  types 

Engelmann  spruce  types 

Big  sagebrush/ I daho  fescue 

Big  sagebrush/bl uebunch  wheatgrass 

Idaho  fescue/bl uebunch  wheatgrass 

Bluebunch  wheatgrass/ldaho  fescue 

Douglas-fir  types 


Summer 


Cover 
Forage 


Engelmann  spruce  types 
Subalpine  fir  types 
Subalpine  fir/huckleberry 
Subal pine  f ir/twi  nf lower/grouse 

whortl eberry 
Idaho  fescue/tufted  hairgrass 
Tufted  hai rgrass/sedge 
Idaho  f escue/threadl eaf  sedge 


Early  Fall  Cover 

Forage 

Late  Fall  Cover 

Forage 

Winter  Cover 


Engelmann  spruce  types 

Subalpine  fir  types 

Subalpine  fir/whitebar k  pine/grouse 

whortl eberry 
Whitebark  pine/grouse  whortleberry 
Idaho  fescue/tufted  hairgrass 
Tufted  hai rgrass/sedge 
Idaho  f escue/threadl ea f  sedge 

Subalpine  fir  types 
Subalpine  f ir/whi tebark  pine/ 

grouse  whortleberry 
Subalpine  fir  types 

Subalpine  fir/grouse  whortleberry 
Subalpine  f ir/whi tebark  pine/ 

grouse  whortleberry 
Whitebark  pine/grouse  whortleberry 


Source:  Jerry  T.  Light,  USDA  Forest  Service,  Gallatin  National  Forest,  pers.  comm.,  June,  1985. 
1 

See  appendix  12  for  scientific  names.    Grassland  and  shrub/grassland  types  follow  Mueggler 
and  Stewart  (1980)  while  forest  types  follow  Pfister  et  al .  (1977). 


Bald  Eagle 

From  November  through  March,  bald  eagles  are  often  sighted  along  the 

Yellowstone  River.  Their  primary  foods  are  fish  and  elk  carrion.  Westech 

(1984)  reported  28  observations  (49  individuals)  of  bald  eagles  in  the  study 
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area  during  the  winter  of  1981-82  (figure  11-20).  Eagles  tend  to  roost  in 
groups;  11  roosting  birds  were  sighted  in  a  tree  along  lower  Bear  Creek.  J.T. 
Light  (U.S.  Forest  Service,  pers.  comm.,  July  8,  1985)  also  reported  eagles 
roosting  on  a  ridge  north  of  Phelps  Creek. 


Source:  Westech,  1984. 


Figure  11-20:    Westech  (1984)  reported  28  observations  of  49  bald  eagles  in  the  assessment  area  during  the 
winter  of  1981-82. 
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Two  nests  along  Bear  Creek,  about  one  mile  below  Jardine,  resemble  bald 
eagle  nests;  however,  eagle  use  of  these  nests  after  1979  is  not  documented. 
One  nest  is  deteriorating  and  the  other  has  been  used  by  red-tailed  hawks. 
Swenson  (1975)  reported  no  bald  eagle  nesting  territories  in  the  assessment 
area. 


Peregrine  Falcon 

Only  one  peregrine  falcon  has  been  recorded  in  the  assessment  area. 
Westech  (1984)  reported  a  peregrine  flying  over  a  big  sagebrush/grassland  on 
March  19,  1982.  No  nests  have  been  found;  however,  there  are  some  suitable 
habitat  and  nest  sites  in  the  assessment  area.  Wetlands,  important  hunting 
habitat  to  these  birds,  are  found  along  the  Yellowstone  River  and  south  of 
Blanding  Guard  Station.  Cliffs  provide  suitable  nest  sites  along  the 
Yellowstone  River  and  at  the  mouth  of  Bear  Creek  (Tom  Puchlerz,  U.S.  Forest 
Service,  pers.  comm.,  July  10,  1985).  Other  suitable  nest  sites  are  3  to  7 
miles  outside  the  assessment  area. 

Government  agencies  are  currently  introducing  peregrine  falcons  in  the 
Yellowstone  area.  More  successful  reintroductions  could  increase  the 
importance  of  habitats  in  the  assessment  area. 


Gray  Wolf 

Although  the  existence  of  gray  wolves  in  the  assessment  area  has  yet  to 
be  disproven,  it  is  unlikely  that  they  are  residents.  Wolf  packs  were 
probably  eliminated  from  Yellowstone  National  Park  in  the  1920s  (Weaver, 
1978).  Scattered  individuals  may  roam  the  park  today,  but  their  presence  is 
not  well  documented.  If  wolf  populations  recover,  elk  would  supply  an  ample 
prey  base. 


CLIMATE 

Climate  in  the  Jardine  project  area  is  characterized  by  long,  cold  win- 
ters and  short,  cool  summers.  Wind  speeds  are  usually  less  than  seven  miles 
per  hour;  wind  direction  follows  the  orientation  of  the  valley  generally  from 
the  northeast  or  southwest. 


Temperature 

During  the  period  August  6,  1981  through  September  30,  1982,  the  highest 
temperature  recorded  at  Jardine  was  85°F  in  July  and  August;  the  coldest  was 
-22°F  in  February.  Monthly  averages  ranged  from  a  high  of  57°F  in  August  to  a 
low  of  14°F  in  January.  Figure  11-21  presents  monthly  average  maximum,  aver- 
age minimum,  and  average  temperatures  for  the  Jardine  area  during  the  study 
period. 
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SOURCE:  Jardine  Joint  Venture  Application,  1984. 


Figure  11-21:    The  average  temperature  at  Jardine  was  about  36°F  during  the  period  October  1,  1981  through 
September  30, 1982.  August  was  the  warmest  month  and  January  the  coldest. 


Winds 

For  the  year  of  baseline  study,  37  percent  of  the  winds  were  down-valley 
(from  the  northeast  and  east-northeast)  while  27  percent  of  the  winds  were 
up-valley  (from  the  southwest  and  south-southwest).  Only  during  the  July- 
September  quarter  did  this  pattern  change.  The  predominant  flows  were  from 
the  southeast,  south-southeast,  or  northwest  and  north-northwest  (figure 
11-22). 

Wind  speeds  were  low.  No  average  hourly  wind  speed  greater  than  13.5 
miles  per  hour  (mph)  was  recorded.  However,  calm  periods  were  essentially 
nonexistent.  About  62  percent  of  the  hourly  average  wind  speeds  were  less 
than  4.5  mph,  88  percent  were  less  than  6.7  mph.  However,  local  residents  say 
high  winds  occur  frequently. 


Precipitation  and  Evaporation 

Precipitation  was  also  measured  during  the  study  period  August  1981 
through  September  1982  (project  application,  1984).  However,  the  information 
presented  here  is  based  on  20  years  of  data  collection  by  the  National  Weather 
Service  (NOAA,  1952-1971).  Annual  average  precipitation  is  about  18  inches, 
ranging  from  12.0  inches  to  35.4  inches.  June  is  the  wettest  month  with  2.6 
inches  of  precipitation,  and  March  the  driest  with  1.0  inches  (figure  11-23). 
The  frequency  of  precipitation  events  and  probable  maximum  precipitation  are 
shown  in  table  11-19. 
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25% 

Figure  11-22:    Wind  speeds  measured  at  the  mine  site  were  generally  below  seven  miles  per  hour.  Winds  blew 
from  the  northeast  and  southwest  most  of  the  time,  following  the  Bear  Creek  drainage. 


Figure  11-23:    Average  annual  precipitation  at  Jardine  is  less  than  18  inches.  Seasonally,  most  of  the  precipita- 
tion occurs  as  rain  during  the  spring.  June  is  the  wettest  month,  and  March  the  driest. 
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Table  11-19:    Frequency  and  Probable  Maximum  of  Precipitation 


Recurrence  Intervals  (Years) 


_2  5  10  25  50  100 

6-Hour  Event  0.7  1.0  1.2  1.2  1.6  1.8 

24-Hour  Event  1.0  1.4  1.8  2.2  2.6  2.8 


Probable  Maximum  Precipitation 
 ( i  nches  )  


Frequency 
1  Hour 
6  Hours 
24  Hours 
7  2  Hours 


Maximum 
Precipitation 
5 
9 

19 
26 


Source:    Miller  et  al.,  1984. 


Average  annual  evaporation  (open  water)  is  about  27  inches.  Virtually 
all  evaporation  occurs  from  April  through  October,  ranging  from  2  inches  in 
October  to  5.8  inches  in  July. 


AIR  QUALITY 

The  air  quality  measured  at  two  monitoring  stations  near  Jardine  is  good; 
however,  during  windy  periods,  dust  plumes  eminate  from  the  existing  tailings 
area.  For  the  monitoring  period  of  September  1981  through  August  1982  the 
annual  average  total  suspended  particulate  (TSP)  concentration  was  about  20 
micrograms  per  cubic  meter  (yg/m3),  well  below  the  Montana  Ambient  Air  Quality 
Standard  (MAAQS)  of  75  yg/m3. 

TSP  concentrations  were  greatest  during  the  warmer  months  (figure  11-24), 
probably  due  to  windblown  dust  from  exposed  areas--the  existing  tailings  pond 
in  particular--and  roads.  During  the  winter,  these  areas  are  frozen  or  snow 
covered.  The  highest  24-hour  TSP  concentration,  52  yg/m3,  was  recorded  in 
June.    This  level  is  well  below  the  MAAQS  of  200  yg/m3. 

Trace  element  analysis  was  performed  on  the  filters  from  the  baseline 
monitoring  program.  The  analysis  included  arsenic,  cadmium,  chromium,  and 
lead.  This  analysis  revealed  high  arsenic  values  at  the  site  northeast  of  the 
project  area.  There  is  no  ambient  air  quality  standard  for  arsenic.  Because 
of  this,  the  Air  Quality  Bureau  uses  a  set  of  guidelines  developed  from 
occupational   health  threshold  limit  values  to  evaluate  potential  problems. 
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Figure  11-24:    Average  total  suspended  particulate  (TSP)  concentrations  were  highest  during  the  summer 
months,  but  well  below  all  applicable  standards  throughout  the  year. 


The  annual  average  for  this  site  was  0.101  ug/m3  compared  to  the  guideline 
value  of  0.07  yg/m3  for  arsenic. 


The  data  was  reported  in  monthly  averages  with  significantly  higher 
averages  in  September  and  November  1981  and  August  1982.  Due  to  the  wide 
variation  in  the  data,  it  is  assumed  the  primary  source  was  blowing  tailings 
from  the  existing  tailings  area.  This  would  correspond  to  the  variability  in 
blowing  tailings  episodes.  During  the  summer  of  1985,  the  applicant  applied 
chemical  stabilization  to  the  surface  of  the  existing  tailings  area  which 
should  lower  the  arsenic  levels.  Due  to  historic  mining  in  the  area  and  the 
high  arsenic  content  of  the  ore,  arsenic  levels  will  probably  remain  somewhat 
higher  than  in  other  areas. 

Vehicle  traffic,  residential  space  heating,  and  mine  exploration  are  the 
only  potential  gaseous  pollutant  sources  in  Jardine.  Therefore,  gaseous  air 
pollutants,  such  as  sulfur  dioxide,  ozone,  nitrogen  oxides,  are  present  in 
only  very  low  concentrations. 
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Vi sibil ity 

A  visibility  study  of  the  Jardine  area  was  conducted  at  Mammoth,  Wyoming 
(within  Yellowstone  Park)  during  1981-82  (Tree  and  Hunt,  1982).  Using  a 
telephotometer  and  camera  to  measure  visibility,  the  study  concluded  that 
visibility  within  the  Jardine  Basin  is  no  different  than  visibility  in  the 
overall  study  region.  The  existing  tailings  pond  is  visible  from  the  upper 
terraces  at  Mammoth. 


INCOME 

Total  Park  County  personal  income  (not  adjusted  for  inflation)  grew  from 
$50,519,000  in  1973  to  $120,682,000  in  1983— almost  140  percent.  However, 
inflation  averaged  7.14  percent  per  year  over  that  time  period  (Survey  of  Cur- 
rent Business,  July  1975  and  July  1984,  implicit  price  deflator  for  personal 
consumption  expenditures)  (see  figure  11-25).  Adjusting  personal  income 
figures  for  inflation  shows  that  total  Park  County  personal  income  increased 
18  percent  from  1973  to  1983,  or  1.4  percent  per  year  (see  figure  11-26).  Per 
capita  income,  in  constant  dollars,  barely  kept  pace  with  inflation,  increas- 
ing from  $4,104  in  1973  to  $4,216  in  1983,  for  an  average  annual  increase  of 
0.24  percent  above  inflation  (see  appendix  7). 

Labor  income,  including  wages  and  salaries,  contributed  the  largest  per- 
centage to  total  county  personal  income  (50.9  percent)  in  1983.  Dividends, 
rent,  and  interest—the  second  largest  component— accounted  for  almost  one- 
third  of  total  personal  income  (see  figure  11-25). 

Transfer  payments  (social  security,  unemployment  compensation,  and  social 
welfare  payments)  comprised  about  18.0  percent  of  1983  Park  County  personal 
income.  Such  payments  have  become  a  larger  percentage  of  county  personal 
income  over  the  last  five  years.  In  1979,  transfer  payments  equaled  13.5 
percent  of  total  Park  County  personal  income. 

The  transportation,  communication,  and  public  utilities  sector  accounted 
for  15.7  percent  of  total  Park  County  income  in  1983.  This  sector  has  been 
the  largest  employment-  and  income-producing  sector  in  Park  County,  producing 
above  30  percent  of  total  income  between  1978  and  1982.  However,  due  to  the 
reduction  in  force  by  Burlington  Northern  Railroad,  its  total  contribution  to 
Park  County  income  and  employment  has  declined.  Closure  of  the  BN  repair  shop 
in  Livingston  will  cause  a  $10  million  decline  in  personal  income— almost  8 
percent  of  the  total  personal  income  in  Park  County  in  1983. 

The  service  and  government  sectors  are  the  next  largest  income  producers 
in  Park  County,  providing  9.6  and  8.8  percent,  of  total  income.  Retail  trade 
employment,  accounting  for  8.0  percent,  is  the  only  other  sector  contributing 
above  8  percent  to  total  income  in  Park  County. 

Park  County  farm  income  was  affected  by  the  recession  more  than  other 
sectors.  Farm  income  (in  constant  1980  dollars)  peaked  in  1973  at  $10.0  mil- 
lion and  dropped  77.2  percent  to  less  than  $1.0  million  in  1983  (see  appendix 
8).  The  agricultural  sector  declined  statewide,  although  not  as  much  as  in 
Park  County.  Between  1981  and  1983,  statewide  agricultural  income  declined 
33.6  percent  to  $214.2  million  in  1983. 
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Figure  11-26:        Per  capita  inco'me  barely  kept  pace  with  inflation  from  1973  to  1983. 


Personal  Income 

Personal  income  is  projected  to  increase  about  67  percent  from  1980  to 

2010  (see  table  11-20).  Such  income  forecasts  are  consistent  with  historic 

rates  of  change  over  the  last  24  years. 

Per  capita  (per  person)  income  shows  a  44  percent  increase  from  1980  to 
2010,  rising  from  $7,871  to  $11,300.  Such  an  increase  represents  an  annual 
average  increase  of  about  1.2  percent.  The  forecast  is  in  constant  1980 
dollars  and  does  not  include  inflation. 


EMPLOYMENT 

The  effects  of  the  1980-1982  recession  are  still  present  in  Park  County. 
The  total  number  of  jobs  is  still  below  the  pre-recession  peak  employment  in 
1979.    Closure  of  the  Burlington  Northern  railroad  (BN)  shop  and  declines  in 
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Table  11-20:     Projections  of  Baseline  Personal   Income,  Park  County 
1980  to  2010  (in  thousands  of  1980  dollars) 


Total  Per 
personal  capita 
Year  i  ncome  Popul  ation  i  ncome 


1980  $101,297  $12,869  $7,871 

1985  104,535  13,200  7,919 

1990  107,255  13,150  8,156 

1995  119,549  13,500  8,855 

2000  133,251  13,900  9,586 

2005  148,524  14,250  10,423 

2010  165,548  14,650  11,300 


Source:  Economic  Consultants  Northwest,  sociology  section,  1984,  pop- 
ulation forecasts.  DSL  working  papers,  February  1986,  are  the  sources 
for  income  forecasts. 

1 

Yellowstone  National  Park  is  included. 

2 

Population  and  income  forecasts  reflect  closure  of  the  BN  shop  in 
Li  vi  ngston. 


the  agriculture  in  Park  County  employment  contributed  to  the  recent  decrease 
in  Park  County  employment.  Total  employment  in  Park  County  increased  from 
1970  to  1982  (see  figure  11-27).  However,  employment  peaked  in  1979  at  5,827 
jobs  and  declined  almost  5  percent  between  1979  and  1982.  Total  employment  in 
Montana  followed  a  similar  course-- increasing  from  1970  to  1983,  with  a  peak 
of  373,238  jobs  in  1979  (see  appendix  9). 

Employment  declines  in  Park  County  and  Montana  were  caused  by  the  1980- 
1982  recession  and  the  loss  of  high-paying  jobs  in  basic  industries.  Basic 
industries  are  those  that  sell  products  and  materials  to  businesses  or  people 
from  outside  the  state  (in  the  case  of  Montana)  and  outside  the  county  (in  the 
case  of  Park  County).  Montana  lost  over  7,000  basic  industry  jobs,  in  part 
due  to  the  shutdown  of  the  Milwaukee  Railroad  and  the  closure  of  all  Anaconda 
Company  mining  and  smelting  operations  (Economics  Montana,  March  1985,  p.  1). 
Park  County  basic  industry  employment  declined  due  to  layoffs  by  BN  and 
transfer  of  Mountain  Bell  employees  to  Billings.  BN  employment  was  about 
1,100  at  one  point  during  1979,  but  declined  to  about  450  employees  in  1983 
(Mountain  International,  1984a,  p.  270).  In  February  1986  the  BN  repair  shop 
was  closed  permanently.  About  187  employees  accepted  transfers  to  other  BN 
jobs  outside  Park  County  (Marvin  Varnes,  Shop  Superintendent,  BN,  pers.  comm., 
February  12,  1986). 

Park  County  manufacturing  employment  declined  from  its  highest  level  of 
483  jobs  in  1976  to  293  in  1982.  Closure  of  Birkeland  Studs,  Inc.,  a  wood 
products  manufacturer,  contributed  a  loss  of  150  to  200  basic  industry  jobs  in 
the  manufacturing  sector  (Mountain  International,  1984a,  p.  271). 
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About  53  basic  industry  jobs  were  lost  in  the  agricultural  sector  of  Park 
County  from  1970  to  1982.  The  number  of  nonbasic  (derivative)  jobs  that  serve 
the  agricultural  sector  also  declined  over  that  period  (see  appendix  9). 

Other  sectors  of  employment--particul arly  those  related  to  tourism--have 
been  more  stable.  The  service  sector  is  the  largest  employer,  providing  about 
17  percent  of  total  Park  County  employment  in  1982.  Employment  in  this  sector 
has  remained  fairly  constant  from  1978  to  1982  and  has  recovered  more  quickly 
from  the  recession  than  employment  in  other  sectors.  The  1982  level  of  em- 
ployment in  the  service  sector  is  only  10  jobs  fewer  than  the  pre-recession 
high  in  1979  of  966  jobs. 

Retail  trade,  the  second  largest  employer  in  Park  County,  grew  from  648 
jobs  in  1970  to  a  peak  of  860  in  1976.  During  the  recession,  the  number  of 
jobs  in  the  retail  trade  sector  declined  to  782  in  1980,  about  12  percent 
below  the  1979  level  of  830.  Retail  trade  employment  stood  at  812  jobs  in 
1982. 

Neither  the  economy  of  Montana  nor  Park  County  has  regained  pre-recession 
peak  levels  of  employment.  Forecasts  for  the  state  predict  that  the  Montana 
economy  should  improve  to  a  level  equal  to  its  pre-recession  peak  by  late  1985 
( Economics  Montana ,  March,  1985,  p.l).  The  Park  County  economy  should  also 
improve,  although  more  slowly  than  the  state  economy.  County  employment  will 
continue  to  have  the  strongest  recovery  in  the  retail  trade  and  service 
sectors.  However,  employment  in  the  transportation  and  public  utilities 
sector  will  not  regain  historic  high  levels  due  to  closure  of  the  BN  repair 
shop. 


Park  County  Unemployment 

Park  County  unemployment  has  ranged  from  a  low  of  5.3  percent  annually  to 
10.8  percent  over  the  period  1976  to  1984  (see  table  11-21).  Over  that  time 
period,  county  unemployment  rates  were  higher  than  the  state  average  for  all 
but  two  years.  Annual  unemployment  in  Park  County  peaked  in  1982  and  declined 
through  1984,  following  the  state  trend  as  economic  conditions  slowly  im- 
proved. Preliminary  quarterly  data  for  1985  show  monthly  unemployment  rates 
above  the  1984  annual  average;  however,  summer  employment  opportunities  will 
offset  first  quarter  statistics  and  the  annual  1985  employment  rate  will  prob- 
ably be  below  that  of  the  first  quarter. 

Table  11-22  shows  the  number  of  job  applicants  by  selected  skills  who 
applied  for  work  through  the  job  service  in  Park  County  for  April  1983  and 
1985  and  November  1983.  The  active  number  of  job  applicants  increased  between 
1983  and  1985.  However,  if  the  clerical  skill  category  is  subtracted,  the 
number  of  job  applicants  remained  nearly  constant.  Although  the  total  number 
of  applicants  remained  constant,  the  types  of  skilled  applicants  changed  over 
that  time  period.  Job  applicants  with  clerical  skills  increased  the  most, 
from  83  to  111.  Applicants  listed  together  as  sawmill  workers  and  loggers 
increased  from  25  to  42.  The  number  of  general  laborer  and  machinist  job 
applicants  declined  from  105  to  61. 
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Table  11-21:    Park  County  and  Montana  Unemployment  Rates 


Year 


Park  County 
( percentage ) 


Montana 
( percentage) 


First  Quarter  1985 
( unrevi  sed) 

March 
February 
January 


9.6 
9.3 
11  .1 


8.0 
8.4 
9.2 


1984 
1983 
1982 
1981 
1980 
1979 
1978 
1977 
1976 


8.6 
10.6 
10.8 
8.3 
7.1 
5.3 
5.8 
6.6 
5.4 


7.4 
8.8 
8.6 
6.9 
6.1 
5.1 
6.2 
6.4 
6.1 


Source:  Montana  Department  of  Labor  and  Industry,.  First  Quarter 
1985,  pp.  15-17  and  28-36. 


Table  II-22:    Number  of  Park  County  Job  Applicants  by  Selected  Skills 


Skill  Category 


Job 
appl  icants 
Apri  1 
1983 


Job 
appl icants 
November 
1983 


Job 
applicants 
(April  1985)' 


Active 


I nactive 


Job  appl i cants 
55  and  over 
(April  1985) 
Active  Inactive 


Machi  ni  sts 
Auto  mechanic 
Diesel  mechanic 
El ectr i  ci  an 
Carpenter 

Pi  pef itters/ pi  umbers 
Equipment  operators 
General  laborer 
Clerical  workers 
Sawmill  workers 
Loggers 
Assembl ers 

(mining  machinery) 

TOTAL 


10 
16 
15 

5 
29 

5 
12 
95 
95 
20 

5 

_2 

297 


2 
18 
10 
4 
8 
4 
8 
52 
52 
31 
4 

0 
191 


5 
24 
14 

7 
39 

4 
13 
56 
111 
27 
15 

0 

315 


3 
35 
12 
13 
44 
10 
31 
102 
243 
42 
13 

_± 
549 


0 
1 
1 
0 
1 
0 
0 
0 
15 
1 
0 

0 
19 


2 
1 
3 
1 
2 
0 
2 
1 
2 
1 
1 

_0 
16 


Total  less  clerical 
appl icants  


214 


141 


204 


306 


14 


Mountain  International,  August  1984,  p.  35. 

2 

Dale  Siegle,  Manager,  Livingston  Branch,  Job  Service  Division,  Montana  Department  of  Labor  and 
Industry,  pers.  comm.,  April  19,  1985. 


Sociology  /  11-67 


Employment 

Barring  another  national  business  downturn  or  recession,  Park  County 
employment  should  show  moderate  gains  after  the  county  economy  adjusts  to 
closure  of  the  BN  shop.  Employment  between  1967  and  1982  grew  at  annual  rates 
up  to  4.8  percent;  however,  during  the  recent  recession  annual  employment 
declined  at  rates  up  to  3.3  percent.  The  total  annual  average  change  in 
employment  from  1967  to  1982  was  1.3  percent. 

A  modest  steady  growth  in  employment  is  forecast  for  Park  County  (see 
table  11-23).  Most  of  the  growth  will  occur  in  the  retail  trade  and  services 
sectors,  emphasizing  the  importance  of  tourism  to  county  employment. 


Table  11-23:    Projected  Park  County  Employment  (without  the  Jardine  Joint  Venture  Project) 


Year 

1980 

Employment  census 

1982 

BEA  data       1985         1990         1995  2000 

2005       201  0 

Total  employment  5,631 

5,536       5,643       6,079       6,548  7,054 

7,599  8,186 

Source:    Department  of  State  Lands,  unpublished  working  papers,  February  1986. 
Assumptions:    Historical  growth  rates  (1967-1982)  were  used  to  project  employment. 
1985  reflect  employment  declines  due  to  closure  of  the  BN  shop  in  Livingston. 

Values  after 

Total  employment  is  projected  to  increase  about  48  percent  from  5,536 
jobs  in  1982  to  7,251  in  2010.  Such  growth  could  be  too  optimistic  if  the 
nation  slides  into  another  recession  or  the  county  recovers  from  the  BN  shop 
closure  more  slowly  than  anticipated. 


SOCIOLOGY 

Demography,  social  life,  and  community  services  each  contributes  to  the 
sociological  scenario  of  Park  County.  The  proposed  project  would  affect 
residents  in  the  southern  part  of  the  county  more  substantially  than  those  in 
the  remainder  of  the  county.  For  purposes  of  this  study,  the  local  impact 
area  will  be  defined  as  Park  County.  The  city  of  Livingston,  the  Upper 
Yellowstone  Census  Division  (Paradise  Valley),  the  Gardiner,  Cooke  City, 
Yellowstone  National  Park  (Montana  portion)  Census  Divisions,  and  Yellowstone 
National  Park  (Wyoming  portion)  each  will  be  considered  sub-units  of  the 
impact  area.  Existing  demographic  patterns  together  with  potential  impacts 
will  be  presented  where  data  exist.  The  remainder  of  the  county  will  be 
treated  as  one  area  because  the  development  impact  would  be  minimal.  Figure 
11-28  illustrates  the  local  study  areas  in  Park  County. 

The  Wyoming  portion  of  Yellowstone  National  Park  includes  that  area  north 
of  Yellowstone  Lake  in  Park  County,  Wyoming,  to  the  Montana  border  including 
the  community  of  Mammoth.  The  close  proximity  of  Mammoth  to  the  Gardiner  area 
and  the  functional  relationship  that  Mammoth  has  to  the  Gardiner  demographic/ 
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Local  Impact  Area 


(1)  Livingston  Area 


(2)  Upper  Yellowstone  Area 


Park  County, 
Montana 


(3)  Gardiner  Area  and 

Yellowstone  National  Park, 
Montana  Portion ^ 

 ■   ^%  


(4)  Yellowstone  National  Park 
Wyoming  Portion 

(1)  Livingston  Area  includes  the  incorporated  town  of  Livingston. 

(2)  Upper  Yellowstone  Area  includes  the  Upper  Yellowstone  Census 
Division  without  Livingston. 

(3)  Gardiner  Area  includes  the  Gardiner  -  Cooke  City  Census  Division 
and  Yellowstone  National  Park,  Montana  Portion. 

(4)  Yellowstone  National  Park,  Wyoming  Portion,  includes  the  community 
of  Mammoth  (1980  Census  reported  425  persons  for  the  area). 


Figure  11-28:     The  local  sociological  impact  areas  were  divided  into  three  sections  of  Park  County,  and  one 
area  in  northern  Yellowstone  National  Park  in  Wyoming. 
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economic  environment  warrants  including  this  region  in  the  local  study  area. 
In  1980,  the  Yellowstone  National  Park  Census  Division  in  Park  County,  Wyo- 
ming, had  425  inhabitants,  about  400  of  whom  lived  in  the  community  of  Mam- 
moth, Wyoming.  The  Gardiner  Area  Census  Division  is  combined  with  that  por- 
tion of  Yellowstone  National  Park  in  Montana  because  about  half  of  the  66 
residents  (1980  census)  in  this  portion  of  Yellowstone  Park  actually  reside 
within  the  park  boundaries  next  to  Gardiner  (Tom  Swan,  manager,  Administrative 
Services,  National  Park  Service,  Mammoth,  Wyoming,  pers.  comm.,  May  1985). 

Livingston  is  the  major  trade  center  in  Park  County  and  over  half  of  the 
county  population  resides  there.  Clyde  Park  is  the  only  other  incorporated 
community  in  Park  County,  but  because  it  is  located  about  30  miles  north  of 
Livingston,  it  will  not  be  considered  as  a  separate  entity  in  this  study. 


Demography  for  Park  County 

In  1980,  the  U.S.  Bureau  of  the  Census  reported  the  population  of  Park 
County  at  12,869  people,  up  15  percent  over  the  1970  census.  The  population 
of  Park  County  has  fluctuated  little  since  1910,  peaking  in  1960  at  13,168 
people.  Since  1980,  the  population  has  increased  slightly.  Table  11-24  illu- 
strates current  population  estimates  and  components  of  change  for  Park  County 
from  1980  through  1984. 


Table  11-24:    Estimated  Population  and  Component  Changes  for  Park  County,  Montana 


Actual                           Actual  Estimated 
Year  Popul  ati  on  bi  rths  deaths  mi  grati  on 

337 
-173 
71 
32 


1980  12,869 

1981  13,300  219  125 

1982  13,200  206  133 

1983  13,300  179  150 

1984  13.400  211  143 


Sources:    U.S.  Department  of  Commerce,  Bureau  of  the  Census,  Local  Population  Estimates,  Series 
P-26,  No.  84-52-C,  March  1985.    Montana  Department  of  Health  and  Environmental  Sciences,  Vital 
Records  and  Statistics  Bureau,  Annual  Reports. 


The  population  estimates  presented  in  table  11-24  are  prepared  annually 
by  the  Bureau  of  the  Census  and  the  Bureau  of  Business  and  Economic  Research, 
University  of  Montana.  These  estimates  are  based  on  county  births,  deaths, 
school  enrollment,  federal  income  tax  returns,  and  Medicare  data.  As  illu- 
strated, the  estimates  show  an  initial  increase  in  1981  and  a  stable  popula- 
tion base  since  that  time.  Park  County  has  experienced  a  declining  economic 
environment  since  1980  (primarily  because  of  the  reduction  of  the  Burlington 
Northern  labor  force).  However,  the  population  has  remained  fairly  constant 
through  1985  because  enough  people  move  into  the  area  to  offset  those  who  may 
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move  out  due  to  the  economic  environment.  DSL  expects  that  the  recent 
population  decline  because  of  the  BN  shop  closure  will  cause  a  reduction  in 
total  population  over  the  next  few  years. 

The  most  obvious  population  influx  is  associated  with  the  Church  Univer- 
sal and  Triumphant.  About  200  to  300  people  associated  with  the  church  have 
moved  into  Park  County  since  1980  (Andy  Epple,  Park  County  Planner,  pers. 
comm.,  May  1985;  Ed  Francis,  President,  Royal  Teton  Ltd. /Church  Universal  and 
Triumphant,  pers.  comm.,  May  1985).  Other  influx  has  probably  occurred  be- 
cause of  retirement  and  relocation  due  to  the  appealing,  natural  environment. 
This  type  of  growth  in  the  Upper  Yellowstone  Valley  is  an  extension  of  the 
1970-1980  growth  for  the  area  when  the  population  increased  about  10  percent 
with  little  or  no  change  in  the  economic  base. 

The  population  density  of  Park  County  is  4.8  persons  per  square  mile 
(1980  census),  somewhat  lower  than  the  state  density  of  5.4  persons  per  square 
mile.  The  percentage  of  urban  population  (those  living  in  incorporated 
places)  in  Park  County  is  about  the  same  as  the  state  average  of  53  percent. 
In  1980,  98  percent  of  the  Park  County  population  was  classified  as  white  and 
the  median  age  was  about  34  years  for  females  and  32  years  for  males. 

The  number  of  households  in  Park  County  in  1980  was  4,924,  with  an 
average  household  size  of  2.54  persons.  This  average  is  a  slight  decrease 
from  the  1970  size  of  2.8  and  is  significantly  smaller  than  the  1980  average 
state  household  size  of  3.1  persons. 

Residents  of  Park  County  approach  the  state  norm  in  education,  with  75 
percent  of  the  people  completing  12  years  or  more  of  school.  The  percentage 
of  county  residents  completing  16  years  of  more  of  school  is  about  14  percent, 
slightly  lower  than  the  state  average  of  17.5  percent. 


Demography  for  Park  County  Communities 

From  1910  to  1970,  the  population  of  Livingston  fluctuated  in  much  the 
same  manner  as  the  county.  However,  from  1970  to  1980,  while  Park  County  grew 
nearly  15  percent,  the  population  of  Livingston  increased  only  2  percent. 
Table  11-25  illustrates  the  past  growth  and  current  trends  from  1980  to  1984. 

As  shown  in  table  11-25,  nearly  all  of  the  growth  from  1970  to  1980 
within  Park  County  occurred  in  the  Upper  Yellowstone  Census  Division  and  in 
the  Gardiner  area.  The  1984  estimates  were  calculated  using  extensions  of 
this  growth  and  were  controlled  by  the  county  total  estimate  illustrated  in 
table  11-24.  The  1980-84  Gardiner  area  growth  is  entirely  attributable  to 
members  of  the  Church  Universal  and  Triumphant  moving  into  the  area. 

Selected  demographic  characteristics  for  local  communities  within  the 
study  area  are  presented  in  table  11-26.  Within  Park  County,  the  average 
household  size  ranges  from  2.79  in  the  Upper  Yellowstone  Valley  to  2.34  in  the 
Gardiner  area.  Both  the  Gardiner  and  Upper  Yellowstone  areas  have  a  smaller 
proportion  of  people  over  the  age  of  65  than  does  Livingston.  The  median  age 
in  these  2  areas  is  3  to  4  years  younger  than  Livingston.  The  median  family 
income  for  all  areas  in  Park  County  is  nearly  the  same;  however,  this  data  is 
based  on  a  20  percent  sample  of  the  1980  census. 
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Table  11-25:    Local  Area  Population  Estimates  for  the  Jardine  Study  Area 


Percentage 

Census  Census  Estimated  change 

Place  1970  1980  1984  1980-84 


Park  County  11,197  12,869  13,400  4.1 

Livingston  6,883  6,994  7,150  2.2 

Gardiner  Area  909  1,135  1,250  10.1 

Upper  Yellowstone  Area  1,661  3,335  3,550  9.4 

Remainder  of  County  1,808  1,471  1,450  -1.5 

YNP/Wyoming  400  425  425  0 


Note:  Yellowstone  National  Park/Wyoming  includes  Mammoth  with  an  estimated  1980  population  of 
400. 


Table  II-26:    Selected  Demographic  Characteristics  of  the  Jardine  Study  Area  (1980  Census) 


Park                                                        Upper  Gardiner 
Characteri  sti  c  County  Li  vi  ngston  Yel  1  owstone  area 


Households  4,924 

Persons  per  household  2.54 
Age  characteristics: 
Percent 

Under  18  26.8 

18-64  58.7 

65  and  over  14.5 

Median  age  32.7 

Median  family  income  $18,042 


2,843  1  ,197  485 

2.41  2.79  2.34 

25.2  30.4  23.1 

56.8  60.3  66.4 

18.0  9.3  10.5 

34.4  30.0  31.3 

$18,852  $19,040  $18,688 


Source:    U.S.  Census  Bureau,  1980. 

Note:  The  Gardiner  area  statistics  are  a  weighted  average  of  the  Gardi ner-Cooke  City  Census  Divi- 
sion and  Yellowstone  National  Park  Division  (Montana  portion). 


Population  Projections 

The  population  of  Park  County  is  estimated  to  increase  about  2.3  percent 
over  the  next  10  years  and  8.0  percent  over  the  next  20  years  (see  table 
11-27).  These  projections  are  consistent  with  those  developed  by  the  Census 
and  Economic  Information  Center,  Montana  Department  of  Commerce  (13,900  in 
1990  and  14,700  in  2000).  Estimates  in  table  11-27  and  those  of  the  Census 
and  Economic  Information  Center  are  300  to  500  persons  higher  than  baseline 
projections  published  in  the  Jardine  Joint  Venture  (JJV)  Mitigation  Plan 
(Mountain  International,  Inc.,  1984).  However,  the  annual  county  growth  rates 
associated  with  that  set  of  projections  are  consistent  with  the  growth  rates 
in  table  11-27.    The  major  difference  between  JJV  mitigation  plan  projections 
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Table  11-27:    Baseline  Population  Projections  for  Local   Impact  Areas  in  Park  County 


Park 
County 


and  YNP 

Upper 

n^apHi  n d r* 
uaf  U  1  NCI 

YNP 

Year 

Wyomi  ng 

Livingston 

Yel 1 owstone 

d  red 

W uftmi  n  n 
iv  y  win  iiiy 

1980 

12,869 

6,994 

3,335 

1,135 

425 

1984 

13,400 

7,150 

3,650 

1 ,250 

425 

 Projections  

1985* 

13,200 

7,050 

3,500 

1 ,300 

145 

1990 

13,150 

6,675 

3,750 

1 ,350 

425 

1995 

13,500 

6,725 

4,000 

1 ,400 

425 

2000 

13,900 

6,775 

4,250 

1 ,450 

425 

2005 

14,250 

6,875 

4,500 

1 ,500 

425 

2010 

14,650 

6,925 

4,800 

1 ,550 

425 

Note: 

The  Shields  Valley 

Division  (not  shown) 

is  forecast  to 

remain  at  the  same 

level  over  the 

projection  period. 

^ The  baseline  (without  project)  projections  are  the  product  of  a  demographic/economic  simulation 
model  that  uses  projected  labor  force  participation  by  age  and  sex  rates  and  cohort  survival 
techniques  of  county  population  by  5-year  intervals  to  the  year  2010.    Cohort  survival  refers  to 
the  estimated  mortality  rates  of  persons  by  age  category.    For  example,  statistically,  persons  20 
to  30  years  old  are  more  likely  to  survive  an  additional  year  than  persons  aged  60  to  70.  As 
illustrated,  the  projections  represent  an  annualized  growth  rate  of  about  1  percent—equal  to 
stable  or  no  growth  scenario. 
2 

The  1984-85  decrease  for  Livingston  and  Park  County  reflects  the  expected  out-migration  related 
to  the  current  economic  environment. 
3 

Population  estimates  reflect  the  effect  of  the  BN  shop  closure  in  Livingston. 


and  the  other  two  is  that  the  JJV  plan  assumes  that  a  higher  number  of  unem- 
ployed workers  will  leave  Park  County  in  search  of  work  than  do  the  other  two 
forecasts. 

The  baseline  projections  produced  for  the  sub-county  areas  use  the  1980 
distribution  of  population  in  Park  County  and  the  1970-80  area  growth  rates. 
These  local  area  projections  are  calibrated  according  to  1984  population 
estimates  and  projected  county  totals. 


Social  Life 

(Information  on  social  life  was  taken  predominantly  from  the  Social  Life 
sections  in  Volumes  I  and  II  of  the  socioeconomic  reports  prepared  for  the  JJV 
Hard  Rock  Impact  Mitigation  Plan  by  Mountain  International,  Inc.  [1984].) 

Mining  began  in  southern  Park  County  in  1866,  when  gold  was  discovered  in 
Bear  Creek  near  the  present  site  of  Gardiner.  In  1880,  a  post  office  was 
established  at  Gardiner.  The  Bear  Gulch  Company  opened  the  Jardine  Mine  in 
1899.    Gardiner  became  a  primary  gateway  to  Yellowstone  Park,  the  outfitting 
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point  for  the  mines  in  Bear  and  Crevice  gulches,  and  the  commercial  center  for 
southern  Park  County. 

The  construction  of  the  Northern  Pacific  Railroad  and  the  creation  of 
Yellowstone  National  Park  shaped  the  history  of  Park  County,  and  the  Gardiner 
area  in  particular.  The  railroad  created  the  city  of  Livingston,  which  re- 
mains the  county  seat  and  the  largest  community  in  Park  County.  The  railroad 
has  been  the  largest  single  employer  in  Park  County  since  it  entered  the 
county  in  1882.  Gardiner  has  depended  on  the  Park  and  the  tourism  it  gener- 
ates . 

Survey  Methods.  In  1981,  individuals  in  204  households  were  surveyed  by 
interviewers  using  a  questionnaire  designed  to  learn  opinions  regarding  the 
nature  and  quality  of  life  in  the  study  area.  Surveyed  households  were  se- 
lected at  random  to  assure  the  survey  respondents  were  representative  of  area 
residents.  The  area  surveyed  approximated  the  combined  Gardiner  and  Manmoth 
elementary  school  districts.  It  included  Mammoth  and  Gardiner  communities 
plus  the  rural  areas  east,  west,  and  north  of  Gardiner  incorporating  Jardine, 
Tom  Miner  Basin,  Cinnabar  Basin,  and  households  along  Highway  89  to  Point  of 
Rocks.  All  households  along  the  Jardine  Road  from  the  edge  of  Gardiner  to  the 
proposed  minesite  were  included  in  the  survey  because  residents  of  the  area 
live  near  the  proposed  project. 

In  April  1985,  additional  interviews  were  conducted  in  the  Gardiner  area 
and  Livingston  to  learn  about  the  concerns  associated  with  the  Jardine  Joint 
Venture  Project.  Interviews  were  held  with  the  Park  County  Commissioners, 
Park  County  Planning  Board,  the  Gardiner  Chamber  of  Commerce,  members  of  the 
former  Gardiner  Area  Planning  Advisory  Group,  the  Bear  Creek  Council,  local 
business  people,  the  Park  County  Sheriff,  Park  County  Planner,  and  Gardiner 
School  Superintendent. 

The  residents  surveyed  in  1981  ranked  characteristics  of  the  area  they 
liked  best  from  a  list  of  16  choices;  nearly  all  the  survey  participants 
ranked  the  natural  environment  as  the  best.  They  ranked  the  other  top  char- 
acteristics in  the  following  order:  slow-paced  life;  friendliness  of  resi- 
dents; quiet,  solitude,  and  privacy;  and  sparse  population.  All  surveyed 
Jardine  residents  rated  quiet,  solitude,  and  privacy  very  high  (Mountain 
International,  Inc.,  1985,  unpublished  survey  data). 

Mammoth  residents  ranked  recreational  opportunities  higher  than  other 
residents,  placing  it  as  the  second  most  important  characteristic.  Most 
Mammoth  residents  do  not  intend  to  stay  in  the  area  permanently,  whereas  most 
Gardiner  area  residents  plan  to  remain  the  rest  of  their  lives. 

When  interviewed  in  1981,  area  informants  identified  three  traits  char- 
acteristic of  the  Gardiner  area—appreciation  of  the  natural  environment,  in- 
dividualism and  self-sufficiency,  and  economic  security.  The  importance  of 
the  natural  environment  involves  three  themes:  appreciation  of  the  grandeur, 
beauty,  and  bounty  of  the  region;  recognition  of  the  importance  of  the  natural 
environment  in  creating  and  sustaining  the  local  economy;  and  use  of  the  na- 
tural environment  both  as  a  source  of  direct  sustenance  (for  example,  firewood 
and  game  meat)  and  for  recreation. 
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In  Gardiner,  work  is  performed  to  allow  families  to  sustain  themselves 
and  maintain  residences  in  the  area  and  not  necessarily  to  obtain  a  high  stan- 
dard of  material  living.  Many  Gardiner  area  residents  are  employed  in  season- 
al jobs;  a  large  number  combine  work  in  Yellowstone  National  Park  with  odd 
jobs  for  other  public  and  private  employers,  and  subsistence  activities  to 
make  a  living.  By  contrast,  Mammoth  residents  typically  are  employed  full 
time  and  are  career-oriented.  Good-paying,  full-time  jobs  are  rare  and  desir- 
able in  Gardiner. 

There  is  a  strong  conservation  ethic  in  the  Gardiner  area  and  an  expecta- 
tion that  a  developer  be  both  sensitive  to  environmental  considerations  and  a 
steward  of  the  land.  There  is  a  difference,  however,  between  Gardiner  and 
Mammoth  residents'  attitudes  in  the  way  in  which  the  resources  of  the  natural 
environment  are  to  be  enjoyed.  Gardiner  residents  generally  have  a  more  util- 
itarian view,  seeing  the  natural  environment  as  a  resource  to  be  harvested, 
though  with  respect.    Mammoth  residents  exhibit  a  more  preservationist  view. 

Social  Structure  and  Interaction.  Gardiner  area  survey  respondents  gen- 
erally described  Gardiner  as  an  aggregate  of  many  social  groups,  with  inter- 
action between  individuals  of  the  different  social  groups  being  casual  and 
informal.  Local  groups  and  businesses  have  little  power  in  the  Gardiner  area 
because  the  business  community  and  major  employers  are  almost  completely  from 
outside  the  area.  Gardiner  is  not  incorporated,  and  many  decisions  regarding 
the  community  are  made  by  the  Park  County  government. 

There  are  several  sources  of  discord  among  Gardiner  area  residents.  Some 
conflict  arises  between  residents  of  Gardiner  and  Mammoth  regarding  the  appro- 
priate use  of  the  natural  environment.  Some  conflict  also  exists  depending  on 
residents'  opinions  regarding  the  project.  Divisiveness  also  occurs  due  to 
residents'  attitudes  regarding  the  Church  Universal  and  Triumphant. 

Social  Institutions:  Economic  Life.  The  majority  of  residents  surveyed 
described  the  Gardiner  economy  as  stable.  It  is  based  on  the  maintenance  of 
and  tourism  generated  by  Yellowstone  National  Park.  The  federal  government  is 
the  primary  employer  in  the  Gardiner  area  and  also  controls  most  of  the  area 
land  base.  In  addition,  many  Gardiner  businesses  are  operated  by  absentee 
owners  who  generally  participate  in  the  community  only  during  the  summer.  The 
primary  source  of  income  other  than  government  employment  is  tourist  spending. 
Four  factors  shape  the  Gardiner  area  economy:  seasonal  cycles  based  on  a 
four-month  tourist  season;  service  sector  employment;  extra-local  influences; 
and  constraints  on  economic  development  from  the  geography,  climate,  and 
transportation  system  of  the  area. 

The  Gardiner  economy  is  influenced  heavily  by  outside  control.  Except 
for  the  school  system  and  a  few  businesses,  all  economic  activity  is  either 
directed  toward  tourists  or  is  generated  by  institutions  with  a  regional  or 
national  orientation.  This  extra-local  orientation  of  the  economy  appears  to 
be  a  source  of  community  tension.  Some  Park  County  residents  are  also  con- 
cerned about  the  economic  power  of  the  Church  Universal  and  Triumphant  because 
it  does  not  depend  on  the  region  economy. 

Social  Problems.  Alcohol  abuse  was  considered  the  most  common  social 
problem  in  the  Gardiner  area  when  research  was  conducted  in  1981.  Teenage 
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drinking  was  identified  as  the  second  most  prevalent  social  problem  locally, 
while  traffic  offenses  ranked  third  and  divorce  fourth.  Drug  abuse,  although 
ranked  fifth,  does  not  appear  to  be  a  particularly  significant  problem  among 
the  county's  indigenous  population,  according  to  survey  respondents. 

Crime  ranked  eighth  in  prevalence  of  the  10  social  problems  residents 
were  asked  about  in  1981.  The  Park  County  rate  of  felonies  has  generally  been 
below  the  state  average.  Felonious  criminal  activity  was  regarded  as  rare  in 
the  immediate  Gardiner  area  during  the  winter  months  except  for  antler  col- 
lecting, which  refers  to  removing  antlers  from  Yellowstone  National  Park. 
People  hunting  antlers  sometimes  poach  big  game  or  destroy  wildlife  to  obtain 
the  antlers.  In  the  summer,  criminal  activity  increases  with  the  arrival  of 
seasonal  workers  and  tourists.  Crimes  committed  during  the  summer  are  typi- 
cally disturbances,  drug  offenses,  and  theft. 

Attitudes  and  Concerns.  When  area  residents  were  surveyed  in  1981,  they 
were  asked  how  they  felt  about  outsiders  moving  into  the  area.  The  majority 
(52  percent)  of  the  residents  of  Gardiner,  Jardine,  and  the  other  rural  areas 
near  Gardiner  said  they  would  not  mind,  23  percent  said  they  would  welcome 
them,  and  23  percent  said  they  would  prefer  not  to  have  them.  In  Mammoth,  57 
percent  said  they  would  welcome  outsiders,  30  percent  said  they  would  not 
mind,  and  11  percent  said  they  would  prefer  not  to  have  them  (Mountain 
International,  Inc.,  1985,  unpublished  survey  data). 


Community  Services 

Community  services  provided  by  Park  County,  the  National  Park  Service, 
and  the  municipalities  of  Livingston  and  Gardiner  would  be  the  most  likely  to 
be  affected  by  the  proposed  project.  The  following  community  services 
currently  exist  in  the  study  area  and  would  probably  be  more  heavily  used  with 
construction  and  operation  of  the  proposed  project. 

Education.  Projected  school  enrollment  between  1984  and  1990  for  Park 
County  as  a  whole  is  expected  to  increase  by  about  151  students  in  all  grades 
without  the  proposed  project  (Mountain  International,  Inc.,  1984,  vol.  Ill,  p. 
33).  Livingston,  over  the  last  five  years,  has  enrolled  about  70  percent  of 
all  the  elementary  and  middle  school  students  in  Park  County  and  about  78 
percent  of  the  secondary  students  of  the  county  (Mountain  International,  Inc., 
1984,  vol.  Ill,  p.  28).  Future  trends  in  student  enrollment  in  Livingston,  as 
compared  to  Park  County  as  a  whole,  are  not  expected  to  change  significantly. 

Schools  in  the  Gardiner  area  are  the  Gardiner  Elementary  School,  and  the 
elementary  schools  in  Mammoth,  Wyoming  (Yellowstone  National  Park),  and  Cooke 
City,  Montana.  The  Gardiner  High  School  was  destroyed  by  fire  in  late  1985. 
Enrollment  in  the  1982-83  school  year  was  119  in  the  Gardiner  Elementary 
School  and  88  in  the  high  school  (Mountain  International,  Inc.,  1984,  vol.  I, 
p.  165).  High  school  students  have  been  attending  classes  in  Mammoth, 
Wyoming.  The  county  plans  to  reconstruct  the  high  school.  The  date  of 
reconstruction  and  plans  have  not  been  decided  (Andy  Epple,  Park  County 
Planner,  pers.  comm.,  January  23,  1986). 
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Between  1984  and  1990,  enrollment  is  expected  to  gradually  increase  in 
grades  K  through  6  by  about  15  students  and  decrease  in  grades  7  and  8  by 
about  10  students.  High  school  enrollment  is  projected  to  reach  a  peak  in 
1985-86,  and  decline  by  about  46  students  by  1990  (John  Fitzpatrick,  Consul- 
tant, Mountain  International,  Inc.,  pers.  comm.,  April  17,  1985).  An  increase 
in  elementary  enrollment  by  80  students  would  reach  the  functional  capacity  of 
the  school,  while  the  high  school  could  accommodate  another  20  to  25  students 
without  additional  teachers  and  curriculum  modifications  (Mountain  Interna- 
tional, Inc.,  1984,  vol.  I,  pp.  167-168). 

Education  in  Livingston  is  provided  by  3  elementary  schools,  1  middle 
school,  a  Catholic  parochial  elementary  school,  1  high  school,  and  a  special 
education  center.  Based  on  1982-83  classroom  configurations,  the  Livingston 
elementary  schools  could  accommodate  an  additional  159  students  in  grades  1 
through  5  and  the  high  school  and  middle  school  could  each  facilitate  200  more 
students  with  the  addition  of  the  necessary  teaching  and  support  staff  (Moun- 
tain International,  Inc.,  1984,  vol.  Ill,  pp.  30-31).  High  school  students 
from  Springdale,  Richland,  Pine  Creek,  and  Arrowhead  school  districts  attend 
school  in  Livingston  (John  Overstreet,  principal,  Gardiner  Public  School, 
pers.  comm.,  May  1985). 

Schools  in  Park  County,  other  than  those  in  Livingston  and  Gardiner,  that 
could  be  affected  by  the  proposed  project  are  three  rural  elementary  schools 
in  the  Upper  Yellowstone  Valley  (Arrowhead,  Pine  Creek,  and  Richland).  Pre- 
sent (May  1985)  school  enrollment  is  14  students  at  Richland,  27  students  at 
Pine  Creek,  and  51  students  at  Arrowhead.  Due  to  a  decrease  in  enrollment  at 
Richland  and  Arrowhead  schools,  a  teacher  at  each  school  will  be  laid  off  at 
the  end  of  this  school  year  (Sonja  Spannring,  Park  County  Superintendent  of 
Schools,  pers.  comm.,  May  1985).  Depending  on  the  location  of  in-migrating 
mine  employees  and  the  .number  and  age  of  their  children,  these  schools  could 
accommodate  an  increase  in  enrollment. 

Law  Enforcement.  Law  enforcement  services  in  Park  County  are  provided  by 
the  Montana  Highway  Patrol,  the  Park  County  sheriff's  department,  the  National 
Park  Service,  and  the  Livingston  police  department.  Three  state  highway 
patrol  officers  are  based  in  Livingston  and  patrol  the  major  roads  and  high- 
ways in  Park  County  and  adjacent  areas.  The  sheriff's  department  serves  the 
rural  areas  including  Gardiner,  Cooke  City,  Clyde  Park,  and  Wilsall.  The 
jurisdiction  of  the  Livingston  police  is  confined  to  the  city  limits  of  Liv- 
ingston. National  Park  Service  Rangers  patrol  Yellowstone  Park  and  a  portion 
of  Gardiner  lying  within  the  legal  boundary  of  the  park. 

Of  the  total  equivalent  of  8.0  full -time  officers,  the  Park  County  sher- 
iff's department  has  2  deputies  stationed  year-round  in  Gardiner  (Dennis 
Frawley,  Park  County  undersheriff ,  pers.  comm.,  February  14,  1986).  Addi- 
tional special  deputies  can  be  activated  as  necessary  from  a  support  pool  of 
six  reserve  officers  (park  rangers).  Although  there  are  no  formal  agreements 
between  the  National  Park  Service  and  the  sheriff's  department,  both  groups 
work  together  and  coordinate  activities  to  mutual  benefit. 

The  county  sheriff  and  other  citizens  believe  that  another  deputy  is 
needed  in  Gardiner  at  the  present  time  (Bob  Oakland,  Park  County  sheriff; 
Gardiner  Chamber  of  Commerce;  Dave  Schreiber,  member,  Gardiner  Concerned  Citi- 
zens; Park  County  Planning  Board,  all  pers.   comm.,  April   1985).     In  a  1981 
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survey  conducted  by  Mountain  International,  77  of  the  111  Gardiner  respondents 
thought  that  the  police  services  were  poor.  However,  no  qualitative  judgement 
regarding  the  workload  of  Park  County  officers  can  be  determined  from  such 
statistics . 

The  Livingston  police  department  has  a  full-time  staff  of  10  officers, 
and  shares  office,  dispatch,  and  jail  facilities  in  the  City-County  Municipal 
Building  with  the  sheriff's  department.  Eight  of  the  10  officers  are  assigned 
to  street  patrol  on  a  regular  basis  (Bonnie  Waters,  dispatcher,  Livingston 
police  department,  pers.  comm.,  May  1985). 

Fire  Protection.  There  are  five  rural  fire  districts  in  Park  County 
(Livingston,  Cooke  City,  Clyde  Park,  Wilsall,  and  Gardiner).  Presently,  the 
county  is  trying  to  form  two  more  districts  so  that  the  entire  area  from 
Livingston  to  Gardiner  would  be  covered  (Carlo  Cieri,  Park  County  commis- 
sioner, pers.  comm.,  May  1985). 

Ten  paid  firefighters,  backed  up  by  12  volunteers,  provide  24-hour  fire 
protection  for  the  city  of  Livingston.  The  fire  department  currently  owns  3 
pumper  trucks  (1  with  an  85-foot  ladder),  1  rescue  van,  1  pickup  with  a 
monitor,  more  than  3,000  feet  of  hose,  extractive  equipment,  smoke  ejector 
units,  and  portable  breathing  apparatuses  (David  Frederick,  firefighter, 
Livingston  fire  department,  pers.  comm.,  May  1985).  Although  the  fire 
department  primarily  serves  the  city  of  Livingston,  it  also  provides  support 
service  for  rural  Park  County,  Big  Timber,  and  Yellowstone  National  Park.  On 
a  scale  from  1  to  10  with  Class  1  being  the  highest  rating,  the  present  fire 
protection  rating  is  Class  7  (Earl  Huestis,  field  representative,  Insurance 
Service  Organization,  pers.  comm.,  May  1985). 

Gardiner  is  served  by  15  to  25  volunteer  firefighters  (Gene  Kremer, 
Gardiner  volunteer  firefighter,  pers.  comm.,  April  1985).  The  fire  department 
has  three  fire  engines  with  capacities  of  750  gallons,  500  gallons,  and  300 
gallons  (Mountain  International,  Inc.,  1984,  Mitigation  Plan,  pp.  95-96).  The 
department  has  a  Class  7  fire  protection  rating  (Earl  Huestis,  field  represen- 
tative, Insurance  Service  Organization,  pers.  comm.,  May  1985). 

Additional  rural  protection  is  provided  by  the  Gallatin  National  Forest, 
the  National  Park  Service,  and  the  Department  of  State  Lands  Forestry 
Division.  The  National  Park  Service  houses  fire  protection  equipment  at 
Mammoth  to  provide  service  throughout  Yellowstone  National  Park  including  the 
warehouse/shop  compound  located  at  Gardiner  (Mountain  International,  Inc., 
1984,  Mitigation  Plan,  p.  95). 

Ambulance.  Ambulance  services  in  the  Gardiner  area  are  provided  by  10 
volunteers  (2  of  whom  are  certified  emergency  medical  technicians)  affiliated 
with  the  volunteer  fire  department.  The  radio-equipped  ambulance  is  a  1972 
van  modified  and  equipped  to  provide  emergency  medical  aid.  Fees  for  services 
and  donations  pay  for  the  ambulance  and  emergency  services  (Mountain 
International,  Inc.,  1984,  Mitigation  Plan,  p.  122). 

The  average  number  of  emergency  calls  answered  annually  by  the  Gardiner 
ambulance  is  between  25  and  35  (Gene  Kremer,  Gardiner  volunteer  firefighter, 
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pers.  comm.,  April  1985).  In  a  1981  survey  conducted  by  Mountain  Internation- 
al, 85  of  the  111  Gardiner  respondents  rated  the  ambulance  service  as  moder- 
ate, good,  or  excellent. 

Yellowstone  National  Park  has  2  ambulances  and  9  to  10  Park  Service  per- 
sonnel stationed  at  Mammoth  who  provide  emergency  services.  Although  the  Park 
Service  emergency  services  are  funded  for  primary  use  within  the  Park,  aid  is 
provided  outside  the  park  boundary  in  response  to  major  emergencies  or  when 
the  Gardiner  ambulance  is  not  available  (Mountain  International,  Inc.,  1984, 
Mitigation  Plan,  p.  122). 

A  private  ambulance  firm  (Community  Lifeline),  operating  three  ambu- 
lances, serves  Park  County  and  has  a  contract  with  Yellowstone  National  Park 
to  provide  emergency  services.  The  company  employs  15  persons  (five  emergency 
medical  technicians  and  the  remainder  advanced  first  aid,  six-month  probation 
people)  (Mark  Christensen,  owner,  Community  Lifeline,  pers.  comm.,  May  1985). 
Fixed-wing  aircraft  and  helicopters,  operated  by  Saint  Vincent  and  Deaconess 
hospitals  in  Billings,  provide  air  ambulance  service  throughout  Park  County 
(Mountain  International,  Inc.,  1984,  vol.  I,  p.  189). 

Hospital  and  Medical  Personnel.  The  Livingston  Memorial  Hospital,  a 
54-bed  acute  care  facility  staffed  by  100  to  115  full-time  employees,  is  the 
only  hospital  in  Park  County  and  adjacent  Yellowstone  Park.  As  of  February 
1985,  chere  were  15  active  physicians  (including  1  pathologist,  1  radiologist, 
and  a  few  Bozeman  doctors)  associated  with  the  hospital,  26  full-time  regis- 
tered nursing  positions,  3.5  full-time  license  practical  nursing  positions, 
and  1.5  full-time  pharmacist  positions  (Jacqueline  McKnight,  Chief,  Licensing 
and  Certification  Bureau,  Montana  Department  of  Health  and  Environmental  Sci- 
ences, pers.  comm.,  May  1985).  The  existing  number  of  medical  staff  are  con- 
sidered to  be  adequate;  however,  with  or  without  the  project,  the  physical 
facility  should  be  replaced  (Richard  Brown,  Administrator,  Livingston  Memorial 
Hospital,  pers.  comm.,  May  1985).  In  1980,  the  occupancy  rate  of  the  hospital 
was  42  percent  (Mountain  International,  Inc.,  1984,  vol.  I,  p.  186).  Present- 
ly, the  hospital  is  not  operating  at  capacity. 

About  80  percent  of  the  hospital  patients  were  from  Livingston  in  1979, 

and  4  percent   (about  52  patients)  were  from  Gardiner.     About  39  Gardiner 

patients  also  used  the  Bozeman  Deaconess  Hospital  in  1979  (Mountain  Interna- 
tional, Inc.,  1984,  vol.  I,  pp.  185-186). 

No  physicians  reside  in  the  Gardiner  area  (Park  County  Commissioners, 
pers.  comm.,  April  1985).  The  city  of  Livingston,  however,  has  a  total  of  10 
doctors--l  at  the  Livingston  Clinic,  1  at  the  Yellowstone  River  Family  Medical 
Center,  7  at  the  Park  Clinic,  and  1  independent  (Betty  Fischer,  receptionist, 
Livingston  Clinic,  pers.  comm.,  May  1985;  Melva  McCure,  file  clerk,  Park 
Clinic,  pers.  comm.,  May  1985). 

A  medical  clinic,  owned  by  the  National  Park  Service,  is  operated  during 
the  summer  tourist  season  in  Mammoth  (Mountain  International,  Inc.,  1984,  vol. 
I,  p.  186).  The  facility  is  staffed  by  a  physician's  assistant,  a  registered 
nurse,  and  a  secretary.  It  is  equipped  to  handle  emergencies  and  short-term 
care  on  a  limited  basis  (i.e.,  1  room  for  short-term  observation/stabiliza- 
tion) (Mountain  International,  Inc.,  1984,  vol.  I,  p.  186). 


Sociology  /  11-79 


Water  Supply.  Public  water  supplies  for  Livingston  and  Gardiner  are 
obtained  from  either  ground  water,  the  Yellowstone  River,  or  both.  Gardiner's 
primary  water  source  at  present  is  a  225-  to  250-gallon  per  minute  (gpm) 
spring  and  the  secondary  source  is  a  350-gpm  pumping  and  treatment  facility  on 
the  Yellowstone  River.  The  development  of  new  wells  (500-gpm  projected 
capacity)  is  underway  to  provide  a  new  laundry  complex  in  Yellowstone  Park 
with  water  and  a  more  reliable  source  of  water  for  Gardiner. 

Livingston  has  relied  upon  both  pumped  ground  water  and  treated  water 
from  the  Yellowstone  River.  In  1982,  however,  the  Yellowstone  River  treatment 
plant  was  permanently  closed.  Currently,  Livingston  relies  solely  on  wells 
and  has  experienced  water  shortages  during  the  peak  summer  irrigation  season 
(Jerry  Burns,  Water  Quality  Bureau,  Montana  Department  of  Health  and  Environ- 
mental Sciences,  pers.  comm.,  April  1985).  The  construction  of  new  wells 
should  be  completed  by  1986  and  would  thereby  alleviate  water  shortages  (John 
Connell,  Engineer,  Christian-Spring-Sielbach  and  Associates,  pers.  comm., 
April  1985). 

Rural  water  supplies  throughout  Park  County  are  predominantly  private 
wells.  It  does  not  appear  that  the  construction  and  operation  of  additional 
private  wells  would  inhibit  suburban  development  in  the  Upper  Yellowstone 
Valley. 

Water  availability  for  fire  protection  in  Gardiner  currently  meets  the 
minimum  standards  promulgated  by  the  National  Board  of  Fire  Underwriters,  even 
during  the  peak  periods  of  water  consumption  in  August  (Mountain  Internation- 
al, Inc.,  1984,  Mitigation  Plan,  p.  100).  With  the  development  of  new  wells, 
adequate  fire  flows  (a  measurement  of  the  capacity  of  a  water  system  to  pro- 
vide water  for  firefighters)  would  be  ensured. 

Wastewater  Treatment.  Sewage  facilities  serving  Gardiner  and  Mammoth, 
Wyoming,  are  composed  of  an  aerated  sewage  lagoon  system  with  chlorination 
units  for  treating  effluent  discharge  from  the  lagoons.  Because  the  facility 
is  approaching  the  end  of  the  designed  20-year  life  span  and  is  in  need  of 
repair,  the  existing  facility  will  have  to  be  refurbished  and  expanded  to 
adequately  provide  future  service  with  or  without  the  proposed  project  (Bill 
Enright,  assistant  office  manager--Bi 1 1 ings  Office,  Morrison-Maierle,  Inc., 
pers.  comm.,  April  1985).  The  additional  demand  imposed  by  the  new  laundry 
complex  in  Yellowstone  Park  would  bring  the  system  up  to  about  80  to  85 
percent  capacity  (Dave  Holland,  operator,  Gardiner  Wastewater  Treatment  Plant, 
pers.  comm.,  May  1985).  Furthermore,  addition  of  up  to  75  families  (or  about 
200  individuals)  coupled  with  the  new  laundry  could  bring  the  system  to 
capacity  for  reliability  purposes  (Bill  Enright,  assistant  office  manager-- 
Billing  Office,  Morrison-Maierle,  Inc.,  pers.  comm.,  April  1985).  The  system 
capacity  should  be  adequate  until  2005,  based  on  Gardiner  population  estimates 
(see  table  11-27). 

The  current  Livingston  wastewater  treatment  plant  began  operation  in  1981 
and  presently  is  in  a  stable  operational  mode,  producing  a  high-quality 
effluent.  The  facility  serves  a  population  of  9,000  with  a  designed  capacity 
of  10,500  (Montana  Department  of  Health  and  Environmental  Sciences,  Evaluation 
Report,  April  17,  1984). 
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Solid  Waste.  Solid  waste  is  collected  and  disposed  of  throughout  Park 
County  under  the  supervision  of  a  county-wide  disposal  district  (Mountain 
International,  Inc.,  1984,  vol.  I,  pp.  203-04)  and  paid  for  by  the  users. 
Collection  bins  (green  boxes)  are  situated  in  various  locations  throughout 
Livingston  and  the  county  where  refuse  is  deposited  by  residents  and  collected 
by  a  truck  mounted  with  a  compactor.  In  Gardiner,  there  are  34  green  boxes 
located  in  one  spot.  These  boxes  are  surrounded  by  a  chain  link  fence  and 
have  been  "bear-proofed."  Refuse  is  hauled  to  Livingston  where  it  is  burned 
in  an  incinerator.  The  National  Park  Service  also  collects  solid  waste  from 
Yellowstone  National  Park  and  Cooke  City  and  transports  it  to  the  Livingston 
incinerator  for  disposal. 

Currently  the  incinerator  burns  about  50  to  60  tons  per  day  with  a 
capacity  of  72  tons  per  day.  The  Park  County  landfill  is  used  for  disposal  of 
metals  (pig  iron)  and  ash  from  the  incinerator.  An  estimated  10  acres  have 
been  used  with  30  acres  still  remaining  (Ed  Flatt,  operator/manager,  Park 
County  Incinerator,  pers.  comm.,  May  1985). 

Social  Welfare.  Social  welfare  programs  in  Park  County  are  administered 
with  funds  coming  from  state,  federal,  and  county  sources.  The  social  welfare 
programs  offered  through  Park  County  include: 

1)  aid  to  families  with  dependent  children, 

2)  medicaid  and  county  medical  assistance, 

3)  foster  care, 

4)  food  stamps, 

5)  social  services, 

6)  general  assistance, 

7)  transient  assistance,  and 

8)  visual  services/vocational  rehabilitation 

The  Park  County  Welfare  Office  is  located  in  Livingston;  Gardiner  resi- 
dents conduct  business  through  the  mail  or  drive  to  Livingston. 

Housing.  The  number  of  available  housing  units  for  sale  or  rent  in 
Gardiner  is  very  limited.  There  are  7  or  8  homes  listed  for  sale  by  12  of  the 
13  Park  County  realtors  and  about  5  for  sale  by  owners  (Andy  Epple,  Park 
County  planner,  pers.  comm.,  May  3,  1985). 

Mobile  home  courts  with  facilities  for  year-round  occupancy  are  non- 
existent in  the  Gardiner  area  but  there  are  three  campgrounds--Rocky  Mountain 
Campground  and  Paradise  Campground  in  Gardiner,  and  Cinnabar  Campground  in 
Corwin  Springs.  The  Rocky  Mountain  Campground  has  13  permanent  mobile  home 
sites  which  are  currently  occupied;  there  are  no  plans  to  increase  the  number 
of  available  equipped  lots  (Bob  Rucker,  owner,  Rocky  Mountain  Campground, 
pers.  comm.,  May  1985).  The  other  two  campgrounds  are  designed  for  over- 
nighters  and  there  are  no  plans  to  add  any  permanent  mobile  home  lots  (Marsha 
Beese,  owner,  Cinnabar  Campground,  pers.  comm.,  May  1985;  Virginia  Dowdy, 
owner,  Paradise  Campground,  pers.  comm.,  May  1985).  The  overnight  trade  pro- 
duces more  money  and  has  fewer  maintenance  problems  (Bob  Rucker,  owner,  Rocky 
Mountain  Campground,  pers.  comm.,  May  1985). 
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Small  tract  homesites  near  Gardiner  that  currently  are  for  sale  include: 

1)  about  10  small  tract  homesites  in  Gardiner  (including  four  in  the 
Sunny  Slopes  Subdivision), 

2)  about  40  undeveloped  20-acre  tracts  near  Point  of  Rocks,  and 

3)  more  than   100  small   undeveloped  tracts   in  the  Upper  Yellowstone 
Valley. 

In  Livingston,  there  is  an  ample  supply  of  relatively  inexpensive  housing 
available  (Andy  Epple,  Park  County  Planner,  pers.  comm.,  May  3,  1985). 


FISCAL  CONDITIONS 
Park  County 

Property  tax  revenues  are  the  single  largest  source  of  revenue  for  Park 
County.  Property  taxes  contributed  48.2  percent  of  total  county  general  fund 
revenues  in  fiscal  year  1983-1984  (FY84)  and  37.7  percent  in  FY85.  However, 
the  percentages  of  property  tax  revenue  to  total  revenue  for  Park  County  are 
below  statewide  averages  for  all  counties,  which  were  49.8  percent  in  FY84  and 
47.7  in  FY85  (Montana  Association  of  Counties,  1985).  Growth  in  Park  County 
revenues  during  the  1970s  was  due  primarily  to  increases  in  intergovernmental 
transfers  (Mountain  International,  Inc.,  1984,  vol.  1,  p.  325). 

Table  11-28  shows  Park  County  expenditures  by  major  fund  and  the  total 
for  all  funds  for  selected  fiscal  years  between  1971  and  1985.  The  per  capita 
expenditures  from  these  funds  are  also  listed  by  nominal  dollars  (not  adjusted 
for  inflation)  and  constant  dollars  adjusted  for  inflation  to  a  1980  base. 

Nominal  general  fund  spending  has  increased  from  $301,708  in  FY71  to 
$1,043,162  in  FY85,  a  250  percent  increase  over  15  years.  However,  not  all  of 
the  increase  was  due  to  real  growth  in  expenses.  Much  of  the  increase  was  the 
result  of  inflation  which  caused  governments  to  raise  expenditures.  The 
effect  of  inflation  on  general  fund  expenses  is  illustrated  by  comparing  per 
capita  general  fund  expenditures  in  nominal  or  current  dollars  and  constant 
dollars  that  have  been  adjusted  for  inflation  since  1980  (see  table  11-28). 
While  nominal  per  capita,  general  fund  expenditures  more  than  tripled  over  the 
15-year  period  ($26.95  in  FY71  to  $81.06  in  FY85),  real  expenditures  increased 
only  33  percent  from  $49.94  in  FY71  to  $66.38  in  FY85. 

General  fund  expenses  accounted  for  almost  half  of  total  county  expendi- 
tures in  FY85.  Together  the  road  and  bridge  funds  make  up  the  second  largest 
category,  comprising  nearly  one-third  of  total  FY85  expenditures.  While  nom- 
inal per  capita  expenditures  for  the  Park  County  road  and  bridge  funds  more 
than  doubled  between  1971  and  1985,  the  real  inflation-adjusted  per  capita 
expenditures  varied  between  $31.00  and  $40.00  over  that  time  period  (see  table 
11-28). 

The  poor  fund  has  been  the  third  largest  county  expense  since  FY80.  How- 
ever, Park  County  recently  opted  for  state  assumption  and  control  of  county 
welfare  programs.    Under  state  assumption,  a  county  must  levy  13.5  mills  for 
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Table  11-28:    Park  County  Expenditures  by  Major  Fund,  Selected  Fiscal  Years  1971-1985 


Expendi  tur e 


1971 


1975 


1980 


1982 


1983 


1984 


1985 


General  fund 

1 

Per  capita  expenditure 

Nominal  dollars  26.95  39.18 

1980  dollars  49.94  55.44 

Mills  19.0  18.3 

Total  amount  301,708  438,704 


46.61         78.45         84.57  80.51  81  .06 

46  .  61          68.17          70  .  87  65  .  93  66.38 

23.0          21.0         24.89  27.0  26.25 

599,771  1,009,520  1,088,356  1,036,046  1,043,162 


Road  and  bridge  funds 
Per  capita  expenditure 

Nominal  dollars  20.97  22.38  31  .20  44.14  43.26  49.08  45.68 

1980  dollars  38.86  31  .67  31  .20  38.35  36.25  40.20  37.40 

Mills  15.0  13.5  13.8  19.0  19.0  20.0  22.0 

Total  amount  234,820  250,596  401,480  568,088  556,659  631,757  587,869 


Poor  fund 

1 

Per  capita  expenditure 

Nominal  dollars  9.07  7.51           8.19         16.53         15.97           7.19  1.43 

1980  dollars  16.81  10.63           8.19         14.36         13.38           5.89  1.17 

Mills  7.0  3.0            5.5          9.14          8.65            2.5  10.36 

Total  amount  101,524  84,084      105,351      212,723      205,578       92,522  18,361 


All  funds 

1 

Per  capita  expenditure 

Nominal  dollars  61  .39 

1980  dollars  ,  113.76 

Mills  44.37 
Total  amount  687,419 


79.51 
112.51 
42.46 


1 19.04 
119.04 
51 .81 


165.52 
143.83 
59.60 


170.39 
142.79 
63.63 


181  .62 
148.72 
73.70 


167.30 
136.99 
79.38 


890,270  1,332,858  2,130,113  2,192,703  2,337,267  2,152,926 


Sources:  Montana  Association  of  Counties,  January,  1985.  Montana  Tax  Foundation,  Inc.,  1985,  p. 
23.    Mountain  International,  Inc.,  1984,  vol.  1  p.  309. 

1Per  capita  expenditures  for  fiscal  years  1970  and  1975  are  based  on  the  1970  Park  County  popula- 
tion census  count  of  11,197.    All  other  fiscal  year  per  capita  expenditures  are  based  on  the  1980 
population  census  count  of  12,869. 
2 

Expenditures  have  been  deflated  using  the  implicit  price  deflator  for  state  and  local  government 
expenditures,  Survey  of  Current  Business,  July  issues,  1975,  1977,  1979,  1982,  and  1984. 

3 

The  total  for  all  funds  does  not  include  the  expenditures  from  the  Planning,  Hospital,  Ag  Exten- 
sion, or  Health  and  Sanitation  Funds  in  fiscal  years  1984  and  1985. 


the  poor  fund,  and  remit  all  poor  fund  revenues  to  the  state.  All  poor  fund 
expenses  are  paid  by  the  state  even  if  such  amounts  are  above  the  revenues 
generated.  Real  per  capita  costs  for  the  poor  fund  have  ranged  from  $17.00  in 
FY71  to  $1.17  in  FY85. 

Over  the  most  recent  five  years,  total  county  expenditures  have  remained 
fairly  constant,  varying  from  a  low  of  $2.13  million  in  FY80  to  a  high  of 
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$2.34  million  in  FY84.  The  current  FY85  budget  is  $2.15  million.  Total  real 
per  capita  expenditures  have  ranged  from  $119.04  to  $148.72  over  the  last  five 
years. 

The  total  taxable  value  of  Park  County  has  not  kept  pace  with  inflation 
over  the  period  of  1972  to  1984  (see  table  11-29).  While  nominal  growth  (not 
adjusted  for  inflation)  has  averaged  2  percent  annually  from  FY72  to  FY85, 
real  inflation-adjusted  taxable  valuation  has  declined  from  $24.68  million  in 
FY72  to  $15.03  million  in  FY85,  slightly  over  3  percent  annually. 

Statewide  taxable  valuation  has  kept  pace  with  inflation  although  just 
barely.  While  the  nominal  value  of  total  taxable  value  increased  at  an  annual 
rate  of  6.5  percent,  inflation-adjusted,  taxable  valuation  increased  only  0.7 
percent  annually  from  1972  to  1985  (see  table  11-29). 

Mill  levies  in  Park  County  and  statewide  have  increased  between  FY70  and 
FY85.  Inflation  has  driven  up  the  cost  of  government  services,  while  the  real 
taxable  value  of  property  has  declined.  Mill  levies  have  increased  44  percent 
statewide  since  1970  due  to  these  circumstances  (Mountain  International,  1984, 
vol.  1,  p.  302).  Mill  levies  in  Park  County  have  increased  79  percent  from 
44.37  mills  in  FY71  to  79.38  mills  in  FY85  (Montana  Tax  Association,  1985  and 
1971). 

Gardiner 

Gardiner  is  not  incorporated;  therefore,  it  does  not  tax  property  or 
provide  any  government  services.  Special  districts  provide  services  such  as 
fire  protection,  water  supply,  and  street  service.  Such  services  could  be 
assumed  by  Gardiner  if  it  incorporated  (Mountain  International,  Inc.,  1984, 
vol.  1,  p.  305).  Several  jurisdictions  levy  taxes  on  property  in  Gardiner. 
Table  11-30  presents  total  mill  levies  imposed  on  property  in  Gardiner  for 
selected  fiscal  years  from  1970  to  1985. 

Special  district  levies  have  fluctuated  widely  from  a  low  of  51  mills  in 
FY70  to  a  high  of  397.50  mills  in  FY75.  The  1975  levy  was  exceptionally  high 
due  to  capital  expenditures  (Mountain  International,  Inc.,  1984,  vol.  1,  p. 
305).    Total  special  district  levies  were  99.0  in  FY85. 

The  county-wide  school  levy  is  the  single  largest  levy  on  property  in 
Gardiner  (see  table  11-30).  This  levy  includes  the  40-mill  county  share  of 
state  equalization  funds  for  the  School  Foundation  Program  and  varied  amounts 
for  teacher  retirement  and  transportation. 

The  county  levy  supports  the  general  and  special  functions  provided  by 
the  county.  The  statewide  levy  is  a  6-mill  tax  which  funds  the  University 
System. 

School  district  mill  levies  have  declined  8.2  percent  between  FY70  and 
FY85.  This  decrease  occurred  because  the  voted  all-purpose  levy  for  school 
operations  was  eliminated  (Mountain  International,  Inc.,  1984,  vol.  1,  p. 
305). 
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Table  11-29:    Taxable  Value  of  Park  County  and  Montana  for  Fiscal  Years  1972-1985  (in  millions) 


Fi  seal 
Year 

Park 

Count"  v 

Mn  nf* ^  n  a 
i  \\j 1 1  uo  1 1  a 

Nomi  r\r\  1    Hoi  1  rir^ 

1980  dollars 

Nomi na 1    Hnl 1 nr^ 

IIUIII  1  WO  1                1    1  Ol  o 

19fif)  Hollar* 

1985 

$18  36 

$15.03 

$2  330  82 

1  984 

17. 41 

14. 26 

2  242  08 

1    ft^S  Q2 

1983 

17  .83 

14 .94 

9  204  49 

1    R/i7  UO 
1  ,  0*r  /  itu 

1  982 

18. 80 

16. 34 

2  013  31 

1    7ZiQ  Zi^ 

1981 

19.13 

17.61 

1,845.01 

1,697.98 

1980 

17.47 

17.47 

1,621 .95 

1,621 .95 

1979 

16.43 

18  .10 

1 .568  29 

1 ,727 .53 

1  978 

16  47 

19  77 

1    7fifi  7fi 
1  ,  /  uu  •  /  o 

1977 

16.27 

20.91 

1,391 .94 

1  ,788.64 

1976 

17.36 

23.59 

1,350.77 

1,835.90 

1975 

16.18 

22.89 

1,198.51 

1,695.92 

1974 

14.96 

22.91 

1,061 .12 

1,624.81 

1973 

14.24 

24.16 

995.10 

1,688.00 

1972 

13.79 

24.68 

965.71 

1,728.62 

Average  annual 

rate  of  change 

2.06% 

(-3.06%) 

6.49% 

0.7% 

Sources:  Montana  Association  of  Counties,  January  1985.  Mountain  International,  Inc.,  1984,  vol. 
1,  p.  300.  Survey  of  Current  Business,  July  1975,  July  1977,  July  1979,  July  1982,  and  July  1984, 
gross  national  product  implicit  price  deflator  for  state  and  local  governments. 


Gardiner  School  Districts 

Gardiner  has  two  school  districts—elementary  district  #7  and  high  school 
district  #4.  Student  grades  7  to  12  from  Mammoth  attend  Gardiner  schools. 
Payments  in  lieu  of  taxes  (PILT)  from  the  National  Park  Service  cover  educa- 
tional costs  for  these  students. 

Table  11-31  shows  the  elementary  school  district  general  fund  budget  and 
revenue  sources  by  fiscal  year  from  1972  to  1983.  The  largest  source  of  gen- 
eral fund  revenue  is  the  state  School  Foundation  Program,  accounting  for  64.5 
percent  of  the  total  district  #7  budget  in  FY83. 

The  second  largest  source  of  district  #7  revenue  is  the  PILT  from  the 
federal  government  for  students  from  Mammoth,  Wyoming.  In  FY83,  this  payment 
amounted  to  18.3  percent  of  the  Gardiner  elementary  district  budget.  If  pay- 
ments for  Mammoth  students  were  not  available,  district  levies  would  need  to 
increase  93.1  mills  in  order  to  raise  sufficient  operating  funds  (Mountain 
International,  Inc.,  1984,  vol.  1,  p.  322). 

District  #7  general  fund  expenditures  per  regularly  enrolled  full -time 
student  increased  steadily  when  measured  in  nominal  dollars  (not  adjusted  for 
inflation)  (see  table  11-31).  Such  spending  increased  345  percent  between 
FY72  and  FY83.    However,  the  average  annual  inflation  rate  in  state  and  local 
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Table  11-30:    Gardiner  Property  Tax  Mill  Levies  Selected  Fiscal  Years 
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expenditures  from  1972  to  1983  was  7.51  percent  (Survey  of  Current  Business, 
July  1975  and  July  1984,  implicit  price  deflator  for  state  and  local  expendi- 
tures). Real  or  inflation-adjusted,  per-pupil  expenditures  in  the  Gardiner 
elementary  school  increased  from  FY72  to  FY76,  decreased  from  FY76  to  FY79, 
and  then  again  increased  from  FY79  to  FY83.  Average  annual  growth  in  real 
per-pupil  expenditures  over  that  time  was  7.1  percent.  In  spite  of  such 
growth,  Gardiner  elementary  per-pupil  expenditures  are  less  than  those  of  com- 
parably sized  school  districts,  and  less  than  the  statewide  average  for  com- 
munities under  500  population  ($2,756  per  pupil  1982)  (Mountain  International, 
Inc.,  1984,  vol.  1,  pp.  317-318). 

Revenue  and  budget  conditions  for  the  Gardiner  High  School  district  #4 
are  similar  to  those  for  the  elementary  school  district.  Payments  from  the 
state  School  Foundation  Program  have  been  the  major  source  of  general  fund 
revenues  (see  table  11-32).  Such  revenues  accounted  for  71  percent  of  the 
FY83  budget,  up  from  51.5  percent  in  FY72. 

The  second  largest  source  of  revenue  is  federal  PILT  for  the  Mammoth, 
Wyoming  students  attending  Gardiner  High  School.  These  revenues  made  up  20 
percent  of  FY83  general  fund  revenues.  Without  the  federal  PILT,  property  tax 
levies  would  increase  65.5  mills  in  order  to  maintain  the  same  level  budget 
(Mountain  International,  Inc.,  1984,  vol.  1,  p.  322). 

Although  nominal  per-student  expenditures  have  increased  from  FY72  to 
FY83,  real  (inflation-adjusted)  spending  has  varied.  The  general  trend  in 
real  per-pupil  spending  has  been  upward.  However,  in  FY74,  FY81,  and  FY83 
average  per-pupil  expenditures  fell  below  the  level  of  the  preceding  fiscal 
year  (see  table  11-32).  Overall  real  inflation-adjusted,  per-pupil  expendi- 
tures for  Gardiner  High  School  have  increased  from  $2,461  in  FY72  to  $3,323  in 
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FY83,  for  an  average  annual  increase  of  2.85  percent.  Although  per-pupil 
spending  has  increased,  Gardiner  high  school  expenditures  remain  below  those 
of  comparably  sized  schools,  and  below  the  statewide  average  for  communities 
with  fewer  than  5C0  people  (Mountain  International,  Inc.,  1984,  vol.  1,  p. 
320). 

The  total  mill  levy  assessed  against  Gardiner  area  property  for  the  sup- 
port of  education  in  the  state  and  county  is  shown  in  table  11-33.  In  FY83, 
123.51  mills  was  levied  on  property  in  Gardiner  to  support  education. 

The  taxable  value  of  property  in  the  Gardiner  school  districts  has  not 
kept  pace  with  inflation  (see  table  11-34).  The  real  value  (adjusted  for 
inflation)  of  taxable  property  in  the  elementary  school  district  decreased  43 
percent,  while  property  in  the  high  school  district  decreased  37  percent. 


Gardiner  Area  Special  Districts 

There  are  three  special  districts  in  the  Gardiner  area  providing  fire 
protection,  water  supply  and  distribution,  and  sewage  disposal  (Mountain 
International,  Inc.,  1984,  vol.  1,  p.  323).  None  of  the  district  budgets  is 
large,  and  the  taxable  valuation  of  property  within  each  district  is  small. 
District  expenditures  over  the  past  decade  have  risen  and  fallen  as  capital 
improvements  and  equipment  acquisitions  have  been  undertaken;  however,  the 
general  expenditure  trend  is  upward. 

Table  11-35  shows  the  budgets  of  each  special  district  for  selected 
years.  The  fire  and  sewer  districts  are  funded  largely  by  property  taxes, 
while  the  water  district  relies  primarily  on  user  fees. 

Real  inflation-adjusted  expenditures  have  decreased  for  all  districts 
from  FY70  to  FY80.  Real  revenues  for  the  water  and  sewer  districts  also 
declined  between  FY75  and  FY80.  However,  value  of  real -tax  revenues  received 
by  the  fire  district  increased  between  FY75  and  FY80,  and  the  FY80  revenues 
totalled  more  than  FY70  revenues. 


Fiscal  Forecasts 

Expenditures  for  Park  County  and  both  Gardiner  school  districts  are  ex- 
pected to  rise  due  to  increases  in  population  and  the  cost  of  service.  Fore- 
casts are  based  on  results  formulated  by  Mountain  International,  Inc.,  a  con- 
sultant to  the  applicant;  however,  DSL  altered  those  fiscal  projections  for 
Park  County  to  reflect  recent  adjustments  to  census  population  counts  for  Park 
County.  The  assumptions  of  the  forecast  include:  1)  four  expenditure 
categories  increase  over  the  forecast  period  at  the  following  rates—general 
government  (2.7  percent),  public  safety  (2.94  percent),  public  services  (1.37 
percent),  and  transportation  (0.9  percent);  2)  all  other  expenditure 
categories  are  assumed  to  remain  constant;  3)  existing  indebtedness  is  paid 
according  to  schedule  and  is  fully  retired  in  FY93;  and  4)  no  future  debt 
service  expenditures  are  estimated  because  there  are  no  planned  capital 
facility  requirements  (Mountain  International,  Inc.,  vol.  1,  p.  328). 
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Table  11-33:    Property  Tax  Levies  for  Education  Purposes  Imposed  on  Gardiner  Area  Property  FY83 


Levy  Mills 

Statewi  de 

University  levy  6.00 
County-wide 

General  school  25.00 

High  school  general  15.00 

Transportation  4.62 

Retirement  39.37 

Gardiner  Elementary  District  #7 

General  (voted  levy)  -0- 

Transportation  8.30 

Insurance  -0- 

Bonded  indebtedness/sinking  fund  14.15 

Gardiner  High  School  District  #4 

General  (voted  levy)  -0- 

Transportation  11.07 

Insurance  -0- 

Bonded  indebtedness/sinking  fund  -0- 

T0TAL  123.51 

Sources:    Montana  Tax  Foundation.  Mountain  International,  Inc.,  1984,  vol.  1  ,  p.  12. 


Table  II-34:    Taxable  Value  of  Gardiner  School  Districts  Selected  Fiscal  Years 


Fi  seal 
Year 


Gardi  ner 
Elementary  District  #7 


Nominal  dollars 


1980  dollars 


Gardiner 
High  School  District  #4 


Nominal  dollars 


1980  dollars 


1983 
1982 
1981 
1980 
1975 
1972 


$1 ,074,558 
1 ,126,019 
1 ,133,532 
1  ,073,614 
1,054,931 
887,883 


$900,496 
978,434 
1 ,043,199 
1  ,073  614 
1 ,492,748 
1  ,589,311 


$1 ,526,309 
1 ,578,848 
1 ,575,574 
1 ,489,881 
1 ,324,881 
1 ,131  ,306 


$1,279,070 
1 ,371  ,91 2 
1 ,450,014 
1 ,489,881 
1  ,874,733 
2,025,038 


Sources:    Gardiner  School  Districts  #4  and  #7.    Mountain  International,  Inc.,  1984,  vol.  1,  p.  315. 
Survey  of  Current  Business,  July  issues,  1977,  1979,  1982,  and  1984,  implicit  price  deflator  for 
state  and  local  government  expenditures. 
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Table  11-35:    Gardiner  Service  District  Budgets  FY70,  75,  and  80 


Districts 


19701 
Nominal 
dol 1 ars 


1975 


1980 
dol 1 ars 


1 

Nomi  nal 
dol 1 ars 


19801 
1980 
dol 1 ars 


Nomi  nal 
dol 1 ars 


1980 
dol 1 ars 


Fire  District 

District  taxes 
Expenditures 
Operati  ng 

expendi  tures 
Capital  outlays 
TOTAL 


$7,721 


^,  620 
4,591 
$9,211 


$14,941 


8,940 
8,884 
$17,824 


$9,888 


7,932 
727 
$8,659 


$13,992 


11  ,224 
1,029 
$12,253 


$16,020 


7,534 
2,686 
$10,220 


$16,020 


7,534 
2,686 
$10,220 


Water  District 
Revenue  s 

Commercial 

2 

District  taxes 
Mi  seel  1 aneous 
TOTAL 

Expendi  tures 
Pumping  and 

di  stri  but ion 
Maintenance  and 

operation 
Mi  seel  1 aneous 

operati  ng 
expendi  tures 
Debt  service 

TOTAL 


NA 

$43,715 

$61  ,858 

$47,511 

$47,511 

NA 

11  ,573 

16,376 

677 

677 

NA 

1 ,098 

1,554 

-0- 

-o- 

NA 

$56,386 

$79,788 

$48,188 

$48,188 

NA 

$  9,161 

$12,963 

$  9,390 

$  9,390 

NA 

3,333 

4,716 

4,103 

4,103 

NA 

4,872 

6,894 

10,080 

10,080 

NA 

17,366 

24,573 

23,573 

23,573 

NA 

10,140 

14,348 

6,943 

6,943 

NA 

$44,872 

$63,494 

$54,089 

$54,089 

Sewer  District 
Taxable  Value 
Taxes  levied 


$42,297 
212 


$81 ,850 
410 


$145,106 
24,560 


$205,328 
34,753 


$320,926 
24,091 


$320,926 
24,091 


Sources:    Gardiner  Volunteer  Fire  District.    Gardiner  Water  District.    Gardiner  Sewer  District. 
Mountain  International,  Inc.,  1984,  vol.  1  ,  p.  324.    Survey  of  Current  Business,  July  issues,  1975, 
1977,  1979,  1982,  and  1984,  implicit  price  deflator  for  state  and  local  government  expenditures. 
1 

Columns  may  not  sum  to  totals  due  to  rounding. 

2 

District  taxes  were  levied  from  1974  to  1976,  balances  after  this  date  are  apparently  delin- 
quenci  es . 

NA  means  not  available. 


Table  11-36  shows  the  projected  total  expenditures  for  Park  County  from 
FY1987  to  FY2010.  Expenditures  rise  from  $2.2  million  in  FY1987  to  $3.5 
million  in  FY2010,  for  an  annual  increase  of  2.05  percent.  Expenditures  would 
be  higher  if  unforeseen  capital  projects  were  to  be  budgeted. 
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Table  11-36:    Projected  Park  County  Expenditures  FY1987  to  FY2010  (1980  dollars) 


Fi  seal 
yea  r 

Debt 
.  1 
servi  ce 

Capital 

;  1 
outl  ays 

Operati  ng 
expendi  tures 

Total 

1987 

$26,191 

$275,412 

$1 ,866,066 

$2,167,669 

1  QQQ 

9ooD 

0"7"7  QliC 

11 1 ,otb 

i ,  y  i  z ,  oy  / 

0  01  fi  J,AQ 

1  ,Z1  H  ,4Uo 

1989 

21 ,842 

280,280 

1  ,960,979 

2,263,101 

1990 

19,034 

282,737 

2,010,353 

2,312,124 

1995 

-0- 

301 , 1 30 

2,279,004 

2,580,134 

2000 

-0- 

305,011 

2,564,080 

2,869,091 

2005 

-0- 

312,543 

2,890,441 

3,209,984 

2010 

-0- 

31 9 ,455 

3,142,196 

3,461 ,651 

1 

Mountai  n 

I nternati onal ,  Inc.,  vol. 

1  ,  1984a,  p.  138. 

Table  11-37  shows  the  projected  increase  in  expenditures  for  the  elemen- 
tary school  in  Gardiner  (district  #7).  Total  expenditures  are  forecast  to 
rise  from  $425,869  in  FY87  to  $807,270  in  FY2009.  Such  expenditures  indicate 
that  per-student  expenditures  will  also  rise  from  $3,466  to  $5,981. 


Table  11-38  shows  projected  expenditures  for  the  Gardiner  high  school 
district  #4.  Total  costs  are  expected  to  rise  almost  66  percent  from  $334,620 
in  FY87  to  $554,091  in  FY2009.  Per-student  costs  increase  53  percent  over  the 
forecast  period. 


Table  1 

I-37:    Forecasted  Expenditures  for  Gardiner 

Elementary  School  District  #7, 

FY1987  to 

FY2009  (1980  dollars) 

Operati  ng 

Fi  seal 

Total 

Debt 

Capital 

Operating 

expendi  tures 

yea  r 

expendi  tures 

service 

outl  ays 

expendi  tures 

per  student 

1987 

$425,869 

$4,583 

$15,738 

$405,548 

$3,466 

1988 

435,526 

4,138 

15,738 

415,650 

3,553 

1989 

445,469 

3,718 

15,738 

426,013 

3,641 

1990 

455,701 

3,320 

15,738 

436,643 

3,732 

1995 

535,935 

-0- 

16,545 

519,390 

4,223 

2000 

624,155 

-0- 

17,083 

607,071 

4,780 

2005 

721 ,219 

-0- 

17,487 

707,733 

5,413 

2009 

807,270 

-0- 

17,755 

789,515 

5,981 

Source:    Mountain  International,  Inc.,  vol.  1,  1984a,  p.  335. 
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Table  11-38:     Forecasted  Expenditures  for  Gardiner  High  School  District  #4,  FY1987  to  FY2009 
(1980  dollars) 


Fi  seal 
year 


Total 
expendi  tures 


1 


Capital 
out! ays 


Operating 
expendi  tures 


Operati  ng 
expenditures 
per  student 


1987 
1988 
1989 
1990 
1995 
2000 
2009 


$334,620 
340,620 
347,425 
354,021 
409,259 
449,976 
554,091 


$9,870 
9,870 
9,870 
9,870 
10,393 
10,383 
10,767 


$324,750 
331 ,089 
337,555 
344,151 
398,876 
439,593 
543,324 


$4,218 
4,300 
4,384 
4,469 
4,924 
5,427 
6,468 


Source:  Mountain  International,  Inc.,  vol.  1,  1984,  p.  337, 
1 

The  district  does  not  have  any  outstanding  debt. 


LAND  USE 

Land  uses  on  the  permit  area  within  a  five-mile  radius  of  the  project  and 
within  Park  County  are  similar.  Recreation,  farming,  ranching,  residential 
development,  logging,  and  mining  are  typical  area  land  uses. 

Development  of  the  proposed  project  would  occur  on  both  public  and  pri- 
vate land.  Most  of  the  permit  area  is  privately  owned  by  Homestake  Mining 
Company;  however,  tailings  would  be  located  on  a  small  amount  of  Forest  Ser- 
vice land.  Of  the  410-acre  permit  area,  17  acres  of  land  have  been  previously 
disturbed  by  mining  activity. 

Recreation  is  a  primary  land  use  in  the  Gardiner-Jardine  area.  Yellow- 
stone National  Park  borders  Gardiner  to  the  south.  The  Absaroka-Beartooth 
Wilderness  lies  to  the  east  of  Gardiner.  Nonwilderness  Forest  Service  lands 
are  to  the  east,  west,  and  north  of  Gardiner  and  Jardine.  Fishing,  hiking, 
camping,  and  picnicking  all  occur  on  public  lands  in  the  project  area  (see 
Recreation).  Big-game  hunting  is  also  a  source  of  recreation  —  including  a 
regular  fall  season  and  a  late  season  in  winter. 

Residential  development  is  concentrated  at  Jardine  and  Gardiner,  with 
some  scattered  development  along  the  Jardine  Road.  Ranching  is  confined  to 
several  small  properties  along  Bear  Creek  near  Jardine  and  Gardiner,  and  some 
grazing  of  domestic  livestock,  primarily  horses,  is  also  present.  Mining  is 
limited  to  panning  for  gold  in  Bear  Creek  and  the  Yellowstone  River,  and 
quarry  mining  of  travertine  near  Gardiner  (project  application,  1984,  p. 
l-H-2). 

Logging  occurs  on  public,  Forest  Service-managed  land  in  the  project 
area.  Both  commercial  harvests  and  firewood  cutting  occur.  No  livestock 
grazing  is  allowed  on  Forest  Service  lands  in  the  project  area  (project 
application,  1984,  p.  1-H-l). 
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Land  use  within  Park  County  is  much  the  same  as  the  immediate  vicinity  of 
the  project  area.  Residential  uses  are  concentrated  at  existing  towns,  mainly 
in  Livingston.  Small  towns  north  of  Livingston  (Wilsall  and  Clyde  Park)  and 
south  (Emigrant  and  Corwin  Springs)  have  small  amounts  of  residential  develop- 
ment. Otherwise,  development  is  scattered  mostly  along  the  Yellowstone  and 
Shields  rivers. 

Ranching  and  farming  land  uses  are  more  prominent  in  Park  County  than  in 
the  immediate  Gardiner  area.  Although  the  project  area  has  some  livestock 
grazing  (primarily  horses),  the  balance  of  the  county  produces  alfalfa  hay, 
barley,  oats,  cattle,  hogs,  sheep,  and  small  amounts  of  winter  and  spring 
wheat  (Montana  Agricultural  Statistics,  County  Statistics,  1982  and  1983,  vol. 
XX). 

Two  private  entities  own  large  amounts  of  land  in  Park  County—the  Bur- 
lington Northern  Railroad  (BN)  and  the  Church  Universal  and  Triumphant.  The 
Church  Universal  and  Triumphant  began  purchasing  land  in  1981  and  is  the 
second  largest  landowner  after  BN.  The  church  owns  over  30,000  acres,  most  of 
it  agricultural  land  (Mountain  International,  Inc.,  1984,  vol.  1,  p.  105). 


Projected  Trends 

Recreation  will  remain  a  dominant  land  use  in  the  Gardiner-Jardine  area. 
The  number  of  users  will  fluctuate  depending  on  the  level  of  tourism  in  Yel- 
lowstone National  Park,  and  Montana  in  general.  Fall  and  winter  recreational 
use  will  be  influenced  by  hunting  regulations  determined  by  the  Montana  De- 
partment of  Fish,  Wildlife  and  Parks  (see  Wildlife). 

There  will  be  some  conversion  of  agricultural  land  to  residential  devel- 
opment due  to  population  growth.  However,  the  amount  of  such  development  will 
be  smal 1 . 

Farming  and  ranching  will  continue  in  the  area.  The  number  of  acres  in 
production  may  decline,  if  agricultural  profitability  continues  at  its  present 
low. 


TRANSPORTATION 

Park  County  contains  143  miles  of  interstate  and  primary  highways,  51 
miles  of  secondary  roadways,  846  miles  of  local  roads,  and  13  miles  of  urban 
streets  and  roads  (Mountain  International,  Inc.,  1984,  vol.  1,  p.  230).  The 
major  roads  in  Park  County  are  Interstate  90,  which  runs  east  and  west,  and 
U.S.  Highway  89  (also  numbered  Federal  Aid  Primary  [FAP]  11),  which  runs  north 
and  south  (see  figure  11-30,  Chapter  II--Recreation) . 


U.S.  89 

U.S.  Highway  89  connects  Livingston,  Gardiner,  and  Yellowstone  National 
Park.  The  condition  of  U.S.  89  was  surveyed  by  the  Montana  Department  of 
Highways  (MD0H)  in  1983  and  received  74.2  out  of  a  possible  100-point  score 
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for  factors  such  as  safety,  drainage,  and  surface  sufficiency.  All  but  one 
section  of  U.S.  89  received  a  maximum  score  of  10  for  drainage  sufficiency. 
Safety  ratings  were  high  in  6  of  10  sections.  Safety-deficient  sections  are 
at  the  Yellowstone  National  Park  boundary  (mile  post  0),  north  of  Corwin 
Springs  (mile  posts  10.8  to  16.6),  near  the  southern  junction  of  U.S.  89  and 
Federal  Aid  Secondary  (FAS)  540  (mile  posts  19.3  to  30.9),  and  north  of 
Emigrant  (mile  post  40.7  to  51.8)  (MD0H,  1983,  p.  35).  Capacity  ratings  were 
generally  20  or  better  out  of  a  possible-30  score,  with  the  lowest  capacity 
rating  of  18  at  the  park  boundary.  Surface  stability  ratings  were  21  points 
or  greater  (out  of  a  possible  30)  for  all  sections  of  U.S.  89  except  the 
section  north  of  Emigrant  (mile  posts  40.7  to  49.9),  which  received  a  17.  A 
nine-mile  section  of  U.S.  89  directly  south  of  the  northern  junction  with  FAS 
540  was  rated  as  deficient  (MD0H  Sufficiency  Ratings,  1983,  pp.  107  and  109). 

Table  11-39  lists  the  average  daily  traffic  (ADT)  measured  at  three 
locations  on  U.S.  89  near  Gardiner  between  1970  and  1983.  The  highest  and 
most  consistent  rates  of  growth  in  ADT  occurred  at  the  border  of  Yellowstone 
National  Park.  Between  1970  to  1984,  ADT  at  that  location  increased  at  an 
annual  rate  of  7  percent.  The  10-year  rate  of  change  was  9  percent  and  ADT 
increased  at  an  annual  rate  of  15  percent  over  the  most  recent  five  years. 

Traffic  counts  on  U.S.  89  taken  at  the  northern  edge  of  Gardiner  showed 
smaller  increases  over  the  same  time  period.  Traffic  counts  grew  at  average 
annual  rates  of  3  percent  between  1970  and  1984;  4  percent  between  1975  and 
1985;  and  7  percent  between  1980  and  1985  (see  table  11-39). 

A  permanent  traffic  counter  20  miles  north  of  Gardiner  near  the  southern 
junction  of  U.S.  89  and  FAS  540  records  counts  24  hours  each  day,  year  round. 
Recorded  ADT  at  this  location  increased  2.4  percent  between  1970  and  1983,  and 
1.7  percent  between  1979  and  1983.  Over  the  last  five  years,  ADT  has 
decreased  from  a  peak  of  1,186  vehicles  per  day  in  1979  to  960  vehicles  per 
day  in  1983,  for  an  average  annual  decline  of  4.3  percent.  However,  ADT  at 
the  southern  U.S.  89-FAS  540  junction  increased  from  880  in  1982  to  960 
vehicles  per  day  in  1983,  possibly  signaling  renewed  long-term  traffic 
i  ncreases. 

Accident  rates  and  traffic  accident  fatality  rates  for  U.S.  89  between 
Gardiner  and  Livingston  are  below  those  for  the  state  as  a  whole  (see  table 
11-40).  The  statewide  accident  rate  per  million  vehicle  miles  driven  is  2.67 
for  secondary  roads  (Willard  Butzlaff,  Supervisor,  Project  Planning  Section, 
MD0H,  pers.  comm.,  May  29,  1985).  The  section  of  U.S.  89  between  Livingston 
and  Gardiner  has  an  accident  rate  of  2.5  accidents  per  million  vehicle  miles 
driven,  slightly  lower  than  the  statewide  rate. 

From  1972  to  1982,  there  was  an  average  of  42  accidents  yearly  on  U.S.  89 
south  of  Livingston.  During  the  same  time  period,  nine  traffic-related 
fatalities  occurred  on  that  stretch  of  road. 


Jardine  Road 

A  two-lane  gravel  surface  road  4.6  miles  long,  called  the  Jardine  Road, 
connects  Gardiner  and  Jardine.    The  Jardine  Road  provides  access  to  scattered 
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Table  11-39:    Average  Daily  Traffic  for  Selected  Locations  on  U.S.  89 


Year 


Yellowstone  National 
1 

Park  boundary 


Gardi  ner 


outski  rts 


Junction  U.S.  89 


and  FAS  540" 


1983 
1982 
1981 
1980 
1979 
1978 
1977 
1976 
1975 
1974 
1973 
1970 


3,025 
2,400 
2,510 
1,730 
1,493 
1,717 
1,639 
1,267 
1,317 
990 
1,086 
1,150 


1,155 
1 ,114 
1,125 
847 
819 
1 ,007 
907 
846 
919 
727 
730 
679 


960 
880 
950 
92  0 
1,186 
893 
885 
813 
854 
764 
798 
691 


1970-1984 
Annual  rate 
of  change 


7.015% 


3.087% 


2.38% 


1973-1984 
Annual  rate 
of  change 


9.076% 


4.026% 


1 .69% 


1979-1984 
Annual  rate 
of  change 


15.170% 


7.120% 


(-4.31%) 


Source:    MD0H,  Traffic  By  Sections,  1970,  1973,  1975,  1976,  1979,  1981,  and  1983. 
1 

The  traffic  counter  is  located  at  mile  post  0.00  at  the  border  of  Yellowstone  National  Park. 

2 

The  traffic  counter  is  located  at  mile  post  0.787  near  the  outskirts  of  Gardiner. 

3 

The  traffic  counter  is  located  at  mile  post  19.731  near  the  southern  junction  of  U.S.  89  and  FAS 
540.    This  counter  is  a  permanent  station  which  records  traffic  flows  24  hours  per  day,  year  round. 


residences,  is  used  by  summer  recreationists  and  by  hunters  in  the  fall,  and 
also  provides  access  to  the  project  site.  The  first  mile  of  the  road  has 
steep  grades  and  switchbacks  up  Z-Hill  above  Gardiner.  The  road  then  trav- 
erses high,  open  benchland  before  traveling  through  Bear  Gulch,  where  the  road 
has  a  steep  southside  embankment  (Mountain  International,  1984,  vol.  1,  p. 
238). 

A  study  was  undertaken  in  1982  to  identify  high-hazard  road  locations  in 
Park  County.  Of  the  six  locations  identified,  two  were  on  the  Jardine  Road 
(Peccia  and  Associates,  Inc.,  Park  County  High  Hazard  Site  Locations,  1983,  p. 
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Table  11-40:    Comparison  of  Accident  Rates  for  U.S.  89  Between  Livingston  and  Gardiner  and  State- 
wide Averages 


Rate  for 

100,000 

Rate  for 

100,000 

All 

accidents 

popul ation 

Fatal 

accidents 

popul  ati  on 

Year 

U.S.  89 

Statewi  de 

U.S.  89 

Statewi  de 

U.S.  89 

Statewi  de 

U.S.  89 

Statewi  de 

1982 

46 

19,382 

359.4 

2,409.2 

2 

215 

15.6 

26.7 

1981 

59 

21,310 

460.9 

2,694.1 

1 

289 

7.8 

36.5 

1980 

57 

21  ,359 

450.2 

2,715.1 

2 

276 

15.8 

35.1 

1979 

47 

22,474 

350.8 

2,859.3 

1 

275 

7.5 

35.0 

1978 

58 

24,138 

446.2 

3,074.9 

0 

234 

0.0 

29.8 

1977 

61 

21,705 

488.0 

3,852.2 

0 

261 

0.0 

34.3 

1976 

39 

19,737 

309.5 

2,621  .1 

1 

249 

7.9 

33.1 

1975 

31 

18,738 

258.3 

2,505.1 

0 

248 

0.0 

33.2 

1974 

33 

15,760 

277.3 

2,144.2 

0 

247 

0.0 

33.6 

1973 

29 

15,788 

245.8 

2,189.7 

1 

273 

8.5 

37.9 

1972 

42 

16,262 

355.9 

2,261 .8 

1 

313 

8.5 

43.5 

Source: 

Mountai  n 

I  nternational , 

1984,  vol. 

1  ,  pp.  236 

-237. 

The  first  site  is  0.3  miles  northeast  of  U.S.  89  in  Gardiner  and  consists 
of  a  hairpin  curve  through  a  new  residential  section.  In  addition  to  steep 
grades  through  the  curve,  visibility  is  limited  to  100  feet  in  several  loca- 
tions (Peccia  and  Associates,  Inc.,  1983,  p.  31). 


The  second  high-hazard  site  on  the  Jardine  Road  is  a  4.3-mile  section 
extending  from  the  switchbacks  at  Gardiner  to  the  edge  of  Jardine.  Sight  dis- 
tance is  restricted  to  less  than  100  feet  in  several  locations  due  to  road 
grades  and  curves.  Extremely  steep  side  slopes  are  another  hazard  of  the 
upper  Jardine  road  (Peccia  and  Associates,  Inc.,  1983,  p.  34). 

On  October  25,  1982,  a  24-hour  traffic  count  was  made  on  the  Jardine 
Road.  A  total  of  256  vehicles  was  recorded  during  that  time.  An  ADT  of  233 
was  calculated  by  applying  factors  used  by  MDOH  which  reflect  statewide  traf- 
fic patterns  that  vary  according  to  season  and  day  of  the  week  (Robert  Peccia, 
pers.  comm.,  May  23,  1985).  The  estimated  ADT  of  233  for  the  Jardine  Road  may 
be  too  high;  its  reliability  cannot  be  verified.  The  counter  was  placed  on 
the  upper  Jardine  Road  and  the  count  was  taken  one  day  after  the  opening  of 
the  deer  and  elk  hunting  season,  so  it  would  reflect  high  recreational  use 
which  may  not  be  typical  of  general  traffic  conditions  on  the  road.  The 
method  used  to  calculate  the  ADT  for  the  Jardine  Road  was  developed  by  MDOH 
for  roads  in  the  state  which  are  more  typical  of  traffic  patterns  on  roads 
similar  to  U.S.  89  than  those  on  roads  which  receive  sporadic,  heavy  recrea- 
tion use.  For  example,  a  permanent  counter  near  Hungry  Horse  Dam  recorded  a 
fluctuation  in  average  daily  traffic  from  817  vehicles  in  July  1984  to  a  low 
of  23  ADT  in  December,  or  a  range  of  3,552  percent.  The  annual  ADT  at  Hungry 
Horse  was  272  in  1984  (MDOH,  Automatic  Counters,  1984,  Station  A-45).  By 
comparison,  the  fluctuation  in  average  daily  traffic  measured  at  the  permanent 
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counter  on  U.S.  89  varied  from,  a  peak  ADT  of  2,098  in  July,  1984  to  a  low  of 
500  ADT  in  December,  or  a  range  of  420  percent  (MDOH,  Automatic  Counters, 
1984,  Station  A- 20).    The  annual  ADT  was  calculated  at  1,012  for  1984. 

In  December  of  1985  Park  County  placed  a  traffic  counter  on  the  lower  end 
of  Jardine  Road.  Data  was  collected  Thursday  through  Monday  of  the  late- 
season  elk  hunt.  Two  weekend  counts  show  wide  fluctuations  in  traffic  pat- 
terns, with  totals  increasing  over  1,000  percent  from  Thursday  throughout  the 
weekend  and  dropping  back  again  on  Monday. 

Between  1979  and  1982,  four  accidents  were  reported  on  the  lower  Jardine 
Road  and  five  were  reported  on  the  upper  section  (Peccia  and  Associates,  Inc., 
1983,  pp.  31  and  34).  All  of  the  accidents  on  the  lower  section  resulted  in 
injuries.  There  was  one  fatality  and  one  injury  in  the  accidents  that 
occurred  on  the  upper  section.  Four  of  the  five  accidents  involved  vehicles 
rolling  down  the  steep  embankment. 


Future  Traffic  Conditions  on  U.S.  89 

Table  11-41  presents  forecasted  traffic  increases  for  U.S.  89  between 
Gardiner  and  Livingston  without  the  Jardine  Joint  Venture  project.  These 
forecasts  are  based  on  accident,  traffic,  and  fatality  rates  between  1972  and 
1982.    Data  for  changes  on  the  Jardine  Road  were  not  available. 

Average  daily  traffic  on  U.S.  89  is  expected  to  increase  from  1,006 
vehicles  per  day  in  1985  to  1,811  ADT  in  2010.  Over  that  period,  a  total  of 
30  fatalities  may  occur  as  a  result  of  accidents.  Between  1,746  to  1,898 
traffic  accidents  are  expected  to  occur  over  the  forecast  period. 


RECREATION 
Natural  Resources 

The  primary  recreational  resources  of  the  project  area  include  Yellow- 
stone National  Park,  the  Gallatin  National  Forest,  and  the  Yellowstone  River 
and  its  tributaries.  Recreational  opportunities  exist  at  both  developed  and 
undeveloped  sites  throughout  the  county.  Figure  11-30  identifies  the  bound- 
aries of  the  Gallatin  National  Forest  in  Park  County,  Yellowstone  National 
Park  (YNP),  the  Yellowstone  River,  and  a  series  of  campgrounds  and  public 
fishing  access  sites  developed  to  enhance  use  of  the  resource  base.  Several 
trails  wind  throughout  the  study  area  (figure  11-29). 

Park  County  contains  several  public  campgrounds  operated  by  the  U.S. 
Forest  Service.  Three  campgrounds  are  near  Cooke  City.  Other  campgrounds  are 
near  the  Gallatin  County  border  in  Tom  Miner  Basin,  Emigrant  Gulch,  near  the 
Pine  Creek  Bridge  along  the  Yellowstone  River  in  the  northern  portion  of  the 
Paradise  Valley,  and  along  the  county's  eastern  border;  all  are  accessible 
through  Sweet  Grass  County. 
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Table  11-41:    Projected  Traffic  and  Accident  Rates  for  U.S.  89  Between  Livingston  and  Gardiner 


Year 

Average 

daily, 
1 

traf  fi  c 

Total 
annual 
mi leage 
(mi  1 1  ions ) 

Low 

acci  dent 
2 

rate 

High 
accident 
rate 

2 

Fatal ities 

1985 

1 ,006 

19.02 

47 

51 

1990 

1,132 

21  .40 

53 

57 

1995 

1 ,273 

2*f  .07 

59 

64 

2000 

1 ,432 

27.07 

67 

72 

2005 

1 ,611 

30.46 

75 

81 

2010 

1 ,811 

34.26 

84 

91 

if 

TOTAL 

N/A 

710.68 

1 ,746 

1 ,898 

30 

Traffic  is  assumed  to  increase  on  U.S.  89  between  Gardiner  and  Livingston  at  the  historic  (15- 
year)  rate  as  measured  at  the  permanent  traffic  counter  located  near  the  southern  junction  of  U.S. 
89  and  FAS  540.    Traffic  count  estimates  are  based  on  the  1983  reading  of  960  vehicles  per  day  at 
the  permanent  traffic  counter. 
2 

Accident  and  fatality  estimates  for  U.S.  89  were  developed  by  the  Department  of  State  Lands.  The 
accident  rate  was  calculated  to  be  2.457  accidents  per  million  vehicles  miles  driven.    The  fatality 
rate  was  calculated  to  be  4.27  fatalities  per  one  hundred  million  vehicle  miles  driven.  Total 
annual  miles  driven  was  calculated  by  multiplying  average  daily  traffic  counts  times  the  segment 
length  (51.8  miles)  times  365  days  per  year.    Each  year  from  1972  to  1982  was  summed  and  the  total 
was  divided  by  one  million  to  arrive  at  an  adjusted  total  mileage.    The  total  number  of  accidents 
which  occurred  from  1972  to  1982  was  then  divided  by  the  adjusted  total  mileage  to  determine  the 
number  of  accidents  per  million  vehicle  miles  driven.    The  number  of  fatalities  was  expressed  as  a 
number  of  fatalities  per  one, hundred  million  vehicle  miles  driven.    The  total  number  of  fatalities 
was  divided  by  the  total  adjusted  mileage  and  then  multiplied  by  100. 
3 

The  statewide  accident  rate  per  million  vehicle  miles  driven  is  2.67  for  secondary  roads  over  the 
period  1977-1984  (Willard  Butzloff,  Supervisor,  Project  Planning  Section,  MD0H,  per.  comm.,  May 
29,  1985). 
4 

Totals  will  be  greater  than  the  sum  of  each  forecast  point,  because  totals  reflect  each  annual 
change  which  is  not  listed  in  the  table. 
N/A  means  not  applicable. 


The  Montana  Department  of  Fish,  Wildlife  and  Parks  maintains  16  fishing 
access  sites  in  the  county,  starting  with  the  Queen-of-the-Waters  and  Corwin 
Springs  sites  near  Gardiner.  The  remaining  14  sites  are  stretched  out  along 
the  Yellowstone  River  to  Springdale  on  the  county's  eastern  border  (figure 
11-30).  The  National  Park  Service  and  TWA  Services,  Inc.,  provide  camp- 
grounds, lodging  and  meal  services,  interpretive  trails,  and  other  visitor 
services  throughout  the  park. 

Major  recreation  activities  throughout  the  project  area  include  hunting, 
fishing,  hiking,  horseback  riding,  wilderness  camping,  some  snowmobil ing,  and 
antler  collecting  (see  table  11-42).  This  last  activity  is  illegal  in  Yellow- 
stone National  Park. 
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Figure  11-30:  Fifteen  fishing  access  sites  are  maintained  by  the  Montana  Department  of  Fish,  Wildlife  and 
Parks.  The  U.S.  Forest  Service  maintains  developed  camping  and  picnic  areas  in  the  Gallatin  Na- 
tional Forest.  These  fishing  access  sites  primarily  line  U.S.  89. 
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Table  11-42:    Human  Activity  in  the  Jard'ine  Wildlife  Study  Area,  1981-1982 


Category 


Number  of 
observations 


Percent  of 
observations 


Remarks 


Cross-county 
ski  i  ng 

U.S.  Forest  Service 
employees 


Horse  packing 

Hiking/fishing 

Fi  rewood/1 ogging 

Recreation  driving/ 
sightseei  ng 

Camping 

Antler  collecting 
Hunting 


7 
9 
11 

14 
38 
63 
205 

356 


1.3 
1.4 

1.9 

2.5 
3.2 

3.8 
10.8 
17.8 
57.3 

100.0 


Includes  weed  spraying,  tree 
planting,  trail  maintenance, 
other  FS  activities 

Does  not  include  hunters 

Does  not  include  hunters 


Does  not  include  hunters 


Bow  hunting,  gun  hunting,  camp- 
ing, horse  packing  and  associ- 
ated activities 


Source:    Westech,  1984, 


Visitation 


Table  11-43  summarizes  visitor  counts  conducted  at  8  of  the  county's  15 
fishing  access  sites.  The  greatest  volume  of  use  takes  place  at  Daily  Lake  in 
the  Paradise  Valley  and  at  Carter's  Bridge  on  the  outskirts  of  Livingston.  In 
general,  visitors  are  more  frequent  at  sites  in  the  northern  Paradise  Valley 
near  Livingston  than  at  locations  near  Gardiner. 

Little  information  exists  about  fishing  pressure  on  Bear  Creek.  The 
Montana  Department  of  Fish,  Wildlife  and  Parks  estimates  that  919  man  days  of 
fishing  pressure  occurred  during  the  period  April  1,  1982  through  March  31, 
1983  (Bob  McFarland,  pers.  comm.,  March  13,  1985). 
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Table  11-43:    Visitor  Use  of  Park  County  Fishing  Access  Sites,  1980-1983  (see  figure  I  I -30  for 
location) 


No. 

Site 

1980 

1 981 

1982 

1983 

1 

Queen -of - the -Waters 

800 

900 

900 

1,000 

2 

Corwin  Springs 

no  count 

no  count 

no  count 

2,400 

3 

Point  of  Rocks 

no  count 

no  count 

no  count 

no  count 

4 

Daily  Lake 

19,300 

18,800 

23,000 

no  count 

5 

Emi  grant 

3,300 

3,700 

3,800 

no  count 

6 

Emigrant  North 

no  count 

no  count 

no  count 

1,000 

7 

Grey  Owl 

no  count 

no  count 

no  count 

no  count 

8 

Chicory 

no  count 

no  count 

no  count 

800 

9 

Paradi  se 

no  count 

no  count 

no  count 

4,000 

10 

Loch  Laven 

4,100 

4,100 

3,900 

no  count 

11 

Mallard's  Rest 

6,500 

14,000 

14,900 

16,200 

12 

Pine  Creek  Bridge 

no  count 

no  count 

no  count 

10,200 

13 

Carter's  Bridge 

4,100 

21  ,600 

23,000 

no  count 

n 

Free  River 

no  count 

no  count 

no  count 

3,800 

15 

Sheep  Mountain 

3,300 

3,100 

4,100 

3,300 

16 

Springdale  Bridge 

3,300 

4,500 

4,400 

4,500 

Source: 

Montana  Department  of  Fish, 

Wildlife  and 

Parks  (1983). 

Organized  Recreation 


Outside  the  immediate  Livingston  area  there  is  relatively  little  organ- 
ized recreation.  Gardiner  has  an  informal  Softball  league  that  participates 
in  the  Yellowstone  Park  Recreation  Program  softball  series.  There  is  no 
Little  League  or  similar  organization  for  Gardiner's  youth. 

Interscholastic  high  school  sports  provide  a  recreational  outlet  for  the 
area's  youth  during  the  school  year.  The  area's  adults  are  reportedly  very 
active  supporters  of  the  school's  athletic  program  and  have  organized  a  Gar- 
diner High  School  booster  club. 

There  are  several  formally  organized  recreational  programs  in  the  area. 
One  is  the  Yellowstone  Park  Recreation  Program,  located  in  Mammoth,  Wyoming. 
This  program,  funded  by  the  National  Park  Service  and  park  concessionaires,  is 
for  park  employees.  It  organizes  discount-rate,  white-water  raft  trips, 
movies,  dances,  various  team  sports,  and  classes  in  dance,  arts  and  crafts, 
exercise,  sports,  and  the  like.  Although  the  program  is  organized  for  park 
employees,  some  Gardiner  area  residents  who  do  not  work  in  Yellowstone 
participate  in  basketball,  volleyball,  and  softball  programs.  Gardiner  school 
playing  fields  are  available  for  some  events. 

The  Interpretive  Division  of  the  Park  Service  holds  summer  and  winter 
activities  near  Mammoth.  Such  activities  include  nature  walks  on  the  hot 
springs  and  terraces,  evening  programs  at  the  Mammoth  Campground  and  the 
Mammoth  Hotel,  and  activities  associated  with  the  Horace  Albright  Museum. 
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Finally,  a  small  alpine  ski  hill  is  available  in  the  Mammoth  area;  Gar- 
diner school  children  use  this  resource  one  day  a  week.  Scouting  units  for 
boys  and  girls  also  have  been  organized  in  the  area. 

One  theater,  which  operates  in  the  summer,  and  a  number  of  taverns  (see 
Commercial  Services)  also  serve  as  recreational  outlets  in  Gardiner.  The 
Chico  Hot  Springs  Lodge,  providing  food,  drink,  lodging,  swimming,  hot  tubs, 
and  a  hot  pool,  is  about  33  miles  north  of  Gardiner,  off  U.S.  Highway  89. 


National  Forest 

The  closest  developed  national  forest  campground  is  in  Tom  Miner  Basin  — 
about  30  miles  by  road  from  the  project  site.  This  campground  is  seldom  used 
to  its  12-fami ly-uni t  capacity.  There  is  a  roadside  picnic  ground--a  rest 
stop  at  LaDuke  Springs  about  10  road  miles  northwest  of  the  project  area. 
There  are  also  several  minimum-development  occupancy  sites  within  10  to  20 
miles  of  the  project  area  including  Eagle  Creek  and  Yankee  Jim  Brown.  These 
sites  have  minimum  facilities—usually  just  a  few  parking  spaces,  a  toilet, 
and  a  few  fire  rings. 

A  portion  of  the  Yellowstone  River  flows  through  scattered  national 
forest  tracts  between  Yellowstone  Park  and  Yankee  Jim  Canyon.  This  stretch  of 
the  river  experiences  moderate  fishing  pressure.  Outfitters  provide  floating 
and  fishing  service  in  addition  to  moderate  public  floating  use. 

There  are  four  access  points  to  the  Absaroka-Beartooth  Wilderness  in  the 
project  area:  Palmer,  Pine  Creek,  Knox  Lake,  and  the  North  Fork  Bear  Creek 
trail  heads.  In  addition,  several  outfitters  permitted  on  the  Gardiner 
district  operate  all  summer  and  fall  on  trails  into  the  Absaroka-Beartooth 
Wilderness  from  the  Jardine  area. 

There  is  a  large  occupancy  site  up  Bear  Creek  beyond  Jardine,  which  is 
used  occasionally  by  large,  organized  groups  for  camping.  A  small,  undevel- 
oped occupancy  site  near  Knox  Lake  trailhead  is  used  summer  and  fall  for  camp- 
ing. 

The  Draft  Gallatin  Forest  Plan  projects  recreation  trends  in  the  next 
decade  as  noted  below. 

—Developed  recreation  (camp,  picnic  grounds)  up  15  percent, 
--dispersed  recreation  (non-wilderness)  up  22  percent,  and 
--wilderness  recreation  up  14  percent. 

This  estimate  is  appropriate  for  the  national  forest  surrounding  the  pro- 
ject area. 


CULTURAL  RESOURCES 

An  intensive  cultural  resource  inventory  covering  about  3,100  acres  of 
private  and  USDA  Forest  Service  lands  in  Park  County  was  conducted  during 
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1981-1982  (project  application,  1984).  One  of  the  primary  objectives  of  the 
survey  was  to  locate  sites  included  on  or  potentially  eligible  for  inclusion 
on  the  National  Register  of  Historic  Places  (NRHP). 

Six  cultural  resources  sites—two  archaeological  and  four  historic—were 
identified  during  the  surveys.  One  archaeological  and  two  historic  sites  are 
considered  eligible  for  listing  on  NRHP. 

Both  archaeological  sites  are  located  on  terraces  near  the  confluence  of 
Bear  and  Palmer  Creeks.  Site  24  PA340  is  small  (14,000  square  feet)  with 
little  cultural  material.  Fewer  than  50  fragments,  predominantly  obsidian, 
were  found.  Subsurface  testing  encountered  no  intact  cultural  levels.  The 
site  appears  to  have  been  a  short-term  lithic  workshop  and  possible  hunting 
observation  area.    The  site  is  ineligible  for  the  NRHP. 

The  second  archaeological  site  (24PA159)  is  larger  (58,000  square  feet) 
and  located  just  south  of  Palmer  Creek.  Several  hundred  pieces  of  obsidian, 
chert,  and  agate  were  found,  including  an  apparent  Late  Middle  Prehistoric 
Period  or  Pelican  Lake  corner-notched  projectile  point,  an  obsidian  biface 
fragment,  and  a  quartzite  spall  chopper-scraper.  In  addition,  plowing  report- 
edly exposed  rock-filled  hearths.  Four  test  pits  yielded  cultural  material, 
including  charcoal  to  a  depth  of  two  feet.  The  site  appears  to  be  a  camp- 
ground which  may  have  been  reused.  The  site  warrants  a  recommendation  of 
eligibility  on  the  NRHP. 

Of  the  four  historic  sites,  two  are  considered  eligible  for  the  NRHP. 
The  major  site  (24PA339)  is  the  Jardine,  Montana,  Noncontiguous  Historic 
District  (figure  11-31).  Historic  Research  Associates  (HRA)  recommended  that 
49  of  the  165  historic  structures  and  features  (table  11-44)  be  included  in 
the  historic  district  (project  application,  1984).  These  structures  include 
most  of  the  extant  buildings  constructed  during  the  late  1890s  and  early 
1900s,  the  first  period  of  significant  mining  activity  in  Bear  Gulch.  These 
structures  include  the  Revenue  Mill  (Structure  34)  and  several  associated 
structures  (Structures  36,  37,  41,  43,  53,  54),  the  mine  office  (Structure 
73),  the  guest  house  (Structure  67),  and  the  schoolhouse  (Structure  79).  Also 
represented  are  a  number  of  structures  built  shortly  after  the  Jardine  Mining 
Company  reopened  the  mining  and  milling  operations  in  the  early  1920s.  These 
structures  include  the  arsenic  mill  (Structure  59)  and  a  number  of  residential 
dwellings.  It  was  during  the  period  from  1920  to  1948  that  Jardine  gained 
prominence  as  a  nationwide  leader  in  the  production  of  commercial  arsenic  and 
tungsten. 

In  addition  to  the  structures  and  features  described  above,  there  are  two 
structures  and  one  feature  located  outside  the  immediate  vicinity  of  Jardine 
that  should  be  included  as  noncontiguous  portions  of  the  historic  district. 
These  include  the  Stuart-Schul tz  Cabins  (24PA410,  Feature  164),  the  George 
Welcome-Harry  C.  Bacorn  residence  (Structure  103),  and  the  Jardine  water  sup- 
ply system.  Dr.  James  Stuart,  the  assayer  for  the  Bear  Gulch  Mining  Company, 
was  an  important  individual  in  the  early  development  of  Jardine.  George  Wel- 
come, who  arrived  in  Jardine  in  the  1890s,  was  associated  with  Harry  Bush  in 
the  Bear  Gulch  Mercantile  and  Land  Company.  He  also  operated  a  hotel  and  gen- 
eral merchandise  store  in  Jardine.  His  house  (Structure  103)  was  built  in  the 
early  1900s  and  was  later  occupied  by  Harry  C.  Bacorn.    Bacorn  was  the  manager 
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of  the  Jardine  Mining  Company  in  the  early  1920s  and  was  instrumental  in  the 
mining  revival  that  characterized  Jardine  in  that  decade.  The  Jardine  water 
supply  system,  which  consists  of  a  dam,  pond,  and  wooden  flume  (Feature  163), 
was  constructed  in  1903;  it  was  designed  to  supply  water  for  the  mills  and 
residences  in  Jardine.  The  above  structures  and  features  are  essential  parts 
of  the  Jardine  Historic  District  and  should  be  included  as  noncontiguous  por- 
tions. 

The  buildings  included  in  the  proposed  historic  district  thus  represent 
two  significant  periods  in  the  history  of  mining  and  milling  development  in 
the  West  (1890-1900,  1920-1948).  The  industrial  and  residential  buildings 
included  in  the  proposed  Jardine  Historic  District  potentially  contain  infor- 
mation about  changes  in  mining  and  milling  technology  and  changes  in  construc- 
tion techniques  that  occurred  between  1900  and  the  1920s.  Also,  the  arsenic 
mill  represents  a  technological  as  well  as  an  economical  innovation  in  nation- 
al mining  history  that  occurred  in  the  late  1910s  when  arsenic,  once  consid- 
ered a  by-product  of  the  milling  operation,  became  an  economically  attractive 
product.  Finally,  the  structures  within  the  proposed  historic  district  are 
closely  associated  with  prominent  individuals  instrumental  to  local  and  re- 
gional economic  development. 

HRA  recommends  that  116  structures  and  features  located  in  or  near  Jar- 
dine be  excluded  from  consideration  as  part  of  the  proposed  historic  district 
for  several  reasons.  Many  of  the  structures  (Structures  80-101)  are  located 
in  an  area  that  was  formerly  the  commercial  center  of  Jardine.  The  majority 
of  commercial  buildings,  constructed  during  the  later  1890s  and  early  1900s, 
were  dismantled,  removed  or  burned  after  the  United  States  government  sold  the 
town  in  1964.  This  concentration  of  buildings  has  therefore  lost  the  most 
important  element  that  would  have  qualified  it  for  consideration  as  part  of 
the  historic  district.  Structures  84-86  are  modern  mobile  homes--nonconform- 
ing  structures  that  detract  from  the  integrity  of  the  other  buildings.  Many 
older  structures  are  the  badly  deteriorated  remains  of  shed  or  barns.  It  has 
not  been  possible  to  determine  the  dates  of  construction  or  ownership. 

Structures  1-33,  located  on  the  west  side  of  Bear  Creek,  include  a  number 
of  badly  deteriorated  vertical  plank  sheds  and  log  structures,  several  log 
dwellings  in  relatively  good  condition,  a  modern  log  home  (Structure  8),  a 
mobile  home,  and  a  cinder  block  building.  Before  the  1960s,  land  along  the 
west  bank  of  Bear  Creek  contained  numerous  log  dwellings  constructed  in  the 
early  1900s  by  the  Bear  Gulch  Mining  Company  for  its  employees.  Most  of  these 
structures  were  torn  down,  moved,  or  burned  in  the  1960s.  Several  structures 
in  this  area  are  probably  remnants  of  these  buildings,  but  they  are  generally 
in  poor  condition  or  have  partially  collapsed.  A  number  of  structures  in  this 
area,  built  after  1940,  do  not  represent  the  development  of  the  community 
between  the  late  1890s  and  the  1930s.  Also,  several  of  the  structures  (in- 
cluding the  mobile  home  and  cinder  block  building)  are  nonconforming  struc- 
tures that  are  an  intrusive  element. 

Structures  and  features  104-162  consist  of  two  mill  tailings  ponds,  a 
number  of  collapsed  mine  adits  and  prospect  holes,  waste  dumps,  wooden  ore 
chutes,  and  portions  of  a  deteriorated  trestle.  Most  of  the  structures  and 
features  are  located  in  Mineral  Hill,  east  of  Jardine.  Although  associated 
with  mining  activity  in  Jardine,  the  mine  adits  and  related  structures  are  in 
extremely  poor  condition.  They  are  generally  inaccessible,  thus  do  not  con- 
tribute to  a  better  understanding  of  the  mining  operation. 
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Table  11-44:    Jardine  Historic  District  Structures  and  Features 


Number 

Type  of  Structure 

Condition 

Significant 

Contributes  Neuti 

S.34 

Revenue  stamp  mill 

Poor 

X 

S.35 

Wood  and  concrete  foundation 

Very  poor 

X 

S.36 

Frame  water  storage  building 

Poor 

X 

S.37 

Frame  building  (ore  station) 

Poor 

X 

S.38 

Ore  car 

Good 

X 

S.39 

Frame  and  concrete  powerhouse 

Good 

X 

S.40 

Frame  tram  control  house 

Fai  r 

X 

S.V1 

Frame  compressor  house 

Poor 

X 

SA2 

Squared  timbers-mine  portal 

Very  poor 

X 

S.43 

Frame  blacksmith  shop 

Poor 

X 

S.44 

Squared  timbers-mine  portal 

Very  poor 

X 

SA5 

Frame  outhouse 

Very  poor 

X 

S.46 

Frame  shack 

Poor 

X 

S.47 

Frame  shack 

Poor 

X 

SA8 

Wooden  trestle 

Very  poor 

X 

SA9 

Frame  and  metal  office 

Very  poor 

X 

S.50 

Frame  "dry  house" 

Very  poor 

X 

S.51 

Wooden  fly  wheels 

Poor 

X 

S.52 

Wooden  sluice  box 

Poor 

X 

S.53 

Several  frame  structures 

Poor 

X 

S.54 

Frame  electric  substation 

Poor 

X 

S.55 

Stone  and  metal  "oven" 

Very  poor 

X 

S.56 

Frame  shed 

Fair 

X 

S.57 

Metal  machinery/parts 

Very  poor 

X 

S.58 

Frame  assay  office 

Poor 

X 

S.59 

Frame  and  bean  "arsenic  plant" 

Poor 

X 

S.60 

Concrete  and  metal  "refining 

furnace" 

Very  poor 

X 

S.61 

Wooden  "cyanide  vats" 

Very  poor 

X 

S.62 

Frame  and  metal  garage 

Fai  r 

X 

S.63 

Log  house 

Fai  r 

X 

S.64 

Log  house 

Poor 

X 

S.65 

Log  house,  wooden  shake  ext. 

Poor 

X 

S.67 

Frame  "guest  house" 

Good 

X 

S.68 

Mobil  e  home 

Good 

S.69 

Stone  fireplace 

Good 

X 

S.70 

Log  "bunkhouse" 

Fai  r 

X 

S.71 

Two  log  cabins 

Good 

X 

5.72 

Wooden  bridge 

Good 

X 

S.73 

Frame  "mine  office" 

Good 

X 

S.74 

Frame  house 

Excel  1 ent 

X 

S.75 

Frame  house 

Excel  1 ent 

X 

S.76 

Frame  house 

Excel  1 ent 

X 

S.77 

Frame  house 

Excel  1 ent 

X 

S.78 

Frame  house 

Excellent 

S.79 

Frame  school  house 

Good 

X 

S.103 

Frame  house 

Good 

X 

S.163 

Frame  house  (24PA410) 

Good 

X 

F.164 

Water  supply  system 

Poor 

X 
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Figure  11-31:    Historical  Research  Associates  recommended  that  49  of  the  165  historic  structures  and  fea- 
tures in  Jardine  be  included  in  the  historic  district. 
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There  are  no  individuals  buried  in  the  Jardine  cemetery  (Feature  165) 
that  are  of  "transcendent  importance";  the  cemetery  is  not  extremely  old  (the 
oldest  headstone  dates  to  1899)  and  contains  no  distinctive  design  features. 

The  Jardine  Historic  District  (24PA339)  is  described  as  follows: 

Beginning  at  the  southeast  corner  of  Structure  79  (figure 
11-31)  and  proceeding  directly  northeast  to  the  southeast 
corner  of  Structure  45.  From  the  southeast  corner  of 
Structure  45  proceeding  northeast  to  the  southeast  corner 
of  Structure  37,  then  north  to  a  point  directly  east  of 
the  northeast  corner  of  the  northernmost  foundation  that 
comprises  Structure  35.  From  this  point,  the  boundary 
proceeds  west  to  a  point  directly  north  of  the  northwest 
corner  of  Structure  34,  then  proceeds  southwest  to  a  point 
located  on  the  east  bank  of  Bear  Creek,  directly  west  of 
the  northwest  corner  of  Structure  59.  The  boundary  then 
follows  Bear  Creek  to  the  west  side  of  Structure  72.  From 
the  west  side  of  Structure  72,  the  boundary  runs  southeast 
to  the  southwest  corner  of  Structure  73,  then  follows  the 
south  wall  of  Structure  73  and  proceeds  to  the  point  of 
beginning  at  the  southeast  corner  of  Structure  79. 

The  noncontiguous  portions  of  the  Jardine  Historic  District  include  only 
the  immediate  area  around  Structures  103  and  163  (24PA410)  and  Feature  164. 

Site  24PA185  (Mineral  Hill  Cabins)  and  Site  24PA342  (Hanlon  Hill  adits) 
are  recommended  as  not  eligible  for  listing  on  the  NRHP.  Only  portions  of  the 
Mineral  Hill  Cabins'  walls  remain  intact  and  are  not  an  integral  part  of  the 
Jardine  townsite.  The  adits  and  shafts  at  Hanlon  Hills  are  collapsed  and  no 
structures  are  located  on  the  site. 


AESTHETICS 

The  region  surrounding  the  proposed  permit  area  is  primarily  mountainous, 
characterized  by  steep  slopes  and  deep  entrenchment  of  active  streams.  The 
area  is  typified  to  the  west  by  rolling  upland  benches  that  fall  steeply  to 
the  drainage  bottoms. 

The  proposed  permit  area  includes  part  of  the  steep,  forested  mountain 
(Mineral  Hill)  above  the  town  of  Jardine.  The  proposed  tailings  area  is  a 
relatively  level  bench  about  250  feet  above  Bear  Creek. 

The  aspect  of  the  permit  area  is  generally  north  and  west.  Douglas-fir 
vegetation  types  dominate  on  the  lower  forested  elevations.  The  tailings  area 
is  vegetated  with  an  open-sagebrush  type  mixed  with  Douglas-fir. 

Evidence  of  man's  activities  are  present  throughout  the  proposed  permit 
area.  Abandoned  buildings,  waste  dumps,  tailings  ponds,  exploration  trails, 
and  clear  cuts  and  logging  areas  are  common.  A  few  individuals  live  in  the 
town  of  Jardine  year  round.  Present  human  activities  include  firewood 
cutting,  gardening,  livestock  use,  vehicle  traffic,  hunting,  and  fishing. 
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The  permit  area  is  visible  in  the  distance  from  the  northern  region  of 
Yellowstone,  especially  the  area  around  Mammoth,  including  the  scenic  walk 
through  Mammoth  Terraces.  The  visibility  of  the  permit  area  from  the 
Absaroka-Beartooth  Wilderness  is  limited. 

Sound  levels  in  the  Jardine  area  have  not  been  measured.  The  population 
is  small  and  no  major  noise  sources  are  present;  therefore,  the  average  noise 
level  is  probably  similar  to  other  small  towns—about  45  decibels  dB(a) 
[Elred,  1974].  Intermittent  loud  sounds  from  mine  exploration,  traffic,  light 
aircraft,  farm  equipment,  chain  saws,  and  firearm  discharge  are  probably  the 
major  sources  of  noise.  Some  local  residents  have  been  disturbed  by  the  noise 
from  a  compressor  at  the  exploration  activities  (project  scoping  meeting 
November  14,  1984).  Natural  sound  sources  would  include  Bear  Creek,  wind, 
rain,  thunder,  and  wildlife. 


Chapter  III: 
Impacts  of  the  Proposed  Project 


GEOLOGY 

Summary:  The  tailings  dump  would  be  very  stable  during 
the  operation  of  the  mine  and  for  centuries  to  follow. 
Excessive  erosion  and  gullying  could  occur  in  the  diver- 
sion ditch  alongside  the  tailings  dump  during  a  100-year 
flood  event. 


Geomorphic  Stability 

The  terrace  on  which  the  Jardine  Joint  Venture  proposes  to  place  tailings 
(see  figure  1 1 1 - 1 )  would  be  stable  during  operation  of  the  mine  and  for  cen- 
turies to  follow.  Occasional  slump  failures  along  the  steep  slopes  adjacent 
to  Bear  Creek  would  occur  as  a  consequence  of  natural  erosional  processes,  but 
would  not  endanger  the  tailings  dump;  three  relatively  recent  natural  slumps 
have  fallen  into  Bear  Creek  (see  Chapter  II--Geology,  Surface  Deposits  of  Bear 
Creek) . 

The  diversion  ditch  along  the  southeastern  edge  of  the  tailings  dump  (see 
figure  1 1 1 -2 )  would  be  subject  to  erosion  during  heavy  runoff  events.  The 
applicant  proposes  to  line  the  upper  section  of  the  diversion  channel  with 
grass.  This  segment  would  have  an  average  slope  of  5  to  10  percent.  Flow 
velocities  much  greater  than  a  100-year  event  could  initiate  gully  erosion 
(Haan  and  Barfield,  1979,  p.  136).  On  the  steeper  section  (22  percent  slope) 
near  the  downstream  end  of  the  dump,  the  applicant  would  line  the  channel  with 
mine  waste  rock  (riprap)  averaging  18  inches  in  size.  The  riprap,  however, 
would  not  be  stable  under  the  100-year  flood  event  (U.S.  Environmental  Protec- 
tion Agency,  1976,  p.  46);  flow  velocities  during  such  an  event  would  wash 
away  the  riprap  and  lead  to  gully  erosion. 

The  applicant's  reclamation  plan  would  control  sheet  and  rill  erosion  off 
the  tailings  dump  slopes.  Soil  loss  due  to  erosional  processes  would  be  low- 
probably  less  than  five  tons/acre/year.  Vegetation  covering  the  dump  would 
prevent  excessive  erosion.  Protective  layers  of  pebbles  would  develop  over 
time  from  the  coarse-textured  soils,  and  would  cover  the  reclaimed  slopes  and 
also  help  reduce  erosion  (Megahan,  1974). 
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Gullies  may  develop  on  the  reclaimed  dump  surface  in  places  where  runoff 
waters  concentrate.  Because  the  dump  would  be  reclaimed  in  stages,  the  appli- 
cant would  be  able  to  treat  gully  erosion  immediately  during  the  initial  stag- 
es of  development.  Adjustments  to  undesirable  drainage  patterns  that  develop 
during  operations  and  revegetation  of  the  reclaimed  dump  surface  would  mini- 
mize gully  development  after  reclamation  is  completed. 
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Earthquakes 

A  strong  earthquake  within  10  miles  of  the  project  could  create  peak 
ground  acceleration  of  between  40  and  50  percent  of  gravity  (Algemissan  and 
Perkins  i_n  Qamar  and  Brenninger,  1979;  Bolt  and  Abrahamson,  1983).  Because 
construction  standards  for  proposed  buildings  are  not  given  in  the  project 
application,  it  is  not  known  to  what  standards  the  buildings  would  be  designed 
and  built.  The  mill  facility  is  of  particular  concern  because  of  the 
potential  for  a  spill  into  the  environment.  Buildings  not  constructed  to 
accepted  earthquake  standards  would  pose  both  a  safety  and  environmental 
hazard,  such  as  loss  of  milling  fluids  from  the  building  (see  Mitigating 
Measures). 

The  tailings  would  remain  reasonably  dry  throughout  construction  and 
thereafter.  Even  a  large  earthquake  centered  near  Jardine  would  not  cause 
slump  failure,  piping,  or  liquifaction  of  the  tailings  dump.  The  dump  would 
remain  stable  because  of  its  design  and  construction.  A  berm  around  most  of 
the  dump  would  remove  runoff  water  and  provide  lateral  support  for  the 
tailings  dump.  The  tailings  would  be  deposited  in  the  dump  in  a  dewatered 
state  and  kept  that  way  by  an  underdrain  system  at  the  bottom  of  the  dump. 
The  top  of  the  dump  would  be  covered  incrementally  with  clay  and  topsoil,  and 
revegetated  to  limit  infiltration  of  precipitation.  Without  appreciable  water 
buildup,  the  tailings  would  never  fail  in  mass,  even  during  a  strong 
ground-shaking  event. 

A  strong  earthquake  near  Jardine  could,  however,  cause  settlement  within 
the  dump  and  in  the  underlying  unconsolidated  materials.  Differential 
settlement  could  compromise  the  integrity  of  the  double-liner  system  at  the 
bottom  of  the  dump  or  the  single-clay  cap  at  the  top.  Because  all  fluids  in 
the  dump  cannot  be  removed,  offsets  could  allow  tailings  water  to  seep  into 
the  underlying,  unconsolidated,  valley  fill  deposits. 

The  applicant  has  committed  to  incorporating  an  automatic  control  valve 
system  into  the  tailings  slurry/return  water  pipeline  network  to  allow  for 
rapid  shutoff  of  the  system  in  case  of  pipeline  failure.  In  addition,  the 
applicant  has  committed  to  using  flexible  pipe,  such  as  polyurethane,  which 
would  resist  failure  during  even  strong  ground-shaking.  Ditches  constructed 
beneath  the  pipelines  would  collect  and  direct  any  tailings  slurry  lost  to 
adequately  sized  collection  ponds.  The  amount  of  slurry  water  lost  to  seepage 
into  the  ground  during  a  pipeline  failure  would  be  an  insignificant  amount. 

Subsidence 

Although  difficult  to  predict,  it  is  unlikely  that  extensive  expressions 
of  underground  collapse  would  be  evident  at  the  surface.  Rock  within  the  mine 
would  ravel  from  the  sides  and  top  and  limit  subsidence  to  shallow  overburden 
areas.  The  applicant  would  leave  blocks  of  bedrock  within  the  mine,  which 
would  help  minimize  collapse  features  and  surface  subsidence.  Signs  of 
underground  collapse  could  eventually  reach  the  surface,  but  would  probably  be 
shallow  and  spread  out  over  a  fairly  large  area.  Such  changes  would  not 
affect  the  utility  of  the  land  surface  nor  create  a  hazard. 
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Mineral  Hill  is  already,  honeycombed  with  past  underground  mining.  All 
but  one  of  the  mine  portal  entrances  have  collapsed  due  to  rotted  timbers. 
The  applicant  could  be  required  to  backfill  the  abandoned  mine  entrances  with 
waste  rock  when  mining  is  completed.  Backfilling  of  the  mine  entrance  would 
help  minimize  the  surface  evidence  of  any  tunnel  collapse,  but  would  not 
prevent  it  entirely.  Mineral  Hill  is  covered  by  up  to  150  feet  of  glacial 
material  on  the  Bear  Creek  side  of  the  mountain.  Some  minor  settling  may 
occur  at  the  surface  in  the  zone  where  the  access  tunnels  and  underground 
excavations  are  not  backfilled  and  the  overburden  thickness  is  relatively 
shal low. 


Mitigating  Measures 

--To  stabilize  the  diversion  channel  of  the  tailings  dump,  the  upper, 
gentler  segment  of  the  channel  would  be  covered  with  small-sized  riprap 
(nominal  size  6  to  10  inches)  and  the  lower,  steeper  segment  with  larger 
(nominal  size  50  inches)  riprap.  An  alternative  would  be  to  lessen  the 
channel  gradient  by  slightly  modifying  the  shape  of  the  dump  and  by 
moving  the  dump  a  few  hundred  feet  further  upstream  (northeast). 

--To  meet  safety  standards,  the  mill  building  would  be  constructed  to 
withstand  a  peak  horizontal  acceleration  of  50  percent  of  gravity. 


HYDROLOGY 

Summary:  The  maximum  quantity  of  water  required  by  the 
project  would  be  about  3.31  cubic  feet  per  second. 
However,  during  winter  low  flows,  the  maximum  consumption 
would  equal  0.65  cubic  feet  per  second.  This  quantity  of 
water  would  be  withdrawn  from  Bear  Creek  and  would  deplete 
the  stream  by  a  factor  of  0.5  percent  during  periods  of 
low  flow.  This  depletion  could  potentially  affect  the 
amount  of  water  available  to  maintain  minimum  instream 
flows  depending  on  the  outcome  of  the  present  adjudication 
process. 

Soil  erosion  and  sediment  loading  to  Bear  Creek  are 
predicted  to  increase  during  construction  and  approach 
baseline  levels  by  year  three.  Actual  concentrations  of 
total  suspended  sediment  in  Bear  Creek  would  depend  large- 
ly on  prevailing  weather  conditions. 

Sewage  generated  by  the  project  would  be  treated  by  a 
septic-tank  drainfield  system  located  500  feet  from  Bear 
Creek.  A  small  increase  in  the  concentration  of  total 
nitrogen  would  be  expected  in  Bear  Creek  below  the  drain- 
field  site. 
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Two  historic  tailings  impoundments  would  be  removed 
and  placed  within  the  proposed  tailings  dump.  This  action 
would  result  in  a  decrease  in  the  loading  of  cyanide, 
arsenic,  and  other  heavy  metals  to  the  ground  water  system 
and  Bear  Creek. 


Surface  Water 

Water  Availability.  The  proposed  project  would  require  both  potable  and 
mill  circuit  make-up  water.  The  total  depletion  associated  with  project  oper- 
ation would  not  be  greater  than  3.31  cubic  feet  per  second.  Peak  consumption 
during  winter  low-flow  periods  would  not  exceed  0.65  cubic  feet  per  second. 
These  depletions  would  not  affect  existing  uses  of  water  from  Bear  Creek, 
assuming  the  project  receives  a  pre-1978  priority  date  during  the  current 
statewide  water  rights  adjudication  process.  However,  if  the  Montana  Water 
Court  assigns  the  project  a  post-1978  priority  date,  already-established, 
minimum-instream  flow  requirements  would  preclude  further  depletion  of  Bear 
Creek  at  least  8  out  of  10  years. 

Homestake  Mining  Company  has  submitted  25  water  rights  claims  on  Bear 
Creek  totalling  201.6  cubic  feet  per  second  (Department  of  Natural  Resources 
and  Conservation,  1985),  or  about  60  times  as  much  water  as  is  needed  to 
satisfy  the  requirements  of  the  proposed  project.  The  outcome  of  the  adjudi- 
cation process  is  uncertain  at  this  time.  However,  impacts  to  existing  water 
rights  holders  or  to  the  existing  environment  associated  with  a  total  deple- 
tion of  0.073  cfs  would  be  insignificant. 

Sediment  Yield.  Construction  of  the  new  mine  road,  as  well  as  surface 
disturbances  at  the  proposed  project  site,  are  potential  sources  of  soil  ero- 
sion and  increased  sediment  loading  to  Bear  Creek.  The  potential  for  erosion 
was  assessed  and  sediment  loading  below  the  project  area  was  predicted. 
Predictions  presented  in  table  1 1 1 - 1  are  intended  to  indicate  trends  or  to 
compare  management  alternatives.  To  a  lesser  extent,  they  may  provide  quanti- 
fied estimates  of  sediment  yield. 


Table  1 1  1-1:    Predictions  of  Sediment  Yield  (Tons/Year) 


Impact  to 
Bear  Creek 


Impact  to 
Yellowstone  River 


Year 


Tons/yr 


Year 


Tons/yr 


5,775 


6,719 


2 
3 

4+ 


243 
68 
68 


2 
3 

4+ 


495 
138 
138 
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Results  indicate  that  sediment  loading  to  Bear  Creek  would  be  greatest 
during  the  initial  construction  period  and  would  approach  baseline  conditions 
by  the  third  year.  The  quantity  of  sediment  reaching  Bear  Creek  would  be 
greatest  during  periods  of  spring  runoff,  and  may  approach  concentrations 
between  4  and  140  milligrams  per  liter  above  baseline  levels.  Actual  concen- 
trations would  depend  largely  on  prevailing  weather  conditions  as  well  as  the 
effectiveness  of  the  erosion  control  practices  employed. 

Sewage  Disposal.  Sewage  generated  by  the  operation  is  projected  to  be 
about  3,850  gallons  per  day  and  would  be  treated  by  a  septic  tank  drainfield 
system.  The  drainfield  site  would  require  an  area  of  about  26,000  square  feet 
based  on  a  loading  rate  of  1.2  gallons  per  day  per  square  foot.  The  drain- 
field  site  would  be  located  about  500  feet  from  Bear  Creek.  Final  drainfield 
design  must  satisfy  standards  developed  by  the  Department  of  Health  and  Envi- 
ronmental Sciences  (1984). 

Total  nitrogen  is  expected  to  increase  in  Bear  Creek  below  the  drainfield 
site  (see  table  III-2).  Properly  constructed,  the  septic  tank  drainfield 
system  would  have  minimal  water  quality  impacts  to  Bear  Creek. 


Table  I  I  1-2:    Predicted  Nitrogen  Loading  to  Bear  Creek  During  Periods  of  Winter  Low  Flow* 


Assumptions: 


Bear  Creek  low  flow: 
Point  source  discharge: 
Treated  waste  concentration: 


5  cfs 

3,850  gallons/day 
32  mg/1  of  nitrogen 


Baseline  conditions: 


Total  ammonia: 
Nitrates  and  nitrites: 
pH: 

Temperature: 


<0.10  to  0.24  mg/1 
<0.05  to  0.11  mg/1 
7.8  to  8.25 

0.8°  to  1.1°  Centigrade 


Predicated  impact: 

Total  nitrogen  (N) : 


0.038  mg/1 


*Worst-case  analysis  below  proposed  drainfield  site. 


Relocation  of  Existing  Tailings.  From  the  fifth  to  tenth  years  of  opera- 
tion, The  two  existing  tailings  impoundments  would  be  removed  and  placed 
within  the  proposed  tailings  dump.  The  old  tailings  from  the  small  impound- 
ment may  be  reprocessed  at  the  mill  before  placement  in  the  disposal  facility 
(Steffen  Robertson  and  Kirsten,  1984).  Both  existing  impoundments  are  sources 
of  ground  water  pollution.  Ground  water  studies  indicate  that  contaminants 
from  the  existing  impoundments  move  downgradient  toward  Bear  Creek  (project 
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application,  1984).  Reclamation  of  the  old  tailings  impoundments  would  result 
in  a  decrease  in  the  loading  of  cyanide,  arsenic,  and  heavy  metals  to  the 
ground  water  system.  Therefore,  concentrations  of  these  constituents  would  be 
expected  to  decrease  in  Bear  Creek  through  time. 

Several  sources  of  arsenic  contamination  would  be  removed  during  con- 
struction of  the  proposed  project  (see  Chapter  III  — Cul tural  Resources).  This 
action  would  result  in  a  decrease  in  the  concentration  of  arsenic  in  Bear 
Creek.  However,  this  concentration  would  most  likely  continue  to  be  greater 
than  naturally  occurring  levels  due  to  the  leaching  of  buried  wastes  along  the 
creek  (Larry  Brown,  Dept.  of  Health  and  Environmental  Sciences  hydrologist, 
pers.  comm.,  March  3,  1985). 

Ore  Processing  Reagents.  A  list  of  reagents  that  would  be  used  in  the 
milling  process  is  presented  in  table  III -3 .  A  description  of  these  reagents 
and  their  relative  toxicity  to  humans  and  the  environment  is  presented  in 
appendix  11  Tailings  generated  from  the  ore  benef iciation  process  would  be 
backfilled  in  mine  stopes  (40  percent)  and  deposited  in  a  sealed  impoundment 
(60  percent).  Potential  levels  of  total  cyanide  draining  from  tailings  fol- 
lowing deposition  could  be  as  high  as  1.31  mg/1  (project  application,  1984). 
At  pH  5  the  concentration  of  arsenic  could  be  as  high  as  3.7  mg/1. 


Table  I! 1-3:    Ore  Processing  Reagents  and  Rate  of 

Application  Based  on  a  Production  Rate 
of  750  tons  of  Ore  Per  Day 


Application  rate 
Reagent  ( pounds/ day) 

Sodium  cyanide  21* 

Aerofloat  208  38 

Aero  350  xanthate  105 

Aerof roth  76  11 3 

Separan  NP10  75 


Source:  Project 
*Based  on  a  20:1 
Homestake  Mining 
March  19,  1985). 


appl i cation. 

ore  to  concentrate 

Company  geologist, 


ratio  (01 i  n  Hart, 
pers.  comm.  , 


The  potential  for  contamination  of  the  environment  by  ore  processing 
reagents  and  tailings  would  be  reduced  by  the  applicant's  proposed  tailings 
dump  design,  low  permeability  of  the  mine  workings,  and  emergency  spill  con- 
tingency plans.  Tailings  would  not  be  dewatered  before  backfilling;  however, 
slurry  water  from  the  backfilled  tailings  would  be  controlled  by  ditches  in 
the  mine,  collected  in  underground  sumps,  and  pumped  back  into  the  mill  cir- 
cuit. 
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The  slurry  and  backfill  lines  would  be  monitored  by  daily  visual  inspec- 
tions and  by  continuous  balancing  of  flow  at  the  mill  and  process  area  to 
check  for  leaks.  If  a  leak  were  detected,  the  system  would  be  shut  down.  The 
slurry  and  backfill  line  pads  would  contain  the  spill,  and  employees  using  on- 
site  equipment  would  clean  up  the  spill.  With  the  exception  of  the  sand  back- 
fill lines  to  the  mine,  pipeline  pads  would  consist  of  slurry  pipelines 
fixed  to  a  support  built  on  a  14-foot-wide  trench.  The  trench  would  be  un- 
lined,  with  a  crest  of  one  foot  and  a  slope  of  0.04  percent  (project  applica- 
tion, 1984). 

If  the  slurry  and  return  water  system  were  shut  down,  provisions  would  be 
made  for  the  pressure  portion  of  the  lines  to  drain  back  to  the  mill  or  divert 
into  the  1,050  level  of  the  mine.  The  gravity  section  would  drain  to  the  pro- 
cess area.  The  slurry  and  backfill  lines  would  be  free  flowing;  therefore, 
freezing  would  become  a  serious  problem  when  the  system  is  inoperative  (pro- 
ject application,  1984). 

Prevailing  weather  conditions,  final  design  characteristics  of  the  slurry 
and  backfill  line  pads,  and  the  efficiency  of  emergency  shut-down  procedures 
would  determine  the  potential  for  contamination  of  surface  water  resources. 
The  major  concern  during  a  spill  would  be  sediment  loading  to  Bear  Creek. 

Water  Quality  Monitoring.  Five  factors  have  been  taken  into 
consideration  in  designing  an  operational  surface  water  monitoring  program. 

--The  proposed  project  is  located  in  an  environmentally  sensitive  area. 
— Arsenic   contamination   related   to   previous   mining   activities   is  well 
documented . 

--The  proposed  ore  beneficiation  process  could  use  the  potentially  toxic 

chemical  sodium  cyanide. 
--Increased  sediment  loading  to  Bear  Creek  would  be  expected. 
--A  septic  tank  drainfield  system  would  be  built  near  Bear  Creek. 

The  operational  surface  water  quality  monitoring  program  would  be  based 
on  an  evaluation  of  these  factors.  Operational  monitoring  would  occur  at 
stations  001A  and  010  (see  figure  1 1 -4 )  for  each  year  of  operation  unless 
otherwise  noted.  The  parameters  and  frequency  of  sampling  are  presented  in 
appendix  15. 


Ground  Water 

Potential  Sources  of  Ground  Water  Contamination.  The  type  and  concentra- 
tion of  substances  in  solution  that  might  be  expected  from  leaching  of  tail- 
ings were  estimated  for  the  proposed  project  by  performing  a  batch  extraction 
test  at  pH  5  on  pilot  plant  test  tailings  (Steffen  Robertson  and  Kirsten, 
1984).  Data  presented  by  the  applicant  indicate  the  tailings  effluent  should 
have  moderately  high  pH  and  high  total  dissolved  solids.  Leachate  from  the 
batch  extraction  test  contained  elevated  levels  of  cyanide  as  free  cyanide, 
arsenic,  and  manganese.  Results  of  the  batch  column  test  are  presented  in 
table  I I 1-4  (Steffen  Robertson  and  Kirsten,  1984).  Although  these  test  re- 
sults cannot  accurately  predict  the  expected  water  quality  of  the  seepage  and 
return  water  ponds,  they  can  be  used  to  identify  parameters  that  may  exist  in 
concentrations  above  established  quality  criteria. 
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Table  IM-4:    Chemical  Analysis  of  Batch  Test  Leachate  and  Supernatant 


Leachate 

(1 :1  extraction  ratio  at  pH  5)  Supernatant 


Parameter 

(mg/1  ) 

(mg/1) 

Total  dissolved  solids 

600 

550 

Sul fate 

195 

Free  cyanide 

o.n 

<0.05 

I  ron 

0.08 

0.12 

Arsenic 

3.7 

1 .8 

Chromi  urn 

<0.01 

<0.01 

Copper 

<0.01 

<0.01 

Manganese 

0.07 

0.02 

Nickel 

<0.05 

<0.05 

Zinc 

<0.01 

<0.05 

Source:  Steffen  Robertson  and  Kirsten,  198^. 
Concentrations  in  milligrams  per  liter. 


There  are  two  potential  sources  of  ground  water  contamination.  One  is 
direct  seepage  from  the  tailings  dump.  The  other  is  the  production  of  leach- 
ate in  mine  workings  and  backfill  that  could  percolate  through  bedrock  frac- 
tures to  the  Bear  Creek  alluvium. 

The  potential  for  seepage  through  the  tailings  dump  and  subsequent 
contamination  of  the  alluvial  ground  water  system  was  evaluated.  Results  of 
this  evaluation  indicate  that,  if  properly  constructed,  a  seepage  control 
system  comprised  of  natural  foundation  material  mixed  with  bentonite,  overlain 
by  a  synthetic  membrane  liner  on  which  a  drainage  system  is  placed,  would 
effectively  prevent  seepage  from  entering  the  ground  water  system  (United 
States  Environmental  Protection  Agency,  1974).  During  the  life  of  the  mine, 
the  drainage  system  would  collect  and  recycle  any  leachate  percolating  down 
through  the  tailings.  Reliability  of  liner  performance  after  final  reclama- 
tion would  not  be  an  issue  because  reclamation  would  effectively  limit  re- 
charge through  the  tailings  dump. 

Commitments  by  the  JJV  would  effectively  reduce  the  potential  for  contam- 
ination by  seepage  through  fractures  and  faults.  These  commitments  include: 
1)  all  tailings  from  the  more  toxic,  cyanide-agitation  circuit  would  report  to 
the  lined  impoundment,  2)  all  ditches  and  sumps  in  the  mine  would  be  lined,  3) 
grouting  would  be  performed  in  the  mine  to  stop  the  flow  of  water,  and  4)  the 
last  two  feet  of  sand  backfill  would  be  mixed  with  cement  to  create  a  hard, 
impermeable  surface. 

Acid-mine  Drainage.  For  acid-mine  drainage  to  occur  there  must  be  a 
source  of  1)  sulfide  mineral  (generally  pyrite),  2)  oxygen,  and  3)  water.  The 
physical  characteristics  of  the  mine  itself  must  interact  to  produce  acid  and 
then  allow  it  to  drain  from  the  mine  (USDA  Forest  Service,  1980).  If  any  one 
of  these  three  factors  is  absent,  acid  drainage  cannot  occur. 
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Information  provided  by  the  applicant  suggests  that  the  availability  of 
water  in  the  mine  workings  would  limit  acid  drainage.  Previous  mine  develop- 
ment established  eight  working  levels  in  Mineral  Hill  between  elevations  of 
6,601  feet  and  7,113  feet.  The  existing  workings  do  not  produce  appreciable 
amounts  of  water;  however,  a  small  seep  near  a  portal  at  6,601  feet  produces  a 
few  gallons  per  minute  (01  in  Hart,  Homestake  Mining  Company  geologist,  pers. 
comm.,  March  19,  1985).  The  applicant  has  proposed  five  new  working  levels 
between  7,263  feet  and  6,663  feet.  Therefore,  the  lowest  proposed  level  is 
about  62  feet  above  the  only  documented  source  of  water  and  150  feet  above 
Bear  Creek. 

Water  Quality  Monitoring.  Baseline  ground  water  quality  data  have  been 
collected  from  a  network  of  eight  monitoring  wells  (figure  1 1 -6) .  Six  of 
these  wells  are  located  downgradient  of  the  proposed  tailings  dump  site;  one 
is  beneath  the  site;  the  other  is  upgradient  near  the  proposed  mill  site. 

Design  and  Reclamation  of  the  Tailings  Disposal  Facility.  The  hydrology 
of  the  project  site  has  a  major  input  in  the  design  and  operation  of  the  tail- 
ings disposal  facility.  The  proposed  method  of  dewatered  tailings  disposal 
requires  that  the  tailings  remain  dry  after  deposition.  Therefore,  a  series 
of  water  balance  calculations  were  performed  that  considered  seasonal  and 
annual  variations  and  flood  events  in  conjunction  with  a  range  of  operating 
conditions  (Steffen  Robertson  and  Kirsten,  1984). 

Tailings  would  be  reclaimed  in  stages  as  material  is  deposited  in  the 
impoundment  in  a  manner  that  should  keep  the  total  area  exposed  to  the 
environment  to  a  minimum.  The  main  source  of  water  coming  into  contact  with 
the  tailings  is  from  direct  precipitation  on  the  unreclaimed  portion  of  the 
impoundment  known  as  the  "active  area." 


Hydrology  Cumulative  Impacts 

Logging 

The  U.S.D.A.  Forest  Service's  small-sales  program  of  logging  25  acres  per 
year  is  a  potential  source  of  soil  erosion  and  increased  sediment  loading  to 
Bear  Creek.  The  potential  for  erosion  was  assessed  and  sediment  loading  at 
the  mouth  of  Bear  Creek  was  predicted.  Predictions  presented  in  table  1 1 1-5 
are  intended  to  indicate  trends  or  to  compare  management  alternatives.  To  a 
lesser  extent,  they  may  provide  quantified  estimates  of  sediment  yield. 

The  cumulative  long-term  impact  of  the  proposed  mine  and  clearcuts  would 
be  that  sediment  concentrations  in  Bear  Creek  at  the  mouth  would  increase 
about  6  percent.  By  the  year  1997,  the  proposed  timber  sales  would  be  respon- 
sible for  less  than  1  percent  increase  in  background  sediment  concentrations. 
The  implications  of  these  predictions  are  discussed  in  Chapter  III--Aquatics. 


Hydroelectric  Power  Generation 

In  December  1984,  Enco  Development  Corporation  (P.O.  Box  5663,  Bel  ling- 
ham,  Washington  48227)  filed  a  preliminary  permit  application  with  the  Federal 
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Energy  Regulatory  Commissioner  (FERC)  to  develop  a  400-kilowatt  hydroelectric 
facility  in  the  Bear  Creek  basin.  The  FERC  public  comment  period  for  Bear 
Creek  Project  #8832-000  ended  in  October  1985.  This  project  would  make  use  of 
an  existing  concrete  diversion;  a  10,000-foot  ditch;  a  3,000-foot  penstock; 
and  a  2-mile  long,  50-kilovolt  transmission  line  which  would  tie  in  with  the 
existing  Montana  Power  Company  line.  Details  regarding  Enco's  application  for 
a  preliminary  hydropower  permit  from  the  Federal  Energy  Regulatory  Commission 
are  reproduced  as  appendix  17.  A  preliminary  permit  does  not  authorize  con- 
struction. However,  it  does  allow  the  applicant  to  proceed  with  feasibility 
studies  by  obtaining  site  control. 

DSL  contacted  Mr.  Kenneth  R.  Koch,  Enco  Development  Corporation,  regard- 
ing the  Bear  Creek  hydropower  project  (pers.  comm.,  January  20,  1986).  Mr. 
Koch  indicated  that  recent  tax  law  changes  affecting  small-scale  hydropower 
operations  would  most  likely  render  this  project  financially  infeasible. 

Without  any  design  information,  it  would  be  very  difficult  to  accurately 
predict  project  water  requirements.  However,  assuming  880  feet  of  operating 
head  (Kenneth  R.  Koch,  Enco,  pers.  comm.,  January  20,  1986),  1  400-kilowatt 
plant  would  require  less  than  10  cubic  feet  per  second  of  flow. 


Mitigating  Measures 

--To  prevent  potential  problems  during  a  spill,  oil  petroleum  products, 
industrial  chemicals,  and  similar  toxic  or  volatile  materials  would  be 
stored  in  durable  containers  in  an  area  surrounded  by  impermeable  con- 
tainment structures. 

--EPA  criteria  were  evaluated  with  regard  to  the  placement  of  existing 
wells,  the  high  cost  of  well  construction,  the  uncertainty  involved  in 
determining  ground  water  flow  patterns,  and  the  design  of  the  proposed 
tailings  dump.  Based  on  this  evaluation,  the  operational  monitoring 
program  should  consist  of  the  eight  existing  baseline  monitoring  wells 
augmented  by  additional  wells  and  monitoring  the  unsaturated  zone.  The 
applicant  would  be  required  to  submit  an  operational  ground  water  moni- 
toring plan  which  adequately  monitors  for  seepage  under  the  return  water 
pond,  sludge  ponds,  and  seepage  collection  pond,  as  well  as  under  the 
lined  tailings  dump.  Although  mining  wastes  are  not  classified  as  haz- 
ardous under  current  environmental  laws,  hazardous  materials  would  be 
disposed  of  in  the  lined  tailings  dump.  For  these  reasons,  the  ground 
water  monitoring  program  should  conform  with  State  of  Montana  guidelines 
developed  for  ground  water  monitoring  of  hazardous  wastes. 

--An  active  area  of  less  than  six  acres  would  reduce  seepage  and  maintain 
confidence  in  the  impoundment's  ability  to  handle  catastrophic 
precipi tation/snowmel t  events.  A  small  active  area  would  also  help 
mitigate  problems  associated  with  wind  erosion  of  exposed  tailings. 

--After  all  residual  solutions  have  drained  from  the  tailings,  both  the 
seepage  collection  pond  and  return  water  pond  would  be  filled  with  bank 
material  and  reclaimed. 
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AQUATICS 

Summa ry.  Increases  in  total  suspended  sediment  (TSS)  and 
total  nitrogen  in  Bear  Creek  would  have  little  effect  on 
aquatic  insect  and  algal  communities.  Changes,  if  any, 
would  be  temporary,  and  recovery  would  be  rapid.  Small 
reductions  in  streamflow  would  not  significantly  reduce 
habitat  for  aquatic  organisms. 

The  project  would  not  physically  alter  the  channel  or  substrate  of  Bear 
Creek.  All  mining,  milling,  and  tailings  disposal  activities  would  occur  away 
from  the  creek.  There  would  be  no  direct  discharges  of  mine-related  wastewater 
into  the  creek. 

Project  water  requirements  (see  Chapter  I)  would  slightly  reduce  habitat 
for  aquatic  organisms.  Mining  could  cause  flows  to  fall  below  minimum  in- 
stream  flow  requirements  (Peterman  and  Nelson,  1985)  in  September  and  Decem- 
ber. However,  these  estimated  deficiencies  would  be  minimal  (see  appendix 
25).  Furthermore,  baseline  flows  in  Bear  Creek  occasionally  fail  to  meet  flow 
requirements. 

Surface  erosion  on  the  project  area  and  seepage  from  the  septic  system 
drainfield  would  increase  TSS  and  total  nitrogen  in  Bear  Creek.  TSS  in  Bear 
Creek  during  spring  runoff  may  increase  about  500  percent  during  construction. 
These  levels  would  decrease  to  near-premining  concentrations  by  year  three 
(table  III-5).  Total  nitrogen  concentrations  would  increase  only  slightly 
below  the  drainfield  site  in  Bear  Creek. 

Elevated  concentrations  of  TSS  during  the  initial  years  of  the  project 
may  cause  a  decrease  in  macroinvertebrate  density  in  Bear  Creek  below  the 
project,  but  the  diversity  of  organisms  is  not  likely  to  change  significantly. 
Gammon  (1970)  and  Ingman  et  al .  (1984)  indicate  that  increased  TSS  has  similar 
effects  on  all  insect  taxa. 

Few  pools  (deposi tional  areas)  have  formed  in  Bear  Creek  because  of  its 
steep  gradient.  Webster  et  al.  (1983)  found  that  these  pools  were  the  most 
adversely  affected  by  suspended  sediments.  Therefore,  the  effects  of  sus- 
pended sediment  on  aquatic  macroinvertebrates  in  Bear  Creek  would  be  limited. 
Because  the  general  substrate  would  be  unaffected  (it  would  remain  as  coarse 
gravels  with  cobbles  and  boulders),  macroinvertebrate  populations  would 
recover  unimpeded  once  TSS  concentrations  approximated  baseline  conditions. 
Depending  on  weather  conditions  and  mitigating  measures  (see  Chapter  Ill- 
Hydrology,  Construction)  implemented  by  the  applicant,  potential  impacts  from 
sediment  could  be  substantially  reduced. 

The  slight  increase  in  total  nitrogen  concentrations  would  not  adversely 
affect  macroinvertebrates  or  algal  communities. 
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Cumulative  Impacts 

Logging  the  Parker-Eagle  and  Pine  Creek  clearcuts  would  probably  not  have 
any  greater  effect  on  the  aquatic  life  of  Bear  Creek  than  the  mine  itself, 
although  TSS  concentrations  would  generally  be  greater.  The  timing  and  trans- 
port of  sediment  would  be  similar  to  that  described  for  the  project  proposal. 
Potential  impacts  from  sediment  could  be  substantially  reduced  with  reasonable 
soil,  water  and  land  conservation  practices  applied  during  and  after  logging 
(see  Chapter  III--Hydrology,  Mitigating  Measures).  The  uncertainty  of  the 
development  and  design  of  the  Enco  hydroelectric  project  does  not  allow  for 
predicting  impacts  to  aquatic  life  in  Bear  Creek. 


FISHERIES 

Summary:  The  concentrations  of  total  suspended  solids 
(TSS)  and  total  nitrogen  in  Bear  Creek  are  predicted  to 
increase  as  a  result  of  mining  activities  (see  Chapter 
III--Hydrology) .  However,  these  increases  would  be  insig- 
nificant and  are  not  expected  to  adversely  affect  the 
fishery.  Slight  decreases  in  streamflow  would  have 
negligible  impacts  on  trout. 

Total  Suspended  Solids  (TSS).  Baseline  concentrations  of  TSS  at  the 
mouth  of  Bear  Creek  during  the  1981-1982  sampling  period  ranged  between  1  and 
13  milligrams  per  liter  (mg/1).  During  project  construction,  the  concentra- 
tion of  TSS  may  approach  140  mg/1  over  baseline.  The  actual  concentration 
will  depend  on  prevailing  weather  conditions  and  the  effectiveness  of  erosion 
control  practices  employed. 

This  temporary  increase  in  TSS  is  not  expected  to  adversely  affect  the 
Bear  Creek  fishery.  While  no  precise  maximum  concentration  of  suspended  solids 
has  been  proven  detrimental,  Newport  and  Moyer  (1974)  determined  that  streams 
with  sustained  concentrations  of  between  100-400  mg/1  were  unlikely  to  support 
a  good  fishery.  R.  Liepolt  reported  that  a  trout  fishery  exists  in  a  stream 
usually  containing  19  to  23  mg/1  of  suspended  solids.  This  fishery  was  not 
harmed  by  dredging  operations  that  raised  the  concentration  to  about  160  mg/1 
for  short  periods  (J_n  European  Inland  Fisheries  Advisory  Commission,  1975). 

Temporary  increases  in  TSS  would  most  likely  occur  during  early  spring, 
while  rainbow  x  cutthroat  spawning  activities  occur  during  mid-summer.  Bear 
Creek  is  a  high  gradient  stream;  the  majority  of  sediment  would  probably  flush 
through  and  dilute  in  the  Yellowstone  River.  For  these  reasons,  project 
activities  would  probably  not  affect  the  fishery  or  fish  spawning  in  Bear 
Creek.  Sediment  released  as  a  result  of  logging  activities  would  have  an 
effect  on  fish  similar  to  the  effect  on  aquatic  insects  and  algae  (Chapter 
1 1 1--Aquatics ,  Cumulative  Impacts). 

Nitrogen.  The  predicted  increase  in  nitrogen  loading  is  extremely  small 
and  concentrations  of  total  nitrogen  would  be  well  below  the  quality  criteria 
established  for  cold  water  aquatic  life;  therefore,  no  impact  from  nitrogen  is 
expected. 
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Flow  Reduction.  Flows  in  Bear  Creek  would  be  slightly  reduced  by  mining 
(see  Chapter  III--Hydrology) .  This  reduction  would  probably  remove  an  insig- 
nificant amount  of  trout  habitat.  Reduced  flows  could  fall  below  minimum 
instream  flow  requirements  for  Bear  Creek  (Peterman  and  Nelson,  1985).  How- 
ever, the  deficiencies  would  be  small  and  would  not  occur  during  trout  spawn- 
ing (see  appendix  25).  Even  under  baseline  conditions,  Bear  Creek  occasion- 
ally falls  short  of  flow  requirements.  The  Enco  hydroelectric  dam  could 
further  reduce  flows  in  Bear  Creek.  However,  the  uncertainty  of  its 
development  does  not  allow  for  impact  analyses. 


SOILS 

Summary:  Biological  impacts  would  occur  in  soils  stored 
for  prolonged  periods.  These  impacts  include  a  reduction 
or  loss  of  soil  microorganisms  important  to  plant  growth 
and  nutrient  cycling,  a  breakdown  of  soil  structure,  a 
reduction  in  organic  matter,  a  loss  of  soil  nutrients,  and 
a  loss  of  native  seeds  and  other  potentially  active  vege- 
tative parts.  Until  vegetation  is  established,  soil  ero- 
sion would  be  moderate  on  the  steep  waste  rock  dump 
slopes,  and  minimal  in  other  disturbance  areas.  Plant 
toxicity  problems  due  to  the  chemical  characteristics  of 
soils  or  underlying  waste  materials  are  not  expected. 


Soil  Quantity 

The  applicant  would  salvage  a  minimum  of  about  136  acre-feet  of  soil  from 
the  proposed  disturbance  area  (table  1 1 1 -6 ) .  This  would  provide  an  average 
soil  cover  depth  of  at  least  18  inches  during  reclamation.  Actual  replaced 
soil  depths  would  vary  depending  on  the  type  of  disturbance.  For  example, 
soils  would  be  replaced  at  a  total  depth  of  about  25  inches  on  the  tailings 
dump,  whereas  soils  on  the  five  small  waste  rock  dumps  and  in  the  facilities 
area  would  be  replaced  at  a  minimum  depth  of  about  six  inches.  Two  factors 
that  determine  the  necessary  replacement  soil  depth  include  1)  the  potential 
toxicity  to  plants  from  the  underlying  waste  materials  or,  2)  in  the  case  of 
the  facilities  area,  the  suitability  of  the  subsoils  for  plant  growth. 

As  mentioned  above,  the  total  soil  volume  of  136  acre-feet  is  the  minimum 
amount  expected  to  be  salvaged.  Although  not  shown  in  the  table,  an  unknown 
amount  of  salvageable  soil  exists  in  the  26  acres  mapped  as  "disturbance"  in 
the  soil  survey  (figure  1 1-9) .  The  disturbance  mapping  unit  includes  material 
such  as  old  tailings  and  waste  rock  with  no  soil,  but  also  includes  the  area 
in  and  around  the  Jardine  towns ite  where  the  proposed  facilities  (mill,  lab- 
oratory, warehouse,  parking  lots,  etc.)  would  be  located.  The  applicant's 
reclamation  supervisor  would  identify  any  salvageable  soils  in  this  area  be- 
fore construction  begins.  These  soils  would  be  stockpiled  next  to  the  facil- 
ities area  and  would  remain  in  place  for  the  life  of  the  operation.  The 
applicant's  plan  to  salvage  favorable  soil  material  located  within  the  distur- 
bance mapping  unit  would  increase  the  estimated  total  soil  volume  given  in 
table  III-6. 
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Soil  Salvage  Plan  and  Soil  Quality 

The  applicant  proposes  to  salvage  soils  in  one  lift,  with  the  exception 
of  two  soil  types  located  in  the  proposed  tailings  dump  area.  These  soils 
(types  E  and  M)  would  be  salvaged  in  two  lifts;  the  separation  of  the  two 
lifts  would  be  based  on  the  amount  of  coarse  fragments  (gravels  and  cobbles). 
The  first  lift  (surface  layers)  would  contain  less  than  45  percent  fragments 
by  volume.  The  second  lift  (subsoil  material)  would  contain  greater  than  45 
percent  fragments.  The  purpose  of  the  two-lift  procedure  in  the  tailings  dump 
area  is  discussed  later  (see  Tailings  Dump  section). 

The  salvageable  soils  in  the  proposed  permit  area  are  described  in  Chap- 
ter II--Soils.  Trace  elements  are  low  in  soils  proposed  for  salvage;  there- 
fore, no  plant  toxicity  problems  are  expected.  Most  of  the  soils  have  a  high- 
sand  and  coarse-fragment  content.  Generally,  this  would  indicate  that  the 
soils  have  low  water-  and  nutrient-holding  capacities.  These  characteristics 
could  cause  problems  with  plant  establishment  on  the  reclamation  areas.  How- 
ever, the  organic  matter  content  of  the  soils  in  the  areas  proposed  for  dis- 
turbance ranges  from  moderate  (1.3  percent)  to  very  high  (12.0  percent)  in  the 
surface  12  inches,  with  an  average  in  the  high  range  (4.3  percent)  (see  table 
III-7).  Because  of  the  high  organic  matter  content,  postmining  water-  and 
nutrient-holding  capacities  are  expected  to  be  adequate  for  revegetation , 
especially  in  the  areas  where  soils  are  hauled  directly  (removed  from  one  area 
and  immediately  respread  over  a  reclamation  area  without  stockpiling). 


Table  I  I  1-7:    Organic  Matter  Content  of  the  Surface  12  Inches  of 
Jardine  Project  Soils 


Weighted  average 
organic  matter  content, 
Sample                              surface  12  inches 
Soil  type  numbe r  (  percentage  )  


A  SS-21  1.9 

A  SS-8  4.6 

A1  SS-28  5.3 

B  SS-6  7.1 

B  SS-14  12.0 

E  SS-22  1.8 

E  SS-10  1.3 

M  SS-11  3.8 

M  SS-11A  3.8 

S  SS-15  1.7 

S  SS-18  4.1 


Source:  The  above  data  was  derived  from  the  Jardine  Joint  Venture 
permit  application,  1984. 
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About  55  percent  of  the  soils  would  be  hauled  directly;  the  remainder 
would  be  stored  in  stockpiles  for  at  least  10  and  possibly  more  than  21  years. 
The  applicant's  plan  to  direct-haul  as  much  soil  as  possible  would  enhance  the 
revegetation  effort.  Spread  immediately  over  graded  waste  material,  freshly 
stripped  soil  contains  a  number  of  favorable  components.  These  components 
include  native  plant  seeds,  rhizomes  (underground  stems)  and  other  vegetative 
parts  that  grow  after  transport,  and  important  soil  microorganisms  such  as 
bacteria,  fungi,  and  algae  (Iverson  and  Wali,  1982;  Howard  and  Samuel,  1979; 
Schafer,  1979;  Beauchamp  et  al.,  1975).  These  microorganisms  play  an  essen- 
tial part  in  decomposition  and  soil/plant  nutrient  cycling. 

Other  important  constituents  transported  in  directly  hauled  soil  are 
mycorrhizae--structures  that  develop  when  certain  fungi  and  plant  roots  form  a 
symbiotic  (mutually  beneficial)  relationship.  The  fungi  absorb  nutrients  and 
water  for  the  plants  and  the  plants  provide  carbohydrates  from  photosynthesis 
for  the  fungi.  In  essence,  the  mycorrhizae  serve  as  highly  efficient  exten- 
sions of  the  plants'  roots.  These  organisms  are  an  important  consideration  in 
maximizing  plant  productivity;  most  plants  depend  on  them  for  adequate  growth 
and  survival.  Malloch  et  al .  (1980)  state  that  four-fifths  of  all  land  plants 
form  mycorrhizal  relationships;  some  plants  cannot  succeed  without  this  fungal 
associate  (Trappe,  1981).  Mycorrhizae  reportedly  increase  plant  productivity 
by  as  much  as  400  to  500  percent  (Davidson,  1976;  Mosse  and  Hayman,  1971; 
Gerdemann,  1970).  It  therefore  becomes  clear  how  these  organisms,  as  well  as 
other  components  of  directly  hauled  soil,  assume  important  roles  in  the  re- 
establishment  of  vegetation  on  disturbed  lands. 


Effects  of  Soil  Storage 

Some  of  the  disturbances  proposed  at  the  minesite  cannot  be  reclaimed 
until  after  the  mine  closes.  These  disturbance  areas  include  the  facilities 
area  buildings,  yards  and  parking  lots,  part  of  the  tailings  pond,  mine  roads 
and  corridors,  sediment  control  structures,  the  ore  stockpile  area,  and  the 
adit  yards  and  associated  waste  rock  dumps.  Because  of  this,  some  of  the  soil 
salvaged  during  the  construction  phase  of  the  mine  would  be  stored  in  stock- 
piles for  up  to  21  years  or  more.  The  soil  stockpiles  would  be  stabilized 
with  hydromulch  and  a  seed  mixture  containing  three  grasses  and  one  forb. 
This  would  prevent  any  excessive  soil  loss  from  the  stockpiles  due  to  wind  or 
water  erosion  during  the  life  of  the  operation. 

Soil  deteriorates  when  it  is  stored  for  prolonged  periods,  and  may  have 
little  biological  resemblance  to  native  soils.  Important  soil  microorganisms 
such  as  bacteria,  fungi,  algae,  and  mycorrhizae  (discussed  above)  are  greatly 
reduced  in  quantity  or  completely  eliminated  (Doerr  et  al . ,  1984;  Fresquez  and 
Lindemann,  1982;  Liberta,  1981;  Rives  et  al.,  1980;  Cundell ,  1977;  Miller  and 
Cameron,  1976).  The  most  common  cause  of  reduced  biological  activity  is  the 
anaerobic  (oxygen-free)  condition  created  in  the  deeper  portions  of  the  soil 
stockpile  (McKell,  1982). 

In  addition,  prolonged  soil  storage  causes  breakdown  of  soil  structure, 
affecting  water  and  air  movement  through  the  soil,  and  reduces  the  organic 
matter  content,  which  in  turn  decreases  the  water-  and  nutrient-holding  capa- 
city.   Soil  storage  increases  nitrogen  losses  and  reduces  the  availability  of 
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other  important  plant  nutrients  due  to  a  decrease  in  nutrient  mineralization 
(Fresquez  and  Lindemann,  1982;  Singleton  and  Williams,  1979;  Davidson,  1976; 
Miller  and  Cameron,  1976).  Seeds  and  other  potentially  active  vegetative 
parts  contained  in  the  soil  are  also  adversely  affected  (McKell ,  1982). 

Some  of  the  adverse  effects  of  prolonged  storage  would  be  offset  by:  1) 
the  relatively  small  size  of  the  various  disturbances  proposed  to  be  reclaimed 
with  stored  soil,  2)  the  naturally  high  organic  matter  content  of  the  soils  in 
the  area,  and  3)  soil  amendments  proposed  by  the  applicant  in  the  reclamation 
plan . 

Aside  from  the  tailings  dump,  which  is  discussed  later,  the  other  mine- 
related  disturbances  are  relatively  small  in  size,  ranging  from  0.1  acre  for 
the  air  shaft  up  to  12.0  acres  for  the  facilities  area.  Because  these  are 
small,  scattered  disturbances,  important  soil  microorganisms  would  naturally 
reinvade  the  replaced  soils  from  adjacent,  undisturbed  sites  in  a  relatively 
short  period  of  time.  Mycorrhizal  fungi  could  reinvade  these  sites  within  one 
to  three  growing  seasons.  This  estimate  is  based  on  research  in  Wyoming  where 
reinvasion  took  somewhat  longer,  but  the  disturbances  were  larger  and  the 
sites  drier  (Loree  and  Williams,  1984a;  Allen  and  Allen,  1980).  Other  types 
of  soil  microorganisms  would  probably  reestablish  quicker  than  the  mycorrhi- 
zae,  based  on  the  work  of  Lindemann  et  al.  (1984)  and  a  review  by  Loree  and 
Williams  (1984b). 

The  applicant  proposes  to  add  two  tons  per  acre  straw  mulch  or  one  ton 
per  acre  hydromulch  to  the  replaced  soils.  Other  organic  mulches  (such  as 
sewage  sludge,  wood  chips,  and  manure)  may  also  be  added  depending  on  avail- 
ability. In  addition  to  the  residual  organic  matter  remaining  in  the  soil 
after  storage,  the  proposed  organic  amendments  would  aid  in  the  reestablish- 
ment  of  soil  microorganism  populations  (Lindemann  et  al.,  1984).  To  a  more 
limited  extent,  the  organic  amendments  could  also  enhance  the  formation  of 
mycorrhizae  (Zak  et  al.,  1982).  Postmining  water-  and  nutrient-holding 
capacities,  although  lower  than  in  directly  hauled  soils,  are  expected  to  be 
adequate  for  vegetation  reestabl ishment  based  on  the  proposed  organic  amend- 
ments in  combination  with  any  residual  organic  matter  remaining  in  the  soils 
after  storage. 

The  applicant  proposes  to  fertilize  the  replaced  soils  at  a  rate  to  be 
determined  by  sampling  and  analysis  during  reclamation.  Fertilization  would 
replace  nutrients  in  the  soil  that  have  been  lost  during  prolonged  storage. 
The  loss  of  seeds  and  other  potentially  active  vegetative  parts  due  to  soil 
storage  would  be  somewhat  mitigated  by  the  applicant's  proposed  revegetation 
plan  (see  Chapter  III— Vegetation) .  However,  vegetative  species  diversity 
would  be  lower  than  premining  levels  on  soils  that  have  been  stored.  Diver- 
sity would  increase  with  time  as  plant  species  not  included  in  the  revegeta- 
tion plan  invade  from  adjacent,  undisturbed  areas  (see  Chapter  III--Vegeta- 
tion) . 


Tailings  Dump 

For  the  purpose  of  this  evaluation,  it  is  assumed  that  the  tailings  pro- 
duced by  the  proposed  operation  would  be  chemically  and  physically  similar  to 
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the  existing  tailings  at  the  two  abandoned  ponds  left  from  previous  operations 
at  the  site.  The  existing  tailings  have  a  textural  range  between  silt  loam 
and  sandy  loam,  and  are  low  in  coarse  fragments. 

Aluminum  and  arsenic  are  two  elements  of  concern  in  regard  to  potential 
postmining  plant  toxicity.  The  average  water-soluble  concentrations  of 
aluminum  and  arsenic  in  the  existing  tailings  are  about  25  and  13  parts  per 
million  (ppm),  respectively.  Total  (as  opposed  to  water-soluble)  arsenic 
concentrations  are  several  orders  of  magnitude  higher,  with  an  average  total 
concentration  of  about  13,500  ppm,  or  1.3  percent.  The  reason  for  the  great 
difference  in  arsenic  concentrations  is  that  most  of  the  total  arsenic  is  in 
the  form  of  arsenopyri te,  which  is  not  easily  weathered.  Arsenopyrite  has  a 
low  solubility  in  water;  therefore,  very  little  is  available  to  plants. 

Aluminum  can  be  toxic  to  plants  at  concentrations  as  low  as  two  ppm 
(Gough  et  al.,  1979).  Aluminum  toxicity  generally  does  not  occur  in  soils  or 
other  growth  media  with  a  pH  above  5.5,  but  is  common  at  lower  pH  values  and 
particularly  severe  below  a  pH  of  5.0,  where  the  solubility  of  this  element 
increases  sharply  (Foy,  1974;  Kabata-Pendias  and  Pendias,  1984).  Aluminum 
concentrations  well  above  two  ppm  and  pH  values  below  5.0  are  common  in  the 
existing  tailings,  and  would  most  likely  be  common  in  the  proposed  tailings. 

Arsenic  is  known  to  be  toxic  to  plants  such  as  alfalfa  and  barley  at 
concentrations  as  low  as  two  ppm  (Vandecaveye  et  al.,  1936  j_n  Gough  et  al., 
1979).  The  National  Research  Council  (1977)  considers  concentrations  around 
five  ppm  toxic  to  other  sensitive  plants.  Sandberg  and  Allen  (1975)  found 
that  the  toxicity  of  arsenic  was  greater  in  acid  soils  than  those  with  an 
alkaline  pH,  but  this  relationship  may  be  affected  by  interactions  with  other 
elements,  such  as  phosphorus.  Almost  all  of  the  existing  tailings  have  arsen- 
ic concentrations  above  2  ppm  and  pH  values  on  the  acid  side  of  the  scale. 
Similar  properties  are  also  expected  in  the  applicant's  proposed  tailings. 

Although  cyanide  would  be  used  in  the  gold  extraction  process,  only  small 
concentrations  of  this  compound  (<0.05  to  1.3  ppm)  would  be  found  in  the  tail- 
ings dump.  In  certain  forms,  cyanide  can  be  extremely  toxic  to  plants  as  well 
as  other  living  organisms.  However,  several  factors  would  exist  in  the  tail- 
ings dump  that  would  render  any  residual  cyanide  harmless  to  postmining  reveg- 
etation.  Residual  cyanide  would  be  chemically  bound  with  iron  and  many  other 
metals  in  the  tailings;  its  mobility  would  be  quite  limited.  Cyanide  would 
also  react  with  various  forms  of  sulfur  present  in  the  tailings  and  would  form 
thiocyanate,  a  relatively  nontoxic  compound  (National  Science  Foundation, 
1983).  After  soils  are  replaced  and  microorganism  populations  reestablished, 
residual  cyanide  in  the  plant  rootzone  would  be  biologically  converted  to 
nitrogen  compounds  and  carbonate  or  carbon  dioxide  (Towill  et  al.,  1978; 
Strobel ,  1967  as  cited  in  National  Science  Foundation,  1983).  Because  of  the 
above,  no  plant  toxicity  is  expected  to  occur  as  a  result  of  cyanide. 

The  tailings  alone  (without  soil)  could  be  toxic  to  plants  due  to  exces- 
sive amounts  of  aluminum  and  arsenic  as  well  as  excess  acidity.  This  is  evi- 
dent from  observations  of  the  larger  existing  tailings  pond  where  no  volunteer 
vegetation  exists,  even  several  decades  after  abandonment.  A  good  cover  of 
vegetation  does  exist  where  soil  was  spread  on  the  smaller  tailings  pond  near 
Bear  Creek.    However,  at  this  site  in  1979,  the  Anaconda  Company  pushed  some 
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very  gravelly  and  cobbly  sandy  loam  soil  over  the  toxic  tailings  and  seeded 
the  area  with  a  mixture  of  grasses  and  forbs.  The  site  was  also  fertilized  at 
that  time,  but  no  other  reclamation  activities  have  taken  place  since. 

To  take  advantage  of  the  several  years  of  plant  growth  at  the  smaller 
site,  and  because  little  information  is  available  in  the  literature  regarding 
tailings  pond  reclamation  in  Montana,  the  applicant  funded  a  study  to  evaluate 
the  vegetation  and  the  chemical  and  physical  characteristics  of  the  two  exist- 
ing ponds  (Westech,  1984).  The  applicant's  reclamation  plan,  in  part,  is 
based  on  that  study. 

The  soil  used  by  the  Anaconda  Company  to  reclaim  the  small  pond  is  simi- 
lar to  the  soils  that  would  be  used  by  the  applicant  to  reclaim  the  proposed 
tailings  dump.  Soil  depths  at  the  reclaimed  pond  vary  from  3  to  24  inches. 
As  might  be  expected,  vegetative  production  is  greater  over  the  deeper  soils, 
although  canopy  cover  and  frequency  of  occurrence  is  similar  over  both  soil 
depth  extremes.  The  roots  of  all  species  spread  horizontally  upon  reaching 
the  soil/tailings  boundary,  and  seldom  penetrate  more  than  a  couple  of  inches 
into  the  tailings.  Vegetation  growing  on  the  small  tailings  pond  was  chemi- 
cally analyzed  for  nine  trace  elements.  The  results  of  this  analysis  were 
compared  to  published  results.  Based  on  this  comparison,  the  trace  element 
concentrations  found  in  the  vegetation  are  within  normal  ranges  (Kabata- 
Pendias  and  Pendias,  1984;  Munshower,  1983;  Ebens  and  Shacklette,  1982;  Gough 
et  al.,  1979;  Shacklette,  1972;  Wallihan,  1966;  Brewer,  1966;  Labanauskas, 
1966;  Vanselow,  1966;  Chapman,  1966;  Reuther  and  Labanauskas,  1966;  Jones, 
1961;  Williams  and  Whetstone,  1940). 

The  success  of  the  vegetation  growing  on  the  small  reclaimed  tailings 
pond  is  attributed  to  several  factors.  These  factors  can  be  used  to  evaluate 
the  applicant's  reclamation  plan.  The  cover  soil  serves  as  an  effective 
physical  and  chemical  buffer  between  the  plants  and  the  tailings.  Neither 
significant  acidification  nor  contamination  by  trace  elements  by  upward 
migration  from  the  tailings  occurred  after  several  growing  seasons.  Upward 
migration  of  potentially  toxic  trace  elements  was  probably  prevented  by  the 
extreme  difference  in  texture  between  the  fine  tailings  and  the  coarse  soil. 
In  addition,  the  chemical  characteristics  of  the  underlying  tailings  are  such 
that  substantial  root  penetration  is  discouraged.  With  an  adequate  cover  soil 
depth,  deeper  penetration  by  the  roots  is  apparently  not  necessary  to  obtain 
adequate  amounts  of  water  and  nutrients. 

As  discussed  earlier,  minor  root  penetration  did  occur.  This  may  have 
resulted  from  a  seasonal,  temporary  increase  in  the  pH  of  the  tailings  surface 
at  the  soil  boundary.  Spring  moisture  probably  penetrates  rapidly  through  the 
coarse  soil  and  saturates  a  zone  around  the  soil/tailings  boundary.  This 
"waterlogging"  may  have  caused  the  pH  to  rise  (Etherington ,  1982;  Black, 
1968).  A  rise  in  pH  would  make  trace  elements,  such  as  aluminum,  less  avail- 
able to  the  plants.  This  factor,  along  with  the  decrease  in  acidity,  may  have 
allowed  some  root  penetration. 

The  applicant's  reclamation  plan  expands  on  the  techniques  used  by  the 
Anaconda  Company  in  1979.  Before  placing  salvaged  soil  over  the  tailings,  the 
surface  of  the  dump  would  be  sealed  by  mixing  one  inch  of  bentonite  clay  with 
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the  top  nine  inches  of  tailings.  After  the  bentonite  application,  the  soils 
that  have  been  salvaged  in  two  lifts  would  be  replaced  in  two  lifts  (see  Soil 
Salvage  and  Soil  Quality).  The  coarser  subsoils  would  be  placed  on  top  of  the 
tailings,  and  the  finer  topsoil  would  then  be  replaced  at  the  surface.  Be- 
cause of  the  bentonite  seal  and  the  coarse  subsoils,  no  significant  upward 
migration  of  trace  elements  is  expected;  therefore,  the  cover  soil  would 
remain  uncontaminated.  Root  penetration  into  the  tailings  of  the  proposed 
dump  would  probably  be  less  than  what  has  been  observed  in  the  small  reclaimed 
pond.  In  addition  to  the  chemical  "barrier"  created  by  the  tailings,  the 
mixture  of  bentonite  and  tailings  would  compact  considerably  under  weight  of 
the  equipment  used  to  respread  the  soils,  seed,  fertilizer,  and  mulch.  The 
compaction  would  further  discourage  root  penetration. 

The  applicant  proposes  to  reclaim  the  tailings  dump  in  five  increments, 
leaving  only  about  four  to  nine  acres  of  exposed  tailings  at  any  one  time.  By 
doing  so,  soil  can  be  directly  hauled  for  reclamation  over  much  of  the  dump. 
As  discussed  earlier,  directly  hauled  soil  promotes  rapid  revegetation  and 
increases  plant  species  diversity  (see  Chapter  III--Vegetation) . 

Some  erosion  by  water  can  be  expected  on  the  dump  slopes,  which  are  all 
about  33  percent.  However,  the  applicant's  proposed  mulch  treatment,  along 
with  the  coarse-textured  soils,  would  promote  rapid  infiltration  and  dis- 
courage runoff,  preventing  excessive  soil  losses.  Where  rills  and  gullies 
form  on  the  newly  revegetated  area,  the  applicant  would  take  corrective 
measures,  including  filling  the  rills  and  gullies,  regrading,  and  reseeding. 
Soil  erosion  potential  would  decrease  as  vegetation  becomes  established. 


Waste  Rock  Dumps 

Five  waste  rock  dumps  are  proposed,  and  would  be  located  on  the  west  side 
of  Mineral  Hill.  The  dumps  would  be  next  to  the  five  mine  portals,  and  would 
range  in  size  from  1.5  to  2.1  acres.  All  five  dumps  would  occupy  a  total  of 
less  than  10  acres. 

Reclamation  of  the  dumps  would  be  conducted  at  the  end  of  mining.  How- 
ever, if  activities  were  complete  at  any  of  the  four  upper  levels  before  the 
end  of  the  operation,  reclamation  would  begin  at  that  time.  Before  soil 
redistribution,  the  slopes  of  the  dumps  would  be  reduced  from  80  percent  (the 
angle  of  repose),  to  between  50  and  67  percent.  Soil  that  has  been  stockpiled 
next  to  each  of  the  dumps  would  be  spread  over  the  dumps  at  a  depth  of  at 
least  6  inches.  Soil  would  be  replaced  at  greater  depths  in  areas  where  voids 
are  created  by  larger  rock  fragments.  The  dumps  would  then  be  seeded,  fertil- 
ized, and  hydromulched  (see  Chapter  III--Vegetation ) . 

Waste  rock  has  not  been  analyzed  for  any  chemical  parameters;  however,  no 
plant  toxicity  problems  are  anticipated.  The  waste  rock  is  low-grade  material 
mined  through  to  access  the  ore  (mineralized  zone).  Because  the  rock  does  not 
undergo  any  milling  or  processing,  the  trace  elements  are  chemically  bound 
within  the  rock  and  are  not  readily  available  to  plants.  This  is  evidenced  by 
the  old  abandoned  waste  rock  dumps  on  Mineral  Hill  where  vegetation  has  natur- 
ally invaded  without  the  addition  of  soil.  The  vegetation  is  sparse  in  some 
places,  but  this  is  attributed  to  the  steepness  of  the  slopes  and  lack  of 
soil,  not  the  rock  chemistry. 
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Soil  loss  due  to  erosion  would  be  likely  to  occur  off  of  the  steep  (50  to 
67  percent)  dump  slopes  during  the  initial  reclamation  years.  Erosion  rates 
would  be  moderate  overall,  and  would  decrease  significantly  after  vegetation 
becomes  established.  In  the  interim,  excessive  soil  losses  would  be  partially 
offset  by  the  short  slope  lengths,  the  rock  content  of  the  dumps,  and  the 
coarse  texture  of  the  soils  to  be  used  in  reclamation.  In  addition,  any  rills 
and  gullies  that  form  on  the  newly  revegetated  dumps  would  be  filled,  regrad- 
ed,  and  reseeded. 

The  applicant  proposes  to  use  hydromulch  at  a  rate  of  1,000  pounds  per 
acre  on  the  surfaces  to  aid  in  erosion  control,  soil  moisture  retention,  and 
to  increase  organic  matter.  However,  hydromulch  alone  is  not  very  effective 
in  controlling  erosion.  Hydromulch  must  adhere  to  the  soil  and  hold  the  seed 
in  place  during  heavy  rainfall  impact  and  wind;  if  it  fails  to  do  so,  the 
other  beneficial  characteristics  of  the  mulch  are  unimportant  (Kay,  1980). 
Although  not  proposed  by  the  applicant,  the  addition  of  a  tackifier  or  ero- 
sion-control chemical  would  increase  the  effectiveness  of  the  mulch. 

The  impacts  of  prolonged  soil  storage  were  discussed  earlier  (see  Effects 
of  Soil  Storage),  and  would  apply  to  the  waste  dump  soils  because  they  would 
probably  be  stockpiled  for  the  life  of  the  operation.  However,  because  of  the 
small  size  of  these  dump  areas,  important  soil  microorganisms  would  quickly 
invade  from  adjacent,  undisturbed  sites,  improving  soil  quality.  Plants  not 
included  in  the  revegetation  mixture  would  invade  from  adjacent  areas  and 
would  increase  species  diversity  (see  Chapter  II I--Vegetation) . 


Facilities  Area 

The  facilities  area  would  be  the  easiest  to  reclaim  of  all  the  distur- 
bances due  to  the  gentler  slopes  (10  to  20  percent)  and  because  the  proposed 
disturbances  (buildings,  stockpiles,  parking  lots)  are  much  less  drastic  than 
at  the  tailings  and  waste  rock  dump  sites.  When  mining  activities  are  fin- 
ished, the  structures  would  be  removed  and  the  area  would  be  graded  and  ripped 
to  relieve  compaction.  Soil  stockpiled  next  to  the  facilities  area  would  be 
respread  at  a  depth  of  about  six  inches.  The  area  would  then  be  seeded,  fer- 
tilized, and  mulched  with  straw  at  a  rate  of  two  tons  per  acre.  The  straw 
would  be  crimped  vertically  into  the  soil  (see  Chapter  III--Vegetation) . 
Because  of  the  gentler  slopes  and  the  proposed  crimped  mulch  treatment,  no 
significant  soil  losses  are  expected. 

Due  to  prolonged  soil  storage,  the  same  biological  impacts  discussed 
previously  would  occur  here.  However,  the  size  of  each  disturbance  within  the 
facilities  area  is  quite  small.  Therefore,  reinvasion  of  microorganisms  and 
native  plants  should  take  place  within  a  couple  of  growing  seasons,  and  soil 
quality  would  improve  progressively. 
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VEGETATION 

Summary.  Mining  would  destroy  67  acres  of  native  vegeta- 
tion and  26  acres  of  previously  disturbed  land.  The  tail- 
ings dump,  tailings  sites  from  previous  mining,  and  stored 
topsoil  would  be  revegetated  while  the  mine  operates. 
With  few  exceptions,  seeded  grasses  and  forbs  would  estab- 
lish an  erosion-controlling  ground  cover.  Douglas-fir 
would  slowly  invade  the  waste  rock  dumps,  road  and  slurry 
line  corridors,  and  edges  of  the  tailings  dumps.  Planted 
Douglas-fir  seedlings  would  also  grow  on  the  waste  rock 
dumps.  Several  decades  would  be  required  for  newly  estab- 
lished Douglas-fir  to  reach  premining  heights.  Problems 
that  may  be  encountered  during  revegetation  include  intro- 
duction of  weeds,  occasional  erosion  on  steep  slopes,  and 
damage  to  developing  plants  by  wildlife  and  blowing  tail- 
ings. 

Mining,  as  proposed,  would  destroy  67  acres  of  native  vegetation  within 
the  permit  area  comprised  primarily  of  the  big  sagebrush/Idaho  fescue  and 
Douglas-fir  types  (table  11-10).  In  addition,  26  acres  of  previously  dis- 
turbed land  would  be  removed. 

Most  of  the  affected  land  would  be  revegetated  while  the  mine  is  operat- 
ing. The  53-acre  tailings  dump  would  be  revegetated  in  increments  of  4.6  to 
9.2  acres.  The  waste  dump,  soil  stockpile  sites,  facility  sites,  and  other 
disturbances  would  be  revegetated  within  two  years  after  the  mine  closes.  At 
some  point  during  mining,  tailings  that  existed  before  the  applicant's  opera- 
tions would  be  removed  and  the  sites  reclaimed. 

The  applicant  hopes  to  provide  a  postmining  environment  that  would  pro- 
vide wildlife  habitat  and  livestock  grazing  land.  It  proposes  to  reestablish 
80  acres  of  grassland  and  13  acres  of  Douglas-fir  forest  to  reach  these  objec- 
tives. All  revegetated  areas  would  be  examined  after  planting.  If  revegeta- 
tion failures  are  noted,  the  applicant  would  consult  with  DSL  to  develop  solu- 
tions. Any  modifications  in  the  reclamation  plan  would  require  DSL's 
approval . 


General  Procedures  for  Revegetation 

Revegetation  would  start  with  the  ripping  of  highly  compacted  surfaces  to 
improve  moisture  infiltration  and  root  penetration.  The  tailings  would  then 
be  covered  with  24  inches  of  topsoil.  Other  areas  would  receive  roughly  six 
inches  of  topsoil.  Topsoil  quantity  and  quality  are  expected  to  be' sufficient 
for  plant  establishment  and  growth  (see  Chapter  III--Soils). 

During  spring  or  fall,  fertilizer  containing  phosphorus  and  potassium 
would  be  disked  into  the  soil.  After  subsequent  seeding,  two  tons  per  acre  of 
straw  mulch  would  be  anchored  into  the  soil.  Unless  the  applicant  uses  a 
"clean"  mulch,  introduced  weeds  may  become  established  and  compete  with  the 
desired  species  for  nutrients  and  water   (Kay,   1980).     Nitrogen  fertilizer 
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would  not  be  applied  until  the  following  growing  season.  Application  rates 
for  fertilizer  would  be  based  on  site-specific  soil  tests. 

Revegetation  procedures  for  slopes  over  33  percent  would  differ  from 
those  described  above.  A  mixture  of  water  and  seed  would  be  sprayed  (hydro- 
seeded)  over  these  steep  slopes.  The  mixture  would  also  contain  fertilizer. 
Hydromulch  (wood  fiber  and  water)  would  then  be  applied  at  a  rate  of  one  ton 
per  acre.  Small  patches  of  soil  on  these  areas  would  probably  be  eroded. 
Hydromulch  does  not  offer  complete  protection  from  erosion  (Kay,  1980). 

Small  portions  of  the  waste  rock  dumps  would  not  be  seeded.  These  areas 
would  be  planted  with  Douglas-fir  seedlings. 

Livestock  grazing  would  be  prohibited  within  the  permit  area  for  two 
years  after  revegetation.  This  period  of  protection  would  be  sufficient  to 
prevent  damage  to  grasses  and  forbs  (Laycock,  1982).  A  few  developing  woody 
plants,  however,  could  be  lost  to  browsing  livestock. 

The  large  numbers  of  deer  and  elk  (see  Chapter  I I--Wi ldl ife)  would  cause 
more  damage  to  revegetated  areas  than  would  livestock.  Rodents  would  probably 
be  attracted  by  the  straw  mulch  (Stoeckler  and  Slaubaugh,  1965)  and  may  con- 
sume seeds  and  harm  seedlings.  The  magnitude  of  problems  caused  by  wildlife 
cannot  be  predicted.  The  applicant  would  attempt  to  control  damage  by  using 
chemical  repellents,  selective  fencing,  or  terminal  bud  protective  coverings. 
These  protective  measures  are  at  least  partially  effective  in  reducing  wild- 
life damage  (Lyon  and  Ward,  1982). 

Blowing  tailings  may  damage  some  of  the  vegetation  planted  on  the  tail- 
ings dump.  Most  damage  would  occur  during  the  summer.  If  problems  from 
wind-blown  tailings  were  excessive,  DSL  would  require  the  applicant  to  take 
corrective  action,  such  as  using  a  chemical  binder  on  the  tailings. 


Seeding-Herbaceous  Species 

The  applicant  proposes  to  use  two  seed  mixtures  for  final  revegetation 
(table  1 1 1-8) .  The  waste  rock  dumps,  and  portions  of  the  roads  and  slurry 
line  corridors  (totalling  about  13  acres)  would  be  drill  seeded  with  28.5 
pounds  per  acre  of  mixture  number  2.  The  remaining  80  acres  of  disturbance 
would  be  broadcast  or  drill  seeded  with  mixture  number  1.  This  mixture  would 
also  be  used  in  reclaiming  the  tailings  sites  that  were  created  by  previous 
mining.  (All  slopes  over  33  percent  would  be  hydroseeded. )  Stockpiled  top- 
soil  would  be  stabilized  with  hydromulch  and  grasses  and  clover  (table  I I I -9 ) . 
After  topsoil  is  distributed,  the  stockpile  sites  would  be  seeded  with  seed 
mixture  number  1. 

Species  selected  for  revegetation  are  generally  well  adapted  to  the 
Jardine  area  and  seeding  rates  fall  within  the  range  recommended  by  Brown  et 
al.  (1976).  Development  of  an  erosion-controlling  ground  cover  is  therefore 
expected. 
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Table  I  I  1-9:    Soil  Stockpile  Seed  Mixture 


2 

Rate  PLS  Percent 
Common  Name  hydroseed  of  mixture 

Slender  wheatgrass  8  16.9 

Canada  bluegrass  1  33.3 

Hard  fescue  3  31 .5 

Alsike  clover  _2  18.3 

TOTAL  14  100.0 

Source:     Project  application,  1984. 
1 

See  appendix  5  for  scientific  names. 

2 

Pounds/acre  of  pure  live  seed. 


Revegetation  would  increase  production  of  wildlife  and  livestock  forage 
in  the  disturbance  areas.  This  increase  would  be  due  primarily  to  the  reveg- 
etation of  land  disturbed  before  the  applicant's  operation.  Other  factors 
increasing  plant  productivity  include  fertilization,  increased  nutrient  avail- 
ability after  soil  disturbance,  and  reduced  plant  competition.  The  initial 
decrease  in  density  of  shrubs  would  increase  livestock  forage  while  somewhat 
reducing  wildlife  browse.  Although  long-term  productivity  would  decline,  it 
would  remain  above  premining  levels. 

Revegetated  areas, would  have  lower  plant  diversity  than  premining  forests 

and  shrubby  areas.    Diversity,  however,  would  slowly  increase  as  plants  invade 

from  nearby,  undisturbed  areas.  In  addition,  revegetation  would  improve  plant 
diversity  of  previously  disturbed  lands. 


Woody  Species 

The  applicant's  reforestation  plan  is  primarily  based  on  natural  regener- 
ation. Reestabl ishment  of  the  Douglas-fir  forest  is  expected  on  waste  rock 
dumps  and  roads.  Each  of  these  disturbances  is  small  and  surrounded  by  undis- 
turbed Douglas-fir  forests.  Seeds  from  existing  trees  would  fall  into  the 
topsoil  and,  eventually,  seedlings  would  develop.  Douglas-fir  is  character- 
ized by  abundant  seed  production,  effective  seed  dissemination,  and  prolific 
natural  regeneration  (Ryker  and  Losensky,  1983;  Seidel ,  1975). 

Natural  regeneration  would  be  supplemented  by  planting  Douglas-fir  seed- 
lings on  the  gentler  uphill  halves  of  the  waste  rock  dumps.  Each  of  the  five 
waste  rock  dumps  would  be  planted  with  about  430  containerized  seedlings  or 
about  860  bare-root  seedlings  (555  containerized  or  1,110  bare-root  seedlings/ 
acre).  The  tree-planting  sites  would  not  be  seeded  with  herbaceous  species. 
This  would  reduce  the  competition  that  has  been  shown  to  limit  seedling  es- 
tablishment (Larson  and  Schubert,  1969;  Stewart  and  Beebe,  1974;  Kittams  and 
Ryker,   1975).     Still,   total   survival   cannot  be  expected.     Mortality  rates 
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could  range  from  13  percent  to  58  percent  (Hite,  1974;  Kittams  and  Ryker, 
1975;  Noble  et  al  . ,  1978;  Stein,  1984).  Even  with  the  highest  mortality  rate, 
premining  Douglas-fir  density  (table  11-12)  would  be  exceeded.  Roughly  40  to 
100  years  would  pass  before  tree  heights  reached  average  heights  that  existed 
in  premining  forests. 

Shrub  seedlings  would  be  planted  at  random  locations  throughout  each 
waste  rock  dump.  Thirty  containerized  or  60  bare-root  seedlings  would  be 
used.  The  total  number  of  seedlings  would  be  equally  divided  among  service- 
berry,  gooseberry,  and  snowberry.  Survival  would  vary  by  species,  with  snow- 
berry  possibly  having  the  highest  survival  (Fedkenheuer  et  al.,  1980;  Howard 
et  al.,  1979).  Developing  herbaceous  plants  from  seed  mixture  number  2  would 
compete  with  shrub  seedlings  for  water  and  nutrients.  This  would  increase 
shrub  mortality  (Penrose  and  Hansen,  1981;  Ferguson  and  Frischknecht,  1981; 
Van  Epps  and  McKell,  1983).  Over  the  long  term,  shrubs  from  surrounding  un- 
disturbed land  would  invade  the  waste  rock  dumps.  Also,  surviving  planted 
shrubs  would  spread  by  root  sprouting  or  seed  dissemination.  Sagebrush,  fol- 
lowed by  Douglas-fir,  would  eventually  begin  to  invade  portions  of  the  re- 
claimed tailings  dump. 

Mitigating  Measures 

--Fall  planting  would  give  seeds  a  winter  to  meet  the  cold-induced  dormancy 
requirements  for  germination  required  by  some  species  (Brown  and  John- 
ston, 1978).  Moreover,  fall-planted  seeds  are  in  place  to  use  favorable 
early  spring  moisture  for  germination.  Moisture  is  available  before 
seeding  sites  are  accessible  in  spring  due  to  snow  and  wet  soils  (Lay- 
cock,  1982;  Brown  et  al.,  1976).  If  the  project  is  seeded  during  the 
spring,  the  advantages  of  fall  seeding  would  be  lost. 

--Using  the  cleanest  straw  mulch  available  would  reduce  the  chances  of  weed 
introduction.  A  mulch  of  native  range  hay  would  probably  contain  few 
weed  seeds  and  would  be  an  alternative  to  straw  mulch. 

--Scalping  (removing  grasses  and  weeds)  or  applying  a  short-term  herbicide 
around  individual  seedlings  would  increase  the  survival  of  planted 
shrubs. 


WILDLIFE 

Summary.  Along  with  previously  developed  land,  mining 
would  remove  67  acres  of  wildlife  habitat.  Displaced 
wildlife  would  find  habitat  nearby  and  reclaimed  land 
would  eventually  provide  suitable  habitat.  Elk  and  deer 
would  initially  avoid  mining  activity,  but  may,  after 
habituation,  move  to  habitats  near  the  permit  area.  Sig- 
nificant disruptions  of  elk  migrations  are  not  expected. 
Mine-related  traffic  may  increase  road  kills  and  conflict 
with  other  vehicles  during  the  late-season  elk  hunt.  In- 
creases in  poaching  and  antler-collecting,  combined  with 
existing  levels  of  these  activities,  would  be  detrimental 
to  wintering  big  game  animals.  Proposed  logging  would 
only  slightly  increase  negative  impacts  on  elk. 
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Mining,  in  general,  can  have  both  direct  and  indirect  impacts  on  wild- 
life. Direct  impacts  include  habitat  loss  and  subsequent  displacement  of 
animals,  establishment  of  new  habitats  by  reclamation,  destruction  of  rela- 
tively nonmobile  wildlife,  and  disturbances  to  nearby  animals  by  mining 
activities.  Indirect  impacts  include  collisions  between  vehicles  and  wildlife 
(road  kills)  and  demands  on  the  environment  (such  as  housing  requirements, 
recreation,  and  poaching)  that  would  rise  as  the  human  population  increases. 

Many  of  the  elk  and  mule  deer  wintering  in  the  Jardine  area  spend  other 
seasons  in  Yellowstone  National  Park.  Other  individuals  move  to  higher  eleva- 
tions north  of  the  park.  Any  significant  population  changes  occurring  in  the 
Jardine  area  would  be  noticed  at  distant  points.  The  quantity  and  quality  of 
winter  ranges  often  limits  big  game  population  size  (Mautz,  1978;  Lyon  and 
Ward,  1982).  Animals  may  respond  to  nearby  disturbances,  increasing  their 
energy  use.  If  they  use  more  energy  than  their  bodies  have  stored  for  the 
winter,  or  more  than  is  supplied  by  forage,  their  health  will  be  affected. 
Energy  otherwise  available  for  reproduction  will  be  depleted.  Other  problems 
associated  with  excessive  disturbance  include  increased  adrenocorticoid  levels 
in  the  blood,  reduced  birth  weights,  and  absorption  or  abortion  of  embryos 
(Geist,  1971).  These  responses  would  be  damaging  to  the  populations.  How- 
ever, few  studies  definitely  link  disturbances  to  changes  in  reproduction  or 
other  population  parameters  (Ferguson  and  Keith,  1982). 


Direct  Impacts 

Wildlife  Habitats.  Mining  would  remove  93  acres  of  wildlife  habitats. 
However,  28  percent  of  the  disturbance  area  consists  of  previously  developed 
lands.  The  loss  of  these  lands  would  not  have  significant  impacts  on  wild- 
life. Big  game  were  not  sighted  in  developed  lands  (Chapter  II--Wildlife)  and 
use  by  other  species  is  probably  light. 

Mining  would  destroy  39  acres  of  the  big  sage/grass  habitat,  19  acres  of 
the  Douglas-fir/big  sage  habitat,  and  9  acres  of  the  Douglas-fir/common  snow- 
berry  habitat.  The  big  sage/grass  type  is  particularly  important  to  wintering 
deer  and  elk.  In  fact,  all  three  habitats  are  used  by  various  wildlife 
species.  However,  amounts  disturbed  by  mining  represent  only  a  small  portion 
of  available  habitats  (table  11-10).  Overall  impacts  of  habitat  loss  on  wild- 
life populations  would  be  minor.  Displaced  animals  could  move  into  nearby  and 
abundant  habitats. 

Much  of  the  disturbance  area  could  not  be  used  by  wildlife  until  reclama- 
tion is  complete—at  least  22  years  after  mining  is  initiated.  However,  the 
53-acre  tailings  dump  and  some  other  sites  would  be  revegetated  during  mining. 
Revegetation  would  establish  a  ground  cover  of  herbaceous  species  (see  Chapter 
III--Vegetation) .  These  species,  combined  with  invading  woody  plants,  would 
eventually  supply  adequate  forage  for  most  animals.  Cover  availability,  how- 
ever, would  be  low  until  woody  species  mature.  The  revegetation  of  previously 
developed  lands  (existing  tailings,  building  sites,  etc.)  would  benefit  wild- 
life. 

El k.  The  proposed  tailings  dump  would  be  located  within  elk  winter  range 
(figure  11-12).     Most  other  mine  facilities  would  lie  just  north  of  this 
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range.  The  area  covered  by  the  tailings  dump  represents  less  than  one  percent 
of  the  34  square  miles  of  elk  range.  Although  relatively  small,  the  60  acres 
of  habitat  removed  by  the  tailings  facilities  are  important  to  elk.  Elk  could 
compensate  for  lost  habitat  by  using  the  nearby  Douglas-fir  and  big  sage  habi- 
tats that  would  remain  undisturbed.  Revegetation  of  the  tailings  dump  would 
eventually  supply  suitable  elk  habitat. 

The  potential  for  elk  to  be  poisoned  if  they  ingest  tailings  from  the 
working  face  of  the  dump  is  a  concern.  The  factors  that  would  determine  the 
likelihood  of  poisoning,  however,  are  unknown.  (These  factors  include  metal 
toxicities,  attractiveness  of  salts  in  the  tailings,  quantities  of  materials 
that  may  be  consumed,  and  frequency  of  consumption.)  In  addition,  elk  would 
initially  avoid  the  tailings  area  during  mining  due  to  human  activities  and 
noise  (see  below). 

The  applicant  would  address  the  potential  for  poisoning  by  monitoring  elk 
use  of  the  tailings  area.  The  monitoring  proposal  would  be  subject  to  approv- 
al by  the  permitting  agencies.  The  agencies  would  periodically  evaluate  ob- 
servation data.  If  elk  were  observed  in  the  area  consistently  or  were  sighted 
consuming  tailings,  the  agencies  would  require  an  exclosure  fence  around  ex- 
posed tailings.  The  fence  would  also  be  required  if  offsite  mortality  could 
be  conclusively  attributed  to  tailings  ingestion.  Completed  reclamation  of 
the  tailings  would  eliminate  concerns  about  poisoning. 

Water  in  the  seepage  collection  and  return  ponds  would  also  contain 
potentially  toxic  material.  The  proposed  7-foot-tall,  woven-wire  fence  would 
prevent  elk  from  reaching  the  seepage  collection  pond.  However,  elk  that 
become  accustomed  to  mining  activity  could  drink  from  the  return  water  pond. 

Elk  would  respond  to  mining  and  associated  activities  by  moving  away  from 
the  project  area.  Elk  initially  avoid  areas  with  substantial  human  influence 
(Knight,  1980;  Ward,  1976;  Irwin  and  Peek,  1983;  Ferguson  and  Keith,  1979). 
The  precise  distance  of  the  elk  withdrawal  cannot  be  predicted.  However, 
studies  by  Ward  (1976,  1985)  suggest  that  elk  prefer  to  be  at  least  1/2  mile 
from  people  on  foot.  For  the  proposed  mine,  1/2  mile  is  a  reasonable  esti- 
mate. The  figure  lies  within  a  range  of  withdrawal  distances  given  by  other 
studies  (table  111-10).  It  must  be  noted,  however,  that  ungulates  inhabiting 
national  parks  often  exhibit  less  pronounced  responses  to  human  activity 
(Geist,  1971).  In  addition,  construction  levels  would  be  low  during  the 
winter  months.  The  applicant's  commitment  to  salvage  soil  during  periods  of 
good  tilth  would  greatly  reduce  wintertime  construction.  Regardless  of  the 
distance,  areas  with  visual  barriers  separating  the  mining  activities  and  elk 
would  probably  receive  the  most  use  (Montana  Cooperative  Elk-Logging  Study, 
1976;  Olson,  1983;  Ward,  1985).  Either  topography  or  timber  would  serve  as  a 
suitable  barrier  (Lyon,  1975). 

Noise  from  the  mill  would  not  be  loud  enough  to  disturb  elk.  Sound 
levels  must  be  at  least  54  dB(A)  to  elicit  a  response  from  elk  (Ward  et  al., 
1976;  Ward,  1985).  This  sound  level  would  exist  only  within  640  feet  (0.12 
mile)  of  the  mill  (Chapter  III— Aesthetics,  table  1 1 1-27) . 
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Table  111-10:     Influence  of  Human  Activities  and  Roads  on  Elk 


Human  influence 


Upper  1 imi  t 
of  influence 


Elk  response 
within  upper  limit 


References 


Moving  automobile 
Stopped  automobile 
People  on  foot 
Peopl  e  on  foot 
Seismic  exploration 
Roads 
Roads 

Roads 
Roads 
Logging 


0.1  mile  Increased  heart  rate 

0.3  mile  Increased  heart  rate 

0.2  mile  Increased  heart  rate 

0.5  mile  Avoidance  of  people 

0.6  mile  Increased  daily  movements 

0.125  mile  Avoidance  of  roads 

0.25  mile  Avoidance  or  roads 

0.5  mile  Avoidance  of  roads 

1.2  mile  Avoidance  of  roads 

k.O  mile  Displacement 


Ward  and  Cupal ,  1979 

Ward  and  Cupal ,  1979 

Ward  and  Cupal ,  1979 

Ward,  1976,  1985;  Ward  et  al .  1976 

Knight,  1980 

Rost  and  Bailey,  1979 

Hershey  and  Leege,  1976;  Irwin  and 

Peek,  1983 
Perry  and  Overly,  1976,  1977 
Morgantini  and  Hudson,  1979 
Montana  Elk-Logging  Study,  1976 


Elk  have  already  been  forced  to  adjust  to  the  county  road.  Increased 
traffic  on  this  road  (see  Chapter  Ill—Transportation)  would  probably  not 
cause  further  adjustments.  Schultz  and  Bailey  (1978)  found  that  traffic 
volume  did  not  significantly  affect  elk. 

Mining  and  traffic  on  the  county  road  are  not  expected  to  significantly 
disrupt  traditional  elk  migrations.  Existing  roads  and  traffic  apparently 
have  no  effect  on  elk  migrations  (USDA  Forest  Service,  1982).  Ward  et  al. 
(1976)  indicate  that  only  highways  act  as  barriers  to  elk  movements.  However, 
elk  may  abandon  some  specific  migration  routes  to  avoid  the  project  area  and 
those  road  segments  with  traffic  concentrations.  Cut-and-fill  slopes  and 
debris  created  during  road  improvement  could  block  some  routes.  Elk  would 
probably  select  nearby  alternative  routes.  Adams  (1982)  noted  the  use  of 
alternative  routes  when  traditional  routes  became  unavailable.  Alternative 
routes  across  the  road  would  probably  be  located  on  saddles  or  gentle  slopes 
or  in  heavy  cover  (Lyon,  1975;  Ward,  1976). 

Activities  in  the  permit  area  and  along  the  county  road  have  the  poten- 
tial to  affect  elk  behavior.  Behavioral  responses  to  human  activity  has  been 
reported  in  other  instances.  Elk  became  more  nocturnal  and  increased  use  of 
habitats  with  heavy  cover  to  avoid  humans  (Geist,  1971;  Schultz  and  Bailey, 
1978;  Morgantini  and  Hudson,  1979).  The  change  in  habitat  use  could  lead  to 
changes  in  food  habits.  Morgantini  and  Hudson  (1985)  found  that  grass  con- 
sumption declined  while  browse  consumption  increased.  The  resulting  decline 
in  digestible  energy  could  negatively  affect  elk  populations  during  severe 
winters  (Morgantini  and  Hudson,  1985).  Westech  (1984,  p.  214)  suggests  that 
late-season  hunting  led  to  smaller  group  sizes.  Cameron  et  al.  (1979)  noted  a 
similar  decline  in  group  sizes  of  caribou  during  construction  of  the  Alaska 
pipeline.  Geist  (1982)  explains  how  reduced  group  size  could  adversely  affect 
foraging  efficiency. 
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Eventually,  elk  would  become  accustomed  to  activity  due  to  mining.  Their 
behavioral  responses  would  become  less  pronounced  and  they  may  begin  using 
habitats  closer  to  mining  activities.  Elk  habituation  to  human  presence  has 
been  reported  by  Ward  et  al.  (1976),  Schultz  and  Bailey  (1978),  Knight  (1980), 
and  Ferguson  and  Keith  (1982).  However,  habituation  would  depend  on  non- 
threatening  behavior  in  humans  (Geist,  1971).  Thus,  non-mining  activities, 
such  as  hunting,  would  complicate  the  habituation  process. 

When  the  mine  closes,  elk  could  return  to  reclaimed  areas  and  traditional 
migration  routes.  After  disturbances  of  elk  habitat  or  migration  routes  stop, 
elk  have  been  found  to  return  (Montana  Cooperative  Elk-Logging  Study,  1976; 
Ward,  1976,  1985;  Knight,  1980;  Adams,  1982). 

Elk  displaced  by  mining  activity  or  habitat  loss  would  move  into  adjacent 
habitats.  They  would  compete  for  resources  with  the  elk  already  in  those  hab- 
itats and  with  other  wildlife.  The  magnitude  of  the  competition  and  resulting 
population  effects  cannot  be  predicted. 

Mule  Deer.  The  tailings  dump  would  cover  a  very  small  portion  (less  than 
one  percent)  of  deer  winter  range  (figure  11-12).  Other  facilities  would  lie 
just  north  of  this  range.  Mining  would  increase  traffic  on  the  county  road 
that  runs  through  the  winter  range. 

The  loss  of  such  a  small  portion  of  winter  range  would  not  significantly 
affect  mule  deer.  Although  the  deer  would  lose  important  big  sage  and 
Douglas-fir  habitats,  these  habitats  are  abundant  in  the  surrounding  area  and 
would  be  used  by  displaced  deer.  Revegetation  of  the  tailings  dump  would 
eventually  provide  usable  habitat.  However,  decades  would  pass  before  ade- 
quate woody  cover  and  browse  species  are  available  (see  Chapter  III--Vegeta- 
tion) . 

The  presence  of  a  tailings  dump  and  associated  ponds  in  mule  deer  range 
would  create  the  same  concern  that  was  mentioned  previously  for  elk.  The  same 
unknown  factors  would  also  be  present  (see  Elk  subsection).  The  monitoring 
and  contingency  plans  previously  described  for  elk  would  detect  and  correct 
potential  problems.  Fencing  would  prevent  deer  from  reaching  the  seepage 
collection  pond.    The  return  water  pond,  however,  would  be  accessible. 

The  noise  and  activity  of  mining  may  displace  some  nearby  deer.  Deer,  as 
noted  above,  are  expected  to  react  less  strongly  than  elk;  their  security 
requirements  are  significantly  less  than  those  of  elk  (Lyon  and  Jensen,  1980). 
Studies  on  deer  response  to  roads  (Rost  and  Bailey,  1974;  Perry  and  Overly, 
1977)  suggest  that  deer  use  would  decrease  in  all  areas  within  1/8  mile  of 
mining.  Competition  between  displaced  mule  deer  and  offsite  wildlife  would 
not  be  great  enough  to  cause  noticeable  population  changes. 

Mule  deer  have  already  adjusted  their  habitat-use  patterns  to  the  county 
road.  Increases  in  traffic  probably  would  not  further  influence  habitat  use. 
Carbaugh  et  al.  (1975)  found  that  observations  of  white-tailed  deer,  generally 
more  sensitive  to  human  presence  than  mule  deer,  were  not  correlated  with 
traffic  volume. 
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Other  Big  Game  Species.  Black  bears  are  considered  common  in  the  Jardine 
area  (Westech,  1984)  and  probably  range  across  the  permit  area.  Bears  would 
therefore  lose  a  small  amount  of  habitat  to  mining  disturbance.  Some  bears 
may  leave  the  area.  The  tailings  dumps  would  approach  a  den  along  Bear  Creek. 
Construction  and  reclamation  of  the  dump  could  render  this  den  unusable.  How- 
ever, the  importance  of  this  den  has  not  been  assessed.  Garbage  on  the  permit 
area  would  be  stored  in  bear-proof  containers  and  would  not  be  allowed  to 
accumulate.    This  would  reduce  the  chances  for  bear/human  confrontations. 

Another  wide-ranging  predator,  the  mountain  lion,  would  also  lose  a  small 
amount  of  noncritical  hunting  habitat.  After  replanted  vegetation  matures, 
well  after  the  mine  closes,  adequate  bear  and  lion  habitat  would  again  be 
available  in  the  disturbance  area. 

The  direct  impacts  of  mining  on  moose  would  not  be  significant.  Moose 
were  infrequently  observed  along  lower  Bear  Creek  near  the  permit  area.  How- 
ever, only  a  small  amount  of  forested  habitat  types,  important  to  moose,  would 
be  removed.    The  mine  would  not  directly  affect  bison  or  bighorn  sheep. 

Small-  and  Medium-Sized  Mammals.  Small  mammal  populations  would  be  dis- 
placed or  eliminated  by  mining.  The  straw  mulch  used  during  revegetation 
would  initially  attract  small  mammals  to  reclaimed  areas  (Stoeckeler  and 
Slaubaugh,  1965).  Revegetated  lands  supply  suitable  habitat  (McCann,  1975; 
Hingten  and  Clark,  1984)  and  repopulation  is  expected.  Medium-sized  mammals, 
such  as  coyotes  and  porcupines,  would  be  displaced  from  the  disturbance  area. 
Overall  population  impacts  would  be  unnoticeable  and  reclaimed  areas  would 
eventually  provide  suitable  habitat. 

Birds  and  Reptiles.  Mining  may  cause  a  red-tailed  hawk  pair  to  desert  a 
nest  along  Bear  Creek.  Red-tails,  especially  early  in  their  reproductive 
cycle,  may  not  tolerate  disturbances  near  their  nests  (Jackman  and  Scott, 
1975).  However,  potential  nest  desertion  may  not  be  signif icant--use  of  the 
nest  has  not  been  established.  The  baseline  report  does  not  give  specific 
locations  for  other  raptor  nests.  It  is  possible  that  mining  could  remove  an 
occasional  tree  nest.  Hunting  habitat  for  raptors  would  be  slightly  reduced 
while  the  mine  operates.  The  applicant  would  request  that  Montana  Power 
Company  design  power  lines  according  to  Olendorff  et  al.  (1981)  (Jerry  Danni , 
Homestake  Mining  Company,  pers.  comm.,  June  5,  1985).  Adhering  to  these 
criteria  would  avoid  raptor  electrocutions. 

Songbirds  would  leave  the  disturbance  area  until  revegetation  has  created 
sufficient  cover.  The  invasion  of  sagebrush  and  Douglas-fir  to  supply  the 
cover  would  take  decades.  Water  in  the  seepage  collection  and  return  ponds 
could  attract  some  waterfowl.  These  birds  could  be  contaminated  by  materials 
in  the  water.  However,  any  birds  entering  the  ponds  would  be  detected  by  the 
applicant's  monitoring.  The  applicant  and  the  permitting  agencies  could  then 
develop  responses. 

Mining  would  have  minimal  effects  on  grouse.  Only  a  few  rattlesnakes  or 
racers  would  be  killed  or  displaced. 
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Indirect  Impacts 

Road  Kills.  Traffic  increases  on  the  county  road  and  on  U.S.  89  (see 
Chapter  1 1 1--Transportation )  would  increase  road  kills  of  wildlife.  The  pro- 
posed bussing  and  carpooling  (see  Chapter  I)  would  limit  the  traffic  increase. 
Low  speed  limits  would  further  moderate  the  number  of  road  kills.  Speed  lim- 
its are  higher  along  U.S.  89.  However,  traffic  would  not  increase  as  much  as 
on  the  county  road.  This  would  limit  the  increase  in  road  kills  along  U.S. 
89.  Like  the  county  roads  U.S.  89  runs  through  deer  and  elk  winter  range. 
Deer  and  elk  would  account  for  most  of  the  increase  in  road  kills.  However, 
all  wildlife  species  would  be  exposed  to  a  greater  chance  of  being  struck  by 
vehicles.  The  U.S.  Forest  Service  and  Montana  Department  of  Highways  have 
policies  designed  to  reduce  carrion  along  roadways.  These  agencies  are 
assisted  by  the  Montana  Department  of  Fish,  Wildlife  and  Parks.  Removing 
carrion  would  reduce  the  potential  for  animals  scavenging  along  roads  to  be 
struck  by  vehicles.  Although  the  increase  in  road  kills  may  be  noticeable, 
significant  effects  on  wildlife  populations  are  not  expected. 

Housing  Construction.  Only  a  small  amount  of  wildlife  habitat  in  Park 
County  would  be  lost  to  housing  development.  The  locations  of  the  7.5  to  19 
acres  of  new  homesites  cannot  be  predicted  (see  Chapter  III--Land  Use).  Land 
ownership  patterns,  however,  would  allow  development  only  on  the  edges  of  the 
Jardine  study  area's  deer  and  elk  winter  ranges.  Houses  built  in  Livingston 
or  below  Emigrant  would  not  affect  wildlife  that  inhabit  the  Jardine  study 
area. 

Hunting.  Even  without  the  mine,  hunting  demand  is  expected  to  increase 
in  the  Gallatin  National  Forest  (see  Chapter  III--Recreation) .  Mine-related 
population  growth  would  add  only  a  small  amount  to  projected  increases  in 
hunting  demand  in  the  Jardine  area.  Most  hunter  use  near  Jardine  comes  during 
the  late-season  elk  hunt.  Actual  hunting  levels  during  this  special  season 
would  be  regulated  by  the  Montana  Department  of  Fish,  Wildlife  and  Parks. 
This  agency  would  also  continue  to  regulate  the  hunting  of  other  wildlife 
species. 

Disturbance  to  wildlife  during  the  late-season  elk  hunt  would  occur  pri- 
marily within  1.5  miles  of  the  county  road.  Westech  (1984)  observed  most 
hunters  within  this  distance  of  the  road.  All  winter  ranges  east  of  Bear 
Creek  have  been  closed  to  late-season  hunting.  The  proposed  mine  is  east  of 
the  hunting  area  and  would  not  interfere  with  hunters.  Mining-related  traffic 
would  add  to  the  high  level  of  hunting  vehicles  on  the  road.  Even  with  the 
applicant's  traffic  reduction  plan,  the  total  traffic  may  rise  above  desired 
1  evel s. 

Other  Recreation.  Mine-related  population  increases  would  lead  to  more 
recreation  in  the  Jardine  area.  However,  most  of  the  increase  would  occur 
even  without  the  mine  (see  Chapter  II--Recreation) . 

The  most  prevalent  form  of  recreation  after  hunting  in  the  Jardine  area 
is  antler  collecting  (see  Chapter  I I--Recreation) .  (Although  antler  collect- 
ing is  classified  as  recreation,  some  individuals  apparently  derive  consider- 
able profit  from  the  activity.)  Antler  collectors  probably  spend  much  of 
their  time  on  foot.    The  elk  would  respond  to  the  collectors  with  increased 
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heart  rates  or  modified  behavior  (Ward  et  al.,  1976;  Schultz  and  Bailey,  1978; 
Ward  and  Cupal,  1979).  Mule  deer  and  bighorn  may  also  respond  with  energy- 
consuming  behavior. 

The  collectors  are  usually  active  in  late  winter  or  spring,  when  animals 
may  be  in  weakened  condition.  Although  increases  in  antler  collecting  due  to 
mine-related  population  growth  would  be  small,  deer,  elk,  and  bighorn  popula- 
tions may  still  be  negatively  affected.  The  level  of  stress  currently  created 
by  antler  collecting  may  already  be  overstressing  big  game.  (Tom  Puchlerz, 
U.S.  Forest  Service  and  Jon  Swenson,  Montana  Department  of  Fish,  Wildlife  and 
Parks,  pers.  comm.,  March  7,  1985).  Westech  personnel  (1984)  observed 
occasional  harassment  of  the  elk  by  antler  collectors. 

The  mine-related  population  growth  would  slightly  add  to  projected 
increases  in  camping  (see  Chapter  III--Recreation) .  If  past  use  patterns  are 
followed,  camping  would  be  concentrated  at  the  Eagle  Creek  campground 
(Westech,  1984).  Disturbance  effects  on  wildlife  would,  therefore,  be  highly 
localized.  Other  categories  of  recreationists  spend  little  time  in  the  Jar- 
dine  area  (Westech,  1984). 

Poaching.  Some  of  the  112  to  262  people  added  to  the  population  by  the 
mine  would  possibly  engage  in  poaching  (see  Chapter  Ill—Sociology).  Klein 
(1979)  noted  that  construction  of  the  Alaska  pipeline  brought  an  increase  in 
poaching.  Illegal  killing  is  currently  a  noticeable  mortality  factor  of  deer 
and  elk.  All  wildlife  species  would  be  exposed  to  poaching,  although  big  game 
species  would  be  most  affected.  Some  poachers  would  be  tempted  to  enter 
Yellowstone  National  Park  where  poaching  is  already  a  problem  (National  Park 
Service,  1982).  Poaching  by  mine  employees  would  be  minimized  by  the 
applicant's  policy  of  dismissing  employees  who  violate  fish  and  game  laws 
(R.T.  Agar,  ACNC,  pers.  comm.,  January  22,  1986).  The  applicant  would  post 
state  and  federal  hunting,  fishing,  trapping,  and  recreation  regulations  in 
conspicuous  locations  at  the  Jardine  mine.  Furthermore,  firearms  would  not  be 
allowed  in  company  vehicles,  and  unauthorized  personnel  would  not  be  allowed 
to  carry  firearms  (project  application,  1984). 


Cumulative  Impacts 

This  section  describes  the  cumulative  impacts  on  elk  and  deer,  the 
species  of  most  concern.  Cumulative  impacts  are  the  incremental  impacts  of 
the  proposed  action  when  added  to  past,  present,  and  reasonably  foreseeable 
future  activities.  Other  activities  could  amplify  the  negative  effects  of 
mining.  Some  of  the  activities  include  developed  and  dispersed  recreation, 
antler  collecting,  game  hunting,  timber  sales,  and  activities  along  trails  and 
roads  (see  table  11-46).  The  analysis  of  cumulative  impacts  considers 
activities  within  the  year-round  ranges  of  elk  and  deer  that  use  the  Jardine 
area  (cumulative  effects  analysis  area). 

Small  timber  sales  and  the  West  Gardiner  Access  Plan  were  identified  as 
activities  that,  when  combined  with  the  mine  proposal  and  other  present  and 
past  activities  in  the  analysis  area,  would  create  cumulative  impacts  to  elk 
and  deer. 
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Logging  would  affect  25  acres/year  from  1987  through  1996.  Some  of  the 
logging  could  occur  within  or  adjacent  to  the  1981-82  elk  winter  range  (figure 

II-  11).  Roughly  1/2  mile  of  permanent  roads  and  up  to  1  mile  of  temporary 
roads  may  be  constructed  in  winter  range.  By  itself,  logging  would  not  signi- 
ficantly affect  elk.  Winter  range  loss  would  be  minimal  and  displacement 
would  not  be  great  enough  to  cause  population  effects.  However,  simultaneous 
mining  and  logging  would  tend  to  increase  pressures  on  the  elk  population. 
This  pressure  would  be  the  result  of  habitat  loss,  displacement,  and  beha- 
vioral changes  (see  Chapter  III--Wildlife--Direct  Impacts). 

Natural  processes  and  management  by  the  Forest  Service  would  combine  to 
reduce  the  impacts  of  logging  on  elk.  Eventually,  elk  would  habituate  to 
human  activities  and  native  vegetation  would  invade  logged  sites.  The  Forest 
Service  has  committed  to  using  management  recommendations  set  forth  in  the 
Coordinating  Elk  and  Timber  Management  handbook  (Montana  Cooperative  Elk- 
Logging  Study  Committee,  1985).  Furthermore,  the  Forest  Service  would  close 
roads  after  logging  and  prohibit  logging  in  adjacent  drainages.  In  the  Parker 
Point  area,  logging  would  be  prohibited  during  the  calving  season.  The  Forest 
Service  may  also  locate  individual  cutting  units  away  from  calving  grounds. 
All  these  practices  would  greatly  reduce  or,  in  some  cases,  nearly  eliminate 
logging  impacts  on  elk. 

Because    logging   would   employ   only   a    small    work   force    (see  Chapter 

I I I-  -Employment) ,  indirect  impacts  of  logging  such  as  road  kills,  housing 
construction,  hunting,  and  other  recreation  would  be  insignificant;  therefore, 
cumulative  indirect  impacts  would  be  similar  to  mining  by  itself  (see  Chapter 
III — Wild! ife-- Indirect  Impacts) . 

The  timber  sales  would  not  significantly  increase  impacts  to  mule  deer 
above  those  created  by  mining.  Deer  winter  range  presently  falls  outside  of 
the  sections  that  may  be  logged.  Logging  would,  however,  remove  some  habitats 
that  are  lightly  used  in  seasons  other  than  winter.  Some  of  the  management 
for  elk,  such  as  post-logging  road  closures,  would  also  reduce  impacts  to 
deer.  In  addition,  naturally  revegetated  logging  sites  could  provide  more 
deer  foraging  areas. 

The  West  Gardiner  access  plan  includes  the  option  of  opening  up  existing 
roads  along  Mill  Creek  and  Mol  Herron  Creek.  These  roads  are  within  the 
summer  range  of  mule  deer  that  may  spend  other  seasons  near  Jardine.  Elk  that 
use  the  Jardine  area  do  not  use  the  area  covered  by  the  access  plan  (see 
figure  11-11).  Improved  access  would  allow  for  more  mule  deer  hunting;  how- 
ever, hunting  would  not  cause  a  noticeable  change  in  the  deer  population. 
Although  opportunities  for  poaching  and  harassment  would  increase,  the  actual 
levels  of  these  activities  would  not  be  high  enough  to  affect  deer.  No  deer 
habitat  would  be  removed  and  displacement  is  not  anticipated. 


Mitigating  Measures 

--A  7-  to  7-1/2-foot-tall ,  woven-wire  fence  constructed  around  the  return 
water  pond  would  deter  wildlife  from  reaching  the  pond. 

--The  Montana  Department  of  Highways,  Montana  Department  of  Fish,  Wildlife 
and  Parks,  and  U.S.  Forest  Service  would  note  road  kills.     If  problem 
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areas  were  identified,  the  agencies  could  develop  methods  to  reduce  road 
kills.  Methods  may  include  lowered  speed  limits,  game  crossing  signs, 
and  fencing.  Implementing  these  methods  along  the  Jardine  Road  would 
require  the  Park  County  commissioners'  approval. 
—Prohibiting  people  from  entering  big-game  ranges  from  December  15  through 
May  15  would  reduce  harmful  stress  on  mule  deer,  elk,  and  bighorn  sheep. 


THREATENED  AND  ENDANGERED  SPECIES 

Summary.  Mining  would  remove  67  acres  of  spring  habitat 
used  by  foraging  grizzly  bears.  The  grizzlies  would  re- 
spond to  habitat  loss  by  moving  into  nearby,  suitable  hab- 
itats. After  mine  closure,  revegetated  lands  would  supply 
adequate  foraging  areas.  Human  activity  would  initially 
displace  grizzlies  from  the  vicinity  of  the  permit  area; 
however,  some  grizzlies  would  become  accustomed  to  human 
activity  and  may  forage  near  the  mine,  increasing  the 
chances  for  encounters  between  grizzlies  and  humans. 
Human/grizzly  conflict  could  lead  to  management  actions 
that  may  include  relocation  or  destruction  of  some  griz- 
zlies. The  number  of  conflicts  and  outcomes  of  management 
actions  cannot  be  predicted. 

Increased  recreation,  mostly  caused  by  population 
growth  unrelated  to  mining,  would  increase  human/grizzly 
conflicts.  Opportunities  to  poach  grizzlies  and  bald 
eagles  would  increase  as  the  human  population  rises. 

Logging  could  increase  cumulative  impacts  on  griz- 
zlies; however,  Gallatin  National  Forest  would  manage 
logging  to  minimize  the  increase. 

Like  impacts  to  other  species,  impacts  to  threatened  and  endangered 
species  can  be  classified  as  direct  or  indirect  (see  Chapter  1 1 1 — W  i ldl ife) . 
Direct  impacts  include  habitat  change,  animal  displacement,  conflicts  with 
humans  at  the  minesite,  and  destruction  of  species  and  wildlife.  Indirect 
impacts  include  collisions  between  vehicles  and  animals  (road  kills)  and 
increased  use  of  the  environment  (such  as  recreation  and  poaching)  arising 
from  increased  human  population. 


Direct  Impacts 

Grizzly  Bear.  Mining  would  remove  39  acres  of  big  sage/grasslands  and  28 
acres  of  Douglas-fir  forests.  Grizzly  bears  use  these  habitats  in  the  spring 
as  they  search  for  carrion  and  succulent  plants.  The  loss  of  this  67  acres  of 
spring  habitat  would  have  minor  impacts  on  grizzlies.  The  disturbed  acreage 
constitutes  less  than  1  percent  of  the  big  sage/grasslands  and  Douglas-fir 
forests  available  in  the  assessment  area.  Grizzlies  could  find  adequate 
spring  foods  in  nearby,  undisturbed  lands.  After  the  mine  closes,  bears  could 
forage  in  the  revegetated  lands. 
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The  potential  for  grizzly  bears  to  be  poisoned  if  they  consumed  tailings 
from  the  active  face  of  the  dump  is  of  concern.  Factors  that  would  determine 
the  likelihood  of  poisoning,  however,  are  not  known  (these  would  include  metal 
toxicities,  attractive  qualities  of  salts  in  the  tailings,  relationship 
between  grizzlies  and  salt,  and  the  amount  and  frequency  of  consumption.)  The 
probability  of  poisoning  would  be  eliminated  for  those  grizzlies  that  avoid 
the  permit  area  (see  below).  The  applicant's  monitoring  and  contingency  plans 
(see  Chapter  1 1  — Wi 1 dl ife,  Elk)  adequately  address  the  concern.  These  plans 
would  also  prevent  grizzly  prey  from  being  poisoned.  The  concern  regarding 
grizzly  poisoning  would  be  eliminated  with  final  reclamation  of  the  dump . 

Grizzly  bears  that  habituate  to  mining  activity  could  drink  potentially 
harmful  water  contained  in  the  return  water  pond.  A  7-foot-tall,  woven-wire 
fence  would  surround  the  seepage  collection  pond.  It  is  doubtful  that 
grizzlies  would  be  sufficiently  motivated  to  attempt  to  reach  the  pond. 

Mining  activity  in  the  permit  area  is  expected  to  displace  grizzly  bears 
initially.  Grizzlies  would  retreat  to  those  habitats  where  they  could  neither 
see  nor  hear  the  activities.  A  reasonable  estimate  of  their  withdrawal  dis- 
tance is  one-half  mile.  Displaced  grizzlies  could  encounter  aggression  from 
grizzlies  residing  in  surrounding  areas.  Displaced  and  resident  bears  could 
also  compete  for  resources.  Although  small  population  changes  are  possible, 
information  to  support  specific  predictions  is  not  available.  Eventually, 
some  grizzlies  would  become  accustomed  to  mining  activities.  These  habituated 
bears  may  investigate  the  permit  area  for  foods  that  people  bring  in,  espe- 
cially when  natural  foods  are  scarce.  Although  the  applicant  would  use  bear- 
proof  garbage  containers,  the  potential  for  some  grizzly  bears  to  forage  in 
the  permit  area  remains  high.  Subsequent  confrontations  with  humans  would 
require  government  agencies  (USDA  Forest  Service,  U.S.  Fish  and  Wildlife 
Service,  and  Montana  Dept.  of  Fish,  Wildlife,  and  Parks)  to  resolve  the  prob- 
lem. The  agencies  would  respond  based  on  the  specifics  of  each  incident.  In 
a  worst-case  scenario,  the  grizzly  involved  would  be  destroyed.  Given  the 
current  unfavorable  ratio  between  grizzly  bear  deaths  and  births  in  the  Yel- 
lowstone area,  even  slight  additions  to  total  mortality  are  of  concern. 

Bald  Eagle.  Mining  would  have  only  minor  direct  impacts  on  bald  eagles. 
Important  bald  eagle  habitat  along  the  Yellowstone  River  and  Bear  Creek  would 
remain  unaltered.  The  applicant  would  request  that  Montana  Power  Company 
design  power  lines  using  criteria  in  Olendorff  et  al.  (1981),  (Jerry  Danni , 
Homestake  Mining  Company,  pers.  comm.,  July  16,  1985).  Following  these 
criteria  would  prevent  bald  eagle  electrocution.  The  power  line,  however, 
would  create  a  slight  collision  hazard.  Eagles  commonly  feed  on  gut  piles 
along  the  Jardine  road  (L.  Lewis,  U.S.  Forest  Service,  pers.  comm.,  February 
18,  1986).  Mining  activity  and  traffic  may  discourage  eagles  from  roosting  in 
some  trees.  However,  eagles  would  continue  to  find  adequate  roosting  trees  in 
undisturbed  areas. 

Peregrine  Falcon  and  Gray  Wolf.  Mining  would  not  directly  affect  the 
peregrine  falcon.  Peregrines  are  rarely  recorded  in  the  assessment  area  and 
the  wetland  habitats  supplying  potential  hunting  habitat  would  not  be  dis- 
turbed. Although  a  peregrine  could  nest  in  cliffs  along  Bear  Creek,  mining 
activity  would  not  be  close  enough  to  the  cliffs  to  create  a  potential  for 
nest  desertion.  Power  line  design  would  prevent  falcon  electrocutions  (see 
Bald  Eagle  subsection). 
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Mining  would  have  no  impact  on  gray  wolves.  Wolves  have  not  been  sighted 
in  the  assessment  area  and  their  presence  in  Yellowstone  National  Park  is 
questionable. 

Plant  Species.  Mining  would  not  affect  threatened  and  endangered  plants. 
None  of  the  federally  listed  species  occur  in  the  assessment  area. 


Indirect  Impacts 

Road  Kills.  Traffic  increases  on  U.S.  89  and  the  county  road  (see  Chap- 
ter Ill—Transportation)  would  increase  chances  of  a  grizzly  bear  or  bald 
eagle  being  struck  by  a  vehicle.  However,  because  the  applicant's  proposal 
would  limit  the  traffic  increase  (see  Chapter  I),  the  probability  of 
collisions  would  remain  low.  The  chances  for  collision  would  be  greater  along 
U.S.  89,  where  speed  limits  are  much  higher.  Road-killed  wildlife  (see 
Chapter  III--Wildl ife)  could  attract  scavenging  grizzlies  or  eagles  to  the 
roads.  The  Yellowstone  National  Park  Bear  Monitoring  Office  (1985)  has  docu- 
mented instances  of  grizzlies  being  struck  by  vehicles  along  U.S.  Highways 
191,  287,  and  89.  During  the  late  1970s,  a  female  and  her  cub  were  killed  on 
U.S.  191  while  feeding  on  moose  carrion.  The  U.S.  Forest  Service,  Montana 
Department  of  Highways,  and  Montana  Department  of  Fish,  Wildlife  and  Parks 
currently  cooperate  in  removing  carrion  from  roads.  Their  continuing  efforts 
would  reduce  roadway  scavenging  by  grizzlies.  Furthermore,  Gallatin  National 
Forest  and  the  Department  of  Highways  are  negotiating  a  plan  that  specifies 
timely  removal  of  carrion. 

Recreation.  Recreation  in  the  assessment  area  would  increase  as  the 
human  population  rises.  Most  of  the  projected  increase  in  recreation  would 
occur  even  without  mining  (see  Chapter  II--Recreation) .  If  future  trends  in 
recreation  follow  past  patterns,  hunting,  antler  collecting,  and  camping  will 
account  for  roughly  90  percent  of  all  recreation  in  the  assessment  area  (see 
Chapter  I I--Recreation) . 

Any  conflicts  between  recreationists  and  grizzlies  which  result  in  the 
relocation  or  death  of  a  grizzly  would  increase  concern  about  the  Yellowstone 
grizzlies'  welfare. 

None  of  the  threatened  and  endangered  species  in  the  assessment  area  can 
be  legally  hunted.  However,  the  projected  increase  in  hunting  of  other 
species  could  affect  grizzly  bears  or  bald  eagles.  With  more  hunters  afield, 
the  chances  for  grizzly/human  confrontation  would  increase.  Grizzlies  may 
also  be  attracted  to  improperly  stored  food  and  game  meat  in  hunting  camps. 
The  potential  for  black-bear  hunters  to  mistakenly  shoot  a  grizzly  also  would 
exist.  Hunting  would  benefit  grizzlies  and  eagles  by  creating  additional  food 
in  the  form  of  gut  piles  and  wounded  animals. 

Like  hunting,  antler  collecting  increases  the  chances  of  grizzly  bear 
and  human  confrontation.  Prime  antler  collecting  areas  overlap  grizzly  spring 
range.  However,  confrontations  would  be  limited  by  the  relatively  small  pre- 
dicted increase  in  antler  collecting.  Camping  would  increase  primarily  at  the 
Eagle  Creek  campground  (see  Chapter  III — Recreation).  The  potential  for 
grizzly/camper  conflicts  would  differ  little  from  that  existing  before  mining. 
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Poaching.  Some  of  the  112  to  262  people  added  to  the  population  by  min- 
ing (see  Chapter  Ill—Demography)  may  occasionally  attempt  to  poach  a  grizzly 
bear  or  an  eagle.  Poaching  increases  as  people  use  an  area  more;  this  rela- 
tionship was  noted  during  construction  of  the  Alaska  pipeline  (Klein,  1979). 
Several  grizzlies  are  killed  illegally  each  year  in  the  Yellowstone  area 
(Yellowstone  National  Park,  1985;  IBGST  1979-82).  If  poaching  increases  due 
to  mine-related  population  growth,  the  Yellowstone  grizzly  population  would  be 
further  kept  from  recovery.  However,  the  applicant's  policy  to  dismiss 
employees  who  violate  wildlife  laws  would  deter  the  mine  workers  from  poaching 
(R.T.  Agar,  ACNC,  pers.  comm.,  January  22,  1986).  In  addition,  government 
agencies  would  prosecute  violators. 

Grizzlies  or  bald  eagles  feeding  on  roadside  carrion  would  be  more 
visible  and  thus  stand  a  greater  chance  of  being  poached.  Interagency  efforts 
to  remove  carrion  would  continue  to  limit  the  exposure  of  these  two  species  to 
poaching. 


Compliance  with  Endangered  Species  Act 

The  U.S.  Forest  Service's  biological  assessment  (Appendix  26)  determined 
that  mining  would  not  adversely  affect  the  bald  eagle,  peregrine  falcon,  or 
gray  wolf.  The  assessment,  however,  concluded  that  mining  may  adversely 
affect  the  grizzly  bear.  The  U.S.  Forest  Service  initiated  formal  consulta- 
tion with  the  U.S.  Fish  and  Wildlife  Service  regarding  the  grizzly  bear.  The 
biological  opinion  of  the  Fish  and  Wildlife  Service  (1986)  arrived  at  the  con- 
clusion that  the  project  with  the  required  mitigations  would  not  likely 
jeopardize  the  continued  existence  of  the  grizzly  bear. 


Cumulative  Impacts 

Cumulative  impacts  are  the  incremental  impacts  of  the  proposed  action 
when  added  to  past,  present,  and  reasonably  foreseeable  future  activities  in 
the  area.  Other  activities  could  amplify  the  negative  effects  of  mining. 
Some  of  these  activities  include  developed  and  dispersed  recreation,  antler 
collecting,  game  hunting,  timber  sales,  and  activities  along  trails  and  roads 
(see  table  11-46).  The  analysis  of  cumulative  impacts  on  threatened  and  en- 
dangered species  considers  activities  within  the  assessment  area  contained  in 
the  Hel Iroaring/Bear  (Creek)  Bear  Management  Unit  (figure  11-16).  These  im- 
pacts would  combine  with  mining  to  increase  pressures  on  threatened  and  endan- 
gered species  in  the  analysis  area.  In  the  case  of  this  study,  the  threatened 
grizzly  bear  would  be  the  threatened  or  endangered  species  most  affected  by 
cumulative  impacts  in  the  assessment  area. 

The  U.S.  Forest  Service  proposes  to  conduct  small  timber  sales  in  the 
assessment  area.  These  sales,  affecting  25  acres  per  year  from  1987  through 
1996,  would  combine  with  mining  to  increase  impacts  on  grizzly  bears.  Al- 
though shorter  in  duration,  direct  impacts  caused  by  these  timber  sales  would 
be  similar  to  mining  impacts:  grizzlies  would  experience  habitat  loss,  dis- 
placement, increased  chances  for  conflicts  with  humans,  and  increased  possi- 
bilities of  being  poached. 
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Logging  could  eventually  affect  about  250  acres  of  grizzly  habitat  (25 
acres  per  year).  During  and  immediately  after  logging,  this  acreage  would  not 
be  available  to  grizzlies.  However,  natural  revegetation  would  replace 
affected  habitats  eventually.  Logging  would  encourage  the  growth  of  forage 
plants,  improving  habitat  in  those  areas  where  cover  is  not  limiting.  The 
timber  sales  could  be  designed  so  that  quality  cover  habitat  would  be  avail- 
able to  grizzlies . 

Chances  of  poaching  or  grizzly/human  conflicts  because  of  logging  would 
be  fewer  than  the  chances  caused  directly  or  indirectly  by  mining  because  of 
the  small  number  of  loggers  (see  Chapter  Ill—Employment).  Also,  indirect 
impacts  are  not  anticipated  because  logging  would  only  slightly  increase  the 
human  population. 

Grizzlies  may  become  accustomed  to  logging  activity.  This  would  benefit 
the  grizzlies  by  allowing  them  to  use  habitats  adjacent  to  logging  sites;  how- 
ever, the  negative  effect  in  this  case  would  be  increased  chances  for  confron- 
tations between  grizzly  bears  and  people. 

Changes  in  the  Yellowstone  area's  grizzly  population  resulting  from 
human/grizzly  conflicts  cannot  be  reliably  predicted.  Although  chances  for 
these  conflicts  would  increase,  there  is  no  way  to  predict  the  frequency  of 
encounters.  The  variation  in  bear  management  actions  and  in  grizzly  behavior 
further  complicates  prediction  capabilities. 

Management  by  the  U.S.  Forest  Service  could  reduce  or  eliminate  the 
impacts  of  logging  on  grizzlies,  thereby  reducing  cumulative  impacts.  Current 
management  follows  Grizzly  Bear  Standards  and  Guidelines  for  Gallatin  National 
Forest  (USDA  Forest  Service,  1984).  The  Forest  Service  and  other  agencies 
have  been  determining- the  effectiveness  of  habitats  in  the  Yellowstone  area 
(USDA  Forest  Service,  1985).  The  more  effective  habitats  meet  the  grizzlies' 
requirements  for  food,  cover,  and  isolation  from  people.  The  Interagency 
Grizzly  Bear  Committee  will  specify  a  desired  level  of  habitat  effectiveness 
for  the  assessment  area  (Jerry  Light,  U.S.  Forest  Service,  pers.  comm., 
September  25,  1985).  Forest  Service  land  management  will  be  designed  to 
achieve  this  desired  level.  Another  objective  is  to  keep  human-caused  grizzly 
deaths  at  or  below  existing  levels.  Meeting  these  objectives  could  mean  can- 
celling or  modifying  some  land  use  activities. 


Mitigating  Measures 

--A  7-  to  7-1/2-foot-tall ,  woven-wire  fence  constructed  around  the  return 
water  pond  would  deter  wildlife  from  reaching  the  pond. 

--The  U.S.  Forest  Service  and  the  Montana  Department  of  Highways  would 
finalize  a  program  designed  to  remove  carrion  from  highways  in  grizzly 
bear  range.  This  plan  would  be  extended  to  cover  U.S.  89  between 
Gardiner  and  Tom  Miner  Basin  (western  boundary  of  the  federal  Bear 
Management  Unit) . 

--Attraction  of  grizzly  bears  to  the  permit  area  would  be  reduced  if  the 
applicant's  food  storage  and  garbage  disposal  plans  follow  criteria  in 
Grizzly  Bear  Standards  and  Guidelines  for  Gallatin  National  Forest  (USDA 
Forest  Service,  1984). 
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—  If  the  applicant  advises  Jardine  residents  of  proper  garbage-disposal  and 
food-storage  practices,  confrontations  between  humans  and  grizzlies  could 
be  reduced.  In  addition,  this  effort  would  be  strengthened  if  the  appli- 
cant provided  residents  with  bear-proof  garbage  containers. 

--The  Montana  Department  of  Highways,  Montana  Department  of  Fish,  Wildlife 
and  Parks,  and  U.S.  Forest  Service  would  note  road  kills.  If  problem 
areas  were  identified,  the  agencies  could  develop  methods  to  reduce  road 
kills.  Methods  may  include  lowered  speed  limits,  game  crossing  signs  and 
fencing.  Implementing  these  methods  on  the  Jardine  Road  would  require 
the  cooperation  and  approval  of  the  Park  County  Commissioners. 


CLIMATE 

The  small  amount  of  particulate  matter  emitted  from  ground-level  sources 
during  mining  and  milling  would  not  affect  the  climate  of  the  area. 


AIR  QUALITY 

Summary:  With  proper  control,  the  predicted  dust  emis- 
sions would  not  adversely  affect  the  air  quality  near 
Jardine.  The  estimated  total  suspended  particulate  (TSP) 
concentrations  occurring  during  the  operation  would  prob- 
ably be  well  below  all  applicable  Montana  Ambient  Air 
Quality  Standards  (MAAQS). 


Construction  Emissions 

During  the  construction  period,  dust  emissions  would  total  about  212 
tons,  or  170  tons  per  year.  Nearly  80  percent  of  this  dust  would  be  generated 
by  general  construction  activi ties--for  example,  heavy  equipment  moving  over 
exposed  areas.  Topsoil  removal,  access  road  traffic,  and  road  maintenance 
would  generate  about  32  tons  of  dust  per  year,  or  18  percent  of  total  (table 
III— 11) .  The  applicant  would  water  all  exposed  areas  and  roads  to  minimize 
dust.  According  to  the  EPA  (1976)  this  would  require  complete  coverage  twice 
a  day.  Disturbed  areas  and  stockpiles  would  be  revegetated  as  quickly  as  pos- 
sible, also  reducing  wind-blown  dust. 


Milling  Emissions 

Only  small  amounts  of  particulate  would  be  emitted  from  the  milling  pro- 
cess. The  emissions  would  be  vented  to  the  outside  through  either  a  scrubber 
or  baghouse,  which  would  trap  about  98  percent  of  the  particulate.  The  par- 
ticulate emissions  from  the  crushing,  screening,  and  conveying  would  total 
about  2  tons  per  year  (table  III- 12) . 
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Table  111-11:    Construction  Phase  Fugitive  Emissions 


Activity 


Uncontrol 1 ed 
emissions 
tons/yr 


Controls 
BACT 


Percent 
control 


Control  led 
emi  ssions 
tons/y  r 


Topsoil  removal 
Topsoi 1  1 oading 
Topsoil  dumping 
Topsoil  stockpile 
Disturbed  areas 
Construction  emission 
Access  roads 
Road  repairs 


12.6 
0.7 
0.1 
0.9 
6.0 
267.0 

24  A 

14.6 

326.3 


Minimize  fall  distance 


Minimize  fall  distance 


Minimize  fall  distance 


Revegetation 
Revegetation 
Watering 
Water i  ng 
Watering 


0 
0 
75 
75 
50 
50 
50 


12.6 
0.7 
0.1 
0.4 
3.0 
133.5 

12.2 

7.3 
168.6 


Source:    Jardine  Joint  Venture  Air  Quality  Permit  Application,  1985. 

1. 


Best  available  control  technology, 


Table  111-12:    Process  Particulate  Emissions 


Activity 


Uncontrol 1 ed 
emi  ssions 
tons/yr 


Control s 
BACT 


Percent 
contro  1 


Control  led 
emissions 
tons/yr 


Crushing 

Screen,  convey,  and 
handle 


91 .9 


13.1 
105.0 


Scrubber  or  baghouse 


Scrubber  or  baghouse 


98 


98 


1.8 


0.3 
2.1 


Source:  Jardine  Joint  Venture  Air  Quality  Permit  Application,  1985. 
1 

Best  available  control  technology. 


Mining 

Emissions  from  controlled  sources  would  total  about  45  tons  per  year. 
Access  road  traffic  and  road  repair  would  account  for  84  percent,  or  37.7  tons 
per  year,  of  the  dust.  The  other  activities  would  contribute  little  to  the 
particulate  emissions  (table  1 1 1- 12 ) . 
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Tailings  Dump 

It  is  not  known  how  much  particulate  would  be  emitted  from  the  tailings. 
Using  the  wind  erosion  equation  of  Woodruff  and  Siddoway  (1965),  dust  from 
tailings  was  estimated  at  over  15  tons  per  acre  per  year  (on-file  report,  DSL, 
1985).  With  an  active  face  of  five  acres,  75  tons  of  dust  per  year  would  blow 
from  the  tailings  dump.  Using  a  tailings  emission  equation  developed  for  the 
U.S.  Environmental  Protection  Agency  (1976),  6.8  tons  per  acre  per  year,  or  41 
tons  per  year  would  blow  from  the  area.  The  Air  Quality  Bureau  of  the  Montana 
Department  of  Health  and  Environmental  Sciences  recommends  that  an  emission 
factor  of  0.6  tons  per  acre  per  year  be  used.  Using  this  emission  factor, 
tailings  emissions  would  be  3  tons  per  year.  Dust  from  the  tailings  is 
estimated  to  be  between  3  and  75  tons  per  year,  depending  on  the  emission 
factor  used  for  calculations. 

Regardless  of  calculation  factors,  the  estimated  amount  of  emissions  from 
the  proposed  tailings  would  be  similar  to  the  dust  blowing  from  the  6.2  acres 
of  existing  tailings.  The  existing  air  quality  data  indicate  that  concentra- 
tions of  TSP  are  low  (see  Chapter  II--Air  Quality).  Even  if  the  proposed 
tailings  doubled  the  present  dust  emissions,  air  quality  standards  would  pro- 
bably not  be  exceeded,  as  discussed  below. 


Total  Suspended  Particulate  (TSP)  Concentrations 

Annual  average  and  maximum  24-hour  TSP  concentrations  were  modeled  in  the 
Jardine  Joint  Venture  Air  Quality  Permit  Application  (April,  1985).  The  model 
predicted  that  the  mine  would  increase  the  annual  average  TSP  concentration 
outside  the  permit  area  by  a  maximum  of  6.7  yg/m3. 

The  maximum  increase  in  24-hour  TSP  concentrations  outside  the  permit 
area  predicted  by  the  model  would  be  about  35.4  yg/m3,  still  well  below  the 
MAAQS  of  200  yg/m3. 

Even  if  the  dust  emissions  from  the  proposed  tailings  doubled  the  base- 
line TSP  concentrations  (52  yg/m3),  the  resulting  maximum  24-hour  TSP  concen- 
tration of  104  yg/m3  and  the  resulting  annual  average  TSP  concentration  of  40 
yg/m3  would  still  be  well  below  MAAQS. 

The  modeling  included  receptors  located  about  two  miles  south  of  the 
project  area  in  Yellowstone  National  Park  and  others  in  the  Absaroka-Beartooth 
Wilderness  areas.  The  park  is  designated  Class  I  under  the  Prevention  of 
Significant  Deterioration  (PSD)  regulations;  the  wilderness  area  is  Class  II, 
as  is  the  project  area.  The  maximum  increase  in  annual  TSP  concentration 
predicted  in  the  park  is  2.6  yg/m3.  The  maximum  24-hour  increase  predicted  in 
11.1  yg/m3,  while  the  second  highest  is  9.9  yg/m3.  These  would  be  below  the 
maximum  allowable  increases  for  a  Class  I  area.  The  maximum  allowable 
increases  (increments)  from  the  PSD  regulations  are  not  applicable  here 
because  this  project  is  not  considered  a  major  stationary  source.  Reference 
to  the  increments  is  used  for  comparison  purposes  only.  The  maximum  annual 
increase  predicted  in  the  wilderness  area  is  2.6  yg/m3  and  the  maximum  24-hour 
increase  predicted  is  8.1  yg/m3. 
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Lead  concentrations  would  be  small.  Based  on  the  ore  analysis  and  TSP 
concentrations,  annual  lead  concentrations  in  the  air  are  estimated  to  be  less 
than  0.001  yg/m3,  well  below  the  MAAQS  of  1.5  yg/m3. 

The  gaseous  pollutant  emissions  would  be  minor  (table  III- 13) .  So,  con- 
centrations of  these  pollutants  in  the  air  would  also  be  small. 


Table  111-13:    Caseous  Pollutant  Emissions 


Source 


Extent 
of 

activity 


Carbon         Sulfur  Hydro-  Nitrogen 

Particulate     monoxide       oxides  carbons  oxides 


Ammonium  nitrate 
fuel  oi 1 
explosive 

Di  esel 

exhaust 


97.5 
tons/year 

156,520 
gal  1 ons/year 


1  A 


3.3 


7.2 


Tons  per  year 


0.1 


2.4 


3.0 


0.8 


41  .0 


Access  road 
traffic 


TOTAL 


290,500 
vehi cl e  mi  1 es/ 
year 


0.2 
1.6 


11  .8 


22.3 


2.5 


1.0 
4.0 


1.4 


43.2 


Sources:  Jardine  Joint  Venture  Air  Quality  Permit  Application,  1985;  U.S.  Environmental  Protec- 
tion Agency,  1975. 


Mitigating  Measures 

—A  sprinkling  system  to  wet  the  tailings  when  necessary  would  reduce  wind- 
blown tailings,  a  potentially  major  dust  source  (table  1 1 1 - 14) .  In  addi- 
tion, the  amount  of  wind-blown  tailings  could  be  reduced  by  lowering  the 
fall  distance  from  the  conveyor  to  the  working  face  and  placing  a  hood  on 
the  conveyor. 

--The  access  road  from  Gardiner  to  Jardine  is  predicted  to  be  a  major  dust 
source.  The  air  quality  permit  application  states  that  this  road  would 
be  treated  with  a  dust  suppressant.  The  applicant  has  committed  to  dust 
suppression  through  Gardiner  and  Jardine.  This  is  a  requirement  of  the 
air  quality  permit.  The  need  for  additional  control  would  be  evaluated 
by  the  Air  Quality  Bureau  through  on-site  inspections. 

--An  air  quality  monitoring  network  of  high-volume  air  samplers  situated 
upvalley  and  downvalley  of  the  permit  area  would  insure  compliance  with 
MAAQS.  A  description  of  the  pollution  control  measures  that  are  required 
and  the  rationale  for  these  requirements  are  included  in  the  air  quality 
permit,  available  from  the  Air  Quality  Bureau. 
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Table  1  1  I.- 14:  Mining 

Fugitive  Emissions 

(Excluding  Tailings) 

Activity 

Uncontrol 1 ed 
emi  ssions 
tons/yr 

Control s 
BACT 

Percent 
control 

Control  led 
emi  ssions 
tons/yr 

Topsoi 1  stockpiles 

0.9 

Revegetation 

75 

0.2 

Disturbed  areas 

7.5 

Revegetation 

75 

1.9 

Ore/waste  dumping 

0.2 

Minimize  fall  distance 

0 

0.2 

Coarse  ore  stockpile 

1.9 

Watering 

50 

1  .0 

Haul  roads--waste 

0.1 

Chemical  stabilization 

85 

0.0 

Haul  roads--ore 

16.2 

Chemical  stabilization 

85 

2.4 

Access  roads 

202.5 

Chemical  stabilization 

85 

30.4 

Road  grading 

14.6 

Watering 

50 

7.3 

Vehicle  exhaust 

1 .6 

Operation 

0 

1  .6 

TOTAL 

248.5 

45.0 

Source:  Jardine  Joint  Venture  Air  Quality  Permit  Application,  1985. 
1 

Best  available  control  technology. 


INCOME 

Summary.  Mine  employment  would  add  $3.4  million  annually 
to  Park  County  income  once  the  mine  is  at  full  employment. 
Secondary  job  increases  would  add  between  $359,936  to 
$506,160  to  total  county  income. 

Direct  Employment  Income 

Project  construction  employment  income  is  estimated  to  be  about  $1.4 
million.  This  income  would  be  paid  to  construction  crews  the  last  three 
quarters  of  1986  and  first  three  quarters  of  1987.  The  total  amount  paid  to 
Park  County  residents  would  depend  on  the  number  of  local  persons  hired  and 
the  skill  level  and  wage  rates  of  construction  jobs  held  by  local  workers. 
Between  25  and  50  percent  of  construction  income  could  be  paid  to  nonlocal 
workers  who  would  spend  the  majority  of  these  wages  outside  Park  County. 

Mine  operation  employment  income  would  add  $3.5  million  to  annual  income 
in  Park  County.    The  total  level  would  fluctuate,  depending  on  wage  increases 
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and  the  level  of  mine  employment.  Including  the  wages  of  the  10  employees 
currently  working  on  the  project,  the  total  project  payroll  would  be  $3.7  mil- 
lion when  the  mine  is  operating  at  projected  full  employment.  Total  mine- 
related  income  would  fluctuate  over  time  depending  on  wage  increases  and 
employment  levels;  however,  it  would  add  between  1.4  and  4.3  percent  to  fore- 
casted levels  of  baseline  Park  County  income  (Mountain  International,  Inc., 
1984,  vol.  2,  p.  124). 

Induced  Employment  Income 

Mine  employment  and  resulting  increases  in  consumer  spending  in  Park 
County  would  be  expected  to  foster  between  32  to  45  new  service  sector  jobs 
(see  Chapter  III--Employment) .  Table  1 1 1  - 1 5  shows  the  average  wage  for  all 
Park  County  jobs  and  for  selected  business  sectors.  In  1982,  the  average  wage 
paid  in  Park  County  was  $13,704.  Jobs  in  service  sectors  earned  slightly 
less.  Retail  trade  jobs  were  paid  an  average  of  $10,085  while  jobs  in  the 
service  sector  were  paid  $11,248. 


Table  111-15:    Average  Wages  Paid  in  Selected 
Sectors  of  Park  County  Busi 
nesses  in  1982  (in  1982  dollars) 

■ 


Sector 

Wage 

All  jobs 

$13,704 

Retail  trade 

10,085 

Services 

11,248 

Source:  Bureau  of  Economic  Analysis,  1984, 
tables  5  and  25. 


In  1989,  one  year  after  the  mine  is  projected  to  reach  the  full  employ- 
ment production  level,  induced-employment  income  would  average  $359,936  to 
$506,160  annually,  less  than  1  percent  of  projected  total  county  income  that 
year.  Mine-induced  employment  would  not  grow  beyond  45  service  sector  jobs 
(see  Chapter  Ill—Employment) ;  therefore,  mine-induced  secondary  income  would 
not  grow  substantially,  either. 


Temporary  or  Permanent  Closure 

The  mine  could  close  temporarily  during  its  operation;  such  closures 
would  cause  county  income  to  drop.  The  amount  of  the  decline  would  depend  on 
the  length  of  closure  and  availability  of  unemployment  benefits.  If  the  tem- 
porary closure  lasted  long  enough  and  consumer  spending  fell  due  to  the  mine 
closure,  other  business  sector  income  could  decline.  After  the  mine  closes 
permanently,  income  would  fall  to  a  level  where  it  would  have  been  without  the 
mine . 
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Cumulative  Impacts 

The  two  timber  sales  planned  by  the  U.S.  Forest  Service  in  the  Gardiner- 
Jardine  area  could  provide  3  to  22  additional  jobs  for  local  residents  from 
1987  to  1996.  Assuming  an  annual  average  wage  of  $18,000,  logging  jobs  could 
add  $54,000  to  $396,000  to  total  county  income.  Such  increases  represent  less 
than  1  percent  of  total  forecasted  income  without  the  timber  sales. 


EMPLOYMENT 

Summary.  At  peak  employment,  the  project  would  add  140 
new  jobs  to  the  Park  County  economy.  An  additional  32  to 
45  jobs  would  be  created  due  to  increased  income  and 
spending  from  new  mining  jobs. 

After  permanent  closure  of  the  mine,  employment  would 
decline  to  what  it  would  have  been  without  the  mine. 
Temporary  closures  of  the  mine  may  cause  service  sector 
businesses  to  lay  off  other  employees,  if  the  closure 
lasts  long  enough. 

In  the  cumulative  scenario,  logging  may  add  3  to  22 
seasonal  jobs  from  1987  to  1996.  Crew  sizes  will  be  small 
and  the  operations  will  be  short-lived.  Some  of  the  jobs 
may  be  filled  by  Park  County  residents. 

Jobs.  At  full  operation,  the  project  would  employ  150  workers,  10  of 
whom  are  already  employed  at  the  project  site.  Seventy-five  would  work  in  the 
mine,  25  at  the  mill,  20  at  the  maintenance  shops,  and  30  would  be  management, 
clerical,  and  laboratory  personnel.  During  the  18-month  construction  phase, 
up  to  55  construction  workers  would  be  hired  by  the  applicant  (Mountain  Inter- 
national, Inc.,  1984,  Impact  Plan,  pp.  37  and  69). 

The  applicant  has  committed  to  hiring  and  training  as  many  local  people 
as  possible  (Mountain  International,  Inc.,  1984,  Impact  Plan,  p.  15).  The 
applicant  would  attempt  to  hire  80  percent  of  the  work  force  (120  employees) 
from  within  Park  County  and  from  Mammoth,  Wyoming.  However,  project  impact 
analyses  have  been  determined  for  two  scenarios,  varying  from  80  percent  local 
hire  to  50  percent  local  hire  (see  also  Sociology,  Income,  Transportation,  and 
Community  Services).  In  each  of  the  scenarios,  the  balance  of  the  work  force 
is  assumed  to  be  nonlocal  people  who  move  into  Park  County. 

The  project  would  add  between  182  to  195  new  jobs  to  the  Park  County 
economy--150  mining  jobs  and  32  to  45  service-sector  jobs.  The  range  of 
service-sector  jobs  assumes  that  three  to  five  mining  jobs  would  provide 
enough  additional  consumer  spending  in  Park  County  to  foster  one  other  addi- 
tional job.  Mining  is  considered  a  basic  industry;  that  is,  its  products  are 
purchased  by  people  and  firms  outside  the  local  economy.  New  jobs  created  due 
to  growth  in  basic  industry  employment  are  called  derivative  or  nonbasic  jobs. 
Table  1 1 1-16  shows  the  estimated  number  of  jobs  created  by  the  project  employ- 
ment during  its  first  five  years. 
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Table  111-16:    Estimated  Number  of  Jobs  Created  During  First  Five  Project  Years 


Deri  vati  ve 

Number  of  operations   empi  oyment   Total 


Year 

jobs--JJV  project 

Low 

High 

Low 

High 

1986 

10 

0 

0 

10 

10 

1987 

34 

2 

3 

36 

37 

1989 

138 

7 

10 

145 

148 

1990 

150 

29 

41 

179 

191 

1991 

150 

32 

45 

182 

195 

Source: 

Mountain  International,  Inc., 

Impact  Plan,  1984,  p. 

38.    Department  of  State  Lands, 

unpublished  working  papers,  May  1985. 


Only  permanent  operations  jobs  have  been  used  to  estimate  derivative 
employment  because  the  construction  force  is  small  and  the  construction  period 
too  short  to  foster  long-term,  nonbasic  job  creation  (Mountain  International, 
Inc.,  1984,  vol.  II,  p.  118).  Creation  of  nonbasic  jobs  is  lagged  one  year  to 
reflect  the  time  necessary  to  develop  or  expand  services  in  response  to 
increased  spending  due  to  new  basic-industry  jobs.  Such  a  time  lag  may  be  too 
optimistic.  In  addition,  each  basic-industry  job  is  assumed  to  have  the  same 
impact  on  derivative  employment  whether  it  is  filled  by  a  Park  County  resident 
or  a  person  from  outside  the  county.  This  rationale  is  based  on  several 
assumptions.  It  is  assumed  that  local  hire  would  add  the  same  amount  of  new 
spending  to  the  Park  County  economy  as  nonlocal  hire,  because  the  local  person 
hired  would  be  currently  unemployed  or  would  leave  a  job  that  would  be  filled 
by  another  county  resident. 

Over  the  life  of  the  project,  between  32  and  45  new  jobs  could  be  added 
to  the  Park  County  economy  as  a  result  of  increased  mining  employment.  The 
low  prediction  is  consistent  with  estimated  historic  and  projected  ratios  of 
basic  to  nonbasic  employment  in  Park  County  (Mountain  International,  Inc., 
1984,  vol.  1,  pp.  269  and  276).  The  high  estimate  is  based  on  predictions  of 
mining-induced  employment  impacts  for  other  rural  Montana  counties  (Department 
of  State  Lands,  unpublished  working  papers,  January  1985  [Stillwater  County], 
January-February  1985,  [Big  Horn  County]). 

It  is  unlikely  that  project  employment  would  foster  more  than  45  deriva- 
tive jobs.  Gardiner  and  Livingston  are  within  the  market  area  of  two  large 
trade  centers--Bozeman  and  Billings.  If  Park  County  residents  and  businesses 
shop  elsewhere,  derivative  jobs  would  be  limited  (Mountain  International, 
Inc.,  1984,  vol.  1,  p.  281). 


Temporary  or  Permanent  Closure 

The  project  would  have  an  estimated  life  of  20  years.  During  the  17th 
year,  employment  would  be  scaled  back  as  mining  ceased  and  final  reclamation 
began.    At  the  end  of  the  20th  year,  the  mine  would  close. 
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After  the  mine  closes,  former  project  employees  would  either  leave  or 
remain  in  the  county.  Employees  remaining  would  find  other  jobs,  use  avail- 
able unemployment  benefits,  or  retire.  Those  unable  to  find  other  employment 
may  leave  the  county  to  find  other  jobs. 

Total  employment  in  Park  County  would  gradually  adjust  to  a  level  that 
would  have  occurred  without  the  mine.  Once  the  mine  closes,  total  county 
income  and  personal  spending  would  decline  to  what  it  would  have  been  without 
the  mine.  Service  industries  would  adjust  to  the  reduced  level  of  spending  by 
scaling  back  employment  and  output.  Total  adjustment  would  take  several 
years. 

During  its  operation,  the  mine  could  experience  temporary  shutdowns  or 
periods  when  employment  may  be  cut  back.  Cyclical  production  slow  downs  are 
difficult  to  predict  because  such  events  are  due  to  a  combination  of  circum- 
stances including  fluctuations  in  metal  prices,  labor  costs,  production  costs, 
profitability  of  the  company,  and  effects  of  national  and  international  poli- 
tical and  economic  events. 

During  temporary  shutdowns  or  reductions  in  force,  unemployed  mine  work- 
ers could  wait  for  the  mine  to  reopen  or  jobs  to  be  reinstated.  The  length  of 
time  unemployed  miners  would  be  willing  to  wait  for  work  to  continue  would  be 
influenced  by  the  availability  and  terms  of  unemployment  or  severance  pay, 
availability  of  other  job  opportunities,  and  strength  of  ties  to  the  commun- 
ity. 

Temporary  mine  shutdowns  or  reductions  in  force  would  have  repercussions 
for  other  Park  County  businesses.  Service  businesses  may  also  lay  off  employ- 
ees or  curtail  services  if  spending  in  the  county  declined  due  to  a  mine  shut- 
down or  reduction  in  force. 


Extended  Life  of  Mine 

The  Jardine  Joint  Venture  project  could  operate  for  more  than  20  years  if 
additional  ore  reserves  of  sufficient  grade  were  discovered.  Mine  employment 
would  be  extended  and  the  effects  of  a  permanent  closure  would  be  delayed. 


Cumulative  Impacts 

The  Forest  Service  has  scheduled  several  small  timber  sales  in  the 
Gardiner  area  between  1987  and  1996.  It  is  estimated  that  each  sale  would 
employ  at  least  five  people.  Potential  local  employment  for  each  harvest  is 
expected  to  be  smal 1 --between  3  and  7  jobs  each  sale  (Steve  Christianson,  U.S. 
Forest  Service,  pers.  comm.,  September  18,  1985). 
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SOCIOLOGY 
Demography 

The  proposed  project  is  expected  to  employ  about  50  workers  during  the 
initial  construction  period  and  first  phase  of  the  mine  operation  (1986  and 
1987).  Beginning  in  1988,  the  mine  is  scheduled  for  full-time  operation  and, 
at  that  point,  the  mine  and  mill  would  employ  about  150  people.  Given  the 
added  need  for  services  and  the  available  income  due  to  the  mine  and  mill, 
secondary  employment  in  the  county  would  increase  by  about  45  persons  by  1991. 

Table  1 1 1 - 1 7  presents  the  estimated  employment  by  quarter  from  beginning 
construction  to  full  operation  employment.  This  employment  schedule  was  used 
to  estimate  the  number  of  persons  who  would  move  to  Park  County  due  to  the 
project.  Ten  people  currently  employed  by  the  Jardine  Mining  Company  at  the 
project  site  are  included  in  the  total  mine  operations  employment. 


Table  111-17:    Project  Employment  Schedule  by  Quarter 


1986 

1987 

1988 

2nd 

3rd 

4th 

1st 

2nd  3rd 

4th 

1st 

2nd 

Employment 

quarter 

quarter 

quarte  r 

quarter 

quarter  quarter 

quarte  r 

quarter 

quarter 

Construct! on 

25 

45 

25 

35 

55  25 

0 

0 

0 

Mine  operation 

10 

12. 

12 

12 

JO  W 

72 

100 

150 

TOTAL 

35 

55 

35 

45 

65  35 

72 

100 

150 

Source:    Mountain  International,  Inc.,  1984,  Mitigation  Plan,  p.  38. 


Population  Projections 

Estimates  of  project-induced  in-migration  were  formulated  for  a  low  and  a 
high  series  (see  table  1 1 1-18) .  The  low  series  assumes  that  20  percent  of  the 
mine  and  construction  workers  would  come  from  outside  the  county.  The  high 
series  assumes  that  50  percent  of  the  mine  and  construction  workers  would  be 
from  outside  Park  County  and  Mammoth,  Wyoming.  Each  worker  coming  into  the 
area  was  assumed  to  have  1.3  dependents. 

In-migration  was  also  estimated  for  mine-induced  employment  growth  (sec- 
ondary or  nonbasic  jobs).  Only  mine  operations  employment  was  assumed  to 
generate  secondary  employment  because  the  construction  jobs  are  too  short  term 
to  induce  secondary  job  creation  (Mountain  International,  Inc.,  1984).  (See 
Chapter  Ill  —  Employment. )  The  low  series  estimate  assumed  that  for  every  5 
mine  operation  jobs,  1  additional  service  sector  job  would  be  created;  the 
high  series  assumed  that  1  service  sector  job  was  created  for  each  3  mine 
jobs.  Both  projections  lagged  secondary  job  creation  one  year  after  mine 
operation  employment  increases.    Each  scenario  also  assumed  that  20  percent  of 
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Table  111-18:  Population  and  Employment  Associated  with  the  Proposed  Project--Park  County,  Montana 


Construction  Mine  Mine-induced 


employment  operation  employment 

i  n-mi grati on  in-mi  grati  on  in-migration   Tota  1  

Year  Low  High  Low  High  Low  High  Low  Hi  gh 


1986  15  37  0  0  0  0  15  37 

1987  17  W  29  71  0  0  46  115 

1988  0  0  36  90  6  9  42  99 

1989  0  0  0  0  9  11  9  11 

1990  _0  0  0  0  0  _0   0  0 

TOTAL  32  81  65  161  15  20  112  262 


Source:    Montana  Department  of  State  Lands,  unpublished  working  papers,  June  1985. 


mine- induced  secondary  jobs  would  be  filled  by  newcomers  to  Park  County  with 
1.3  dependents  each. 

The  estimates  prepared  in  table  1 1 1 - 18  show  that  the  total  in-migrating 
population  due  to  the  proposed  project  is  expected  to  be  between  112  and  262 
persons.  Assuming  that  the  migration  would  occur  evenly  over  a  3-  to  4-year 
period  and  that  the  average  household  size  is  3.0  persons,  there  would  be 
approximately  37  to  87  new  households  locating  in  Park  County  the  first  four 
years  of  the  proposed  project.  Expected  in-migration  would  peak  in  the  second 
year,  when  15  to  38  households  would  locate  in  Park  County.  Some  of  the  con- 
struction-induced population  increase  would  probably  be  temporary,  and  such 
workers  and  their  families  may  leave  Park  County  once  the  mine  is  on-line.  If 
all  nonlocal  construction  workers  left  Park  County  when  the  project  is  opera- 
tional, total  long-term  in-migration  would  be  between  80  to  181  people--or  27 
to  60  new  households. 

The  distribution  of  newcomers  to  the  area  would  depend  on  housing  avail- 
ability in  the  Gardiner/Jardine  area  and  commuting  distances  to  Livingston. 
Some  of  the  newcomers  would  settle  in  the  Gardiner  area,  some  in  the  Upper 
Yellowstone  Valley  area,  and  a  smaller  portion  in  Livingston.  Because  the 
migration  would  occur  over  a  three-year  period  and  because  the  expected  number 
of  new  people  would  be  small  relative  to  the  population  base,  there  should  be 
little  change  in  the  demographic  environment  of  the  area. 

In-migration  to  the  Gardiner/Jardine  area  would  be  influenced  initially 
by  housing  availability  and  space  availability  for  mobile  homes  and  recrea- 
tional vehicles  (see  Chapter  I I--Housing) .  Both  are  limited,  so  initial  popu- 
lation impact  in  the  Gardiner/Jardine  area  may  be  below  the  long-term  impact 
if  workers  locate  closer  to  the  mine  and  as  more  housing  is  built  to  accom- 
modate such  relocation. 

Social  Life 

Social  Values .  Impacts  to  social  life  are  based  predominantly  on  infor- 
mation  in  the  Jardine  Area  Project  Socioeconomic  Impact  Assessment,  Volumes  I 
and  II,  prepared  by  Mountain  International,  Inc.  (1984). 
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Residents  in  the  Gardiner  area  vary  both  in  their  perceptions  of  how  the 
project  may  affect  the  area  and  in  the  importance  they  ascribe  to  these 
changes.  Some  residents  of  the  Gardiner  area  may  consider  the  quality  of 
their  lives  diminished  because  of  changes  that  could  result  from  mining  acti- 
vity or  from  the  increased  population  accompanying  the  project.  The  increased 
population;  additional  traffic,  especially  during  construction;  increased 
noise  at  the  minesite  from  mine/mill  construction  and  operation;  impacts  to 
the  physical  environment;  and  potential  social  conflict  may  be  perceived 
negatively  by  area  residents.  The  degree  of  such  impacts  and  people's 
reactions  to  them  are  difficult  to  predict.  Gardiner  residents  may  perceive  a 
deterioration  in  the  qual ity  of  the  natural  environment;  a  faster  pace  of 
life;  less  friendliness  among  residents;  or  a  reduction  in  the  quiet, 
solitude,  and  privacy  presently  enjoyed  in  the  area. 

Jardine  residents  would  be  most  likely  affected  by  such  changes  because 
of  their  close  proximity  to  the  mine  and  their  strong  appreciation  of  the 
natural  environment;  the  slow-paced  life;  the  friendliness  of  neighbors; 
quiet,  solitude,  and  privacy  of  the  area;  and  the  sparse  population  of 
Jardine. 

Other  residents  may  consider  the  quality  of  their  lives  improved  because 
of  expanded  opportunities  for  employment  and  increased  economic  security. 
Individuals  obtaining  new  employment  as  a  result  of  the  project,  their  fami- 
lies, and  Gardiner  area  businesses  would  benefit  from  these  changes. 

Social  Structure  and  Interaction.  The  impact  of  the  project  on  the 
social  structure  and  pattern  of  social  interaction  in  the  Gardiner  area  would 
be  largely  a  function  of  the  size  of  the  in-migrating  population.  As  the 
number  of  people  migrating  into  the  area  increases,  the  potential  for  struc- 
tural changes  in  the  local  social  system  rises.  The  process  of  absorbing 
in-migrants  also  may  be  slowed  if  the  newcomers'  histories  are  significantly 
different  from,  or  incompatible  with,  the  experiences  of  local  residents. 

At  the  community  level,  there  would  be  little,  if  any,  adverse  impact  to 
the  social  structure  or  patterns  of  social  interaction  if  the  following 
assumptions  hold  true: 

--The  applicant  maintains  a  small  work  force  (100  to  150  maximum)  and  hires 
a  significant  number  (80  percent)  of  its  work  force  locally. 

--Newcomers'  housing  is  scattered  among  current  residents  rather  than  con- 
centrated in  a  few  locations. 

--Local  residents  are  not  threatened  by  newcomers  and  their  lifestyles. 

--The  newcomers  have  similar  demographic  characteristics  at  the  existing 
community  (such  as  age,  education,  and  marital  status),  have  similar 
expectations  of  their  community,  and  are  relatively  conservative  in  their 
personal  life. 

--The  newcomers  make  a  commitment  to  the  local  area  such  as  buying  homes 
and  taking  active  interest  in  community  affairs. 
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Social  interaction  may  become  more  formal  in  the  Gardiner  area  as  the 
population  increases.  Depending  on  how  well  newcomers  become  integrated  into 
the  community,  this  formality  may  lessen.  If  newcomers  are  not  integrated, 
they  may  form  a  new  separate  group  and  compete  for  power  and  status  in  the 
community.  The  social  conflict  present  among  local  residents  could  increase 
if  newcomers  and  locals  have  different  attitudes  toward  the  project. 

The  proposed  project  may  reduce  the  importance  of  outside  influences  in 
Gardiner.  Although  the  applicant  would  depend  on  the  world  market  for  the 
sale  of  its  product,  Gardiner  would  remain  oriented  to  Yellowstone  National 
Park,  but  to  a  lesser  degree. 

Economic  Life.  The  seasonality  and  economic  insecurity  that  characterize 
the  Gardiner  area  would  be  reduced  and  local  financial  investment  would  in- 
crease if  the  project  is  built  and  operates  without  interruption.  Under- 
employment of  the  local  population  would  decrease  if  the  applicant  hires  the 
majority  of  its  work  force  from  Park  County.  As  the  income  of  some  local  resi- 
dents increases  from  direct  mine  employment  or  increased  business,  the  rela- 
tive economic  status  of  other  residents  would  decrease. 

Temporary  or  early  plant  closure  would  lessen  economic  security  in  the 
Gardiner  area  and  could  cause  economic  hardship  for  employees  and  their  fami- 
lies. While  some  workers  might  return  to  former  employment,  others  may  not  be 
able  to  do  so.  Area  businesses  that  expand,  requiring  increased,  long-term 
business  to  finance  such  investment,  could  face  economic  hardship  as  well. 

Political  Life.  The  voting  and  individual  political  activities  of  the 
applicant's  employees  would  have  an  indirect  effect  on  local  political  life. 
The  number  of  additional  voters  would  depend  on  the  number  of  nonlocal  persons 
hired  by  the  applicant,  but  would  not  likely  tip  local  elections.  The  appli- 
cant would  petition  state  and  local  governments  on  issues  that  would  directly 
affect  its  operations;  however,  the  applicant  would  not  participate  in  parti- 
san politics  at  the  local  level. 

Social  Problems.  Anxiety  may  result  from  uncertainty  about  the  changes 
that  would  occur  with  development  of  the  mining  project.  Anxiety  would  be 
most  probable  among  people  living  along  the  Jardine  Road  because  these  resi- 
dents would  be  most  directly  affected  by  the  physical  changes  caused  by  the 
proposed  project. 

Increases  in  mental -health,  alcohol-treatment,  and  related  caseloads 
would  be  very  small  and  would  not  burden  the  existing  treatment  system.  Any 
increase  in  these  problems,  however,  would  be  important  to  the  individuals 
affected  and  their  families. 

Residents  of  the  Gardiner  area  may  require  the  formal  provision  of  ser- 
vices that  are  now  provided  informally,  such  as  day  care.  Informal  services 
in  the  community  may  be  strained  if  a  greater  proportion  of  the  population  is 
employed  full  time. 

The  project  would  have  no  effect  on  Park  County  residents'  civil  rights. 
Other  than  enhanced  job  opportunities,  the  project  would  have  no  effect  on 
minority  groups  or  women. 
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Crime  could  increase  in  Park  County  because  of  the  project.  There  would 
be  occasional  incidents  involving  members  of  the  mine  work  force  or  members  of 
their  families  of  which  the  community  would  not  approve.  These  incidents  may 
include  activities  such  as  hunting  violations  or  disorderly  conduct. 

Attitudes  and  Concerns.  Groups  concerned  with  the  changes  caused  by  the 
project  include  groups  comprised  of  local  residents  and  others  with  membership 
statewide  and  beyond.  The  introduction  to  this  publication  includes  a  list  of 
public  concerns. 

Persons  interested  in  the  expansion  of  commercial  services  or  cultural 
events  may  view  the  prospect  of  population  growth  in  positive  terms  because  an 
increase  in  the  number  of  people  can  help  support  this  expansion.  Likewise, 
those  persons  interested  in  maintaining  a  pristine,  natural  environment  or  in 
the  uncompetitive  use  of  recreational  resources  may  view  a  population  increase 
as  harmful.  For  those  concerned  about  the  quality  of  local  schools  and  other 
government  services,  population  growth  can  offer  both  opportunity  and  threat. 

Mine  Closure.  Social  life  after  the  mine  closes  would  depend  on  the  num- 
ber of  people  who  leave  the  area,  the  demographics  of  the  remaining  popula- 
tion, the  mix  of  people  in  the  various  social  groups,  and  how  well  the  mine- 
related  population  integrated  into  the  community. 


Community  Services 

Impacts  to  community  services  that  would  occur  because  of  the  proposed 
mining  project  are  associated  with  increased  migration  into  the  area.  Workers 
and  their  families  would  move  in,  establish  residences,  and  exert  an  increased 
demand  on  community  services.  Predicting  the  impact  of  this  increased  demand, 
however,  depends  on  knowing  the  exact  numbers  of  newcomers  and  where  they 
would  settle. 

Although  it  is  not  known  where  workers  and  their  families  would  choose  to 
reside,  two  factors  would  likely  influence  this  choice.  First  is  the  limited 
number  of  houses,  trailer  parks,  and  homesites  in  the  Gardiner/Jardine  area. 
Second,  there  is  a  high  monetary  cost  associated  with  securing  a  residence  in 
this  area.  These  factors  would  encourage  settlement  to  the  north  in  Corwin 
Springs,  the  Upper  Yellowstone  Valley,  and  Livingston  (Andy  Epple,  Park  County 
planner,  pers.  comm.,  May  3,  1985). 

Unless  existing  housing  is  replaced  by  multi-family  units,  most  newcomers 
would  probably  not  settle  in  the  Gardiner/Jardine  area;  therefore,  impacts  on 
community  services  would  be  reduced.  The  Upper  Yellowstone  Valley  (Mill 
Creek,  Emigrant,  and  Point  of  Rocks)  has  numerous  undeveloped  tracts  available 
and  Livingston  has  plenty  of  reasonably  priced  homes  on  the  market.  Community 
services  for  both  the  Upper  Yellowstone  Valley  and  Livingston  are  adequate  to 
accommodate  modest  population  increases  in  excess  of  what  would  be  contributed 
by  the  project. 

Law  Enforcement.  The  Park  County  sheriff's  department  would  be  affected 
by  the  proposed  project  because  of  increased  demands  for  law  enforcement  ser- 
vices. Increased  traffic,  vehicle  accidents,  and  increased  crime  would  aggra- 
vate the  workload  of  existing  deputies  and  could  necessitate  hiring  additional 
staff. 
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The  Park  County  sheriff  and  Park  County  citizens  believe  that  an  addi- 
tional deputy  would  be  needed  after  the  mine  opened.  (Bob  Oakland,  Park 
County  sheriff,  pers.  comm.,  April  1985).  The  sheriff,  as  well  as  other  Gar- 
diner residents,  believes  that  the  deputies  are  often  overworked  and  unavail- 
able in  Gardiner  when  needed,  and  that  two  more  deputies  are  needed--one  even 
without  the  proposed  project  (Gordon  LeFever,  member,  former  Park  County 
Planning  Advisory  Group;  Dave  Schreiber,  member,  Gardiner  Concerned  Citizens; 
Gardiner  Chamber  of  Commerce,  all  pers.  comm.,  April  1985). 

Additional  law  enforcement  problems  in  the  Gardiner  area  could  result 
with  an  influx  of  transients  in  search  of  employment.  New  developments,  such 
as  the  proposed  mine/mill  complex,  often  attract  unemployed  persons  who  may 
commit  crimes  (Mountain  International,  Inc.,  1984,  Mitigation  Plan,  p.  92). 

Crime  in  Park  County  would  increase  with  the  proposed  project.  Even  if 
the  applicant  were  able  to  hire  80  percent  of  the  work  force  locally,  criminal 
homicide,  forcible  rape,  robbery,  aggravated  assault,  burglary,  larceny-theft, 
motor  vehicle  theft,  and  arson  could  be  expected  to  increase  (Bob  Oakland, 
Park  County  sheriff,  pers.  comm.,  April  1985). 

Increased  commuter  traffic  on  U.S.  89  as  a  result  of  the  project  would 
require  additional  law  enforcement  activities  by  the  Montana  Highway  Patrol. 
During  full  employment  years,  mine-related  traffic  is  projected  to  account  for 
8.3  to  12.3  percent  of  all  traffic  on  U.S.  89.  The  number  of  accidents  would 
increase  an  average  of  7  per  year  (see  Transportation,  table  111-24). 

Education.  The  Livingston  schools  could  accommodate  the  projected  in- 
crease in  enrollment  due  to  the  proposed  project.  The  schools  may  experience 
a  small  increase  in  the  budgets  for  instructional  supplies,  but  little  else 
would  be  affected  (Mountain  International,  Inc.,  1984,  Mitigation  Plan,  p. 
85). 

The  rural  schools  of  Richland  and  Arrowhead  are  presently  operating  below 
capacity;  therefore,  enrollment  increases  would  not  seriously  affect  the 
school  districts  (Sonja  Spannring,  Park  County  Superintendent  of  Schools, 
pers.  comm.,  May  1985). 

The  Gardiner  residents  presently  enjoy  what  they  consider  a  good-quality 
education  for  their  children.  This  feeling  is  based  primarily  on  the  low  stu- 
dent/teacher ratio  (presently  a  low  of  8  students/teacher  and  a  high  of  16 
students/teacher).  If  the  ratio  were  to  exceed  23  students  per  teacher,  the 
community  would  consider  this  increase  unacceptable.  However,  if  the  enroll- 
ment projection  is  correct,  the  students  coming  into  the  district  are  not  all 
one  age,  and  if  the  Mammoth  School  does  not  close,  the  Gardiner  School  could 
absorb  the  projected  number  of  in-migrating  students  and  still  maintain  the 
present  quality  of  education  (Lynn  Mavencamp,  superintendent,  Gardiner  Public 
School,  pers.  comm.,  April  1985).  The  assumption  would  hold  true  if  the  newly 
constructed  Gardiner  High  School  were  to  have  the  same  or  greater  capacity 
than  the  one  that  was  destroyed  by  fire. 

Fire  Protection.  The  Livingston  and  Gardiner  fire  departments  are  ade- 
quately staffed  and  equipped  to  provide  fire  protection  for  newcomers.  Resi- 
dential developments  in  rural  areas  would  receive  fire  protection  from  volun- 
teers of  the  five  rural  fire  districts. 
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The  need  for  fire  protection  in  the  Jardine  area  would  be  increased  with 
the  mine/mill  complex  and  the  construction  of  new  residences.  The  suppression 
of  fires  in  mines  requires  skills  and  specialized  equipment  that  the  Gardiner 
fire  department  does  not  possess.  In  addition,  the  mobilization  and  travel 
time  to  move  firefighters  and  equipment  from  Gardiner  to  Jardine  is  15  to  20 
minutes  with  good  road  and  weather  conditions—an  unacceptably  long  time  for 
"first  line"  fire  protection  (Mountain  International,  Inc.,  1984,  Mitigation 
Plan,  p.  96). 

The  applicant  has  agreed  to  provide  fire  protection  at  the  plant  and  to 
negotiate  a  contract  with  the  Gardiner  fire  department  to  provide  back-up  fire 
protection . 

The  residents  of  Jardine,  who  are  not  presently  in  a  fire  district,  would 
not  be  covered  in  the  contract  between  the  applicant  and  the  Gardiner  Fire 
Department  (Carlo  Cieri,  Park  County  Commissioner,  pers.  comm.,  May  1985;  Gene 
Kremer,  Gardiner  volunteer  firefighter,  pers.  comm.,  April  1985).  With  addi- 
tional risks  of  fire  to  the  Jardine  residents'  homes  because  of  the  possibil- 
ity of  mill  fires,  the  need  for  fire  protection  would  become  more  critical 
with  the  project. 

The  Gardiner  Fire  District  could  extend  its  boundaries  to  include  Jardine 
homes  within  the  district.  Such  property  would  be  taxed  to  provide  funding 
for  the  increased  service  area  (Mountain  International,  Inc.,  1984,  Mitigation 
Plan,  p.  97).  However,  this  alternative  may  not  provide  sufficient  fire  pro- 
tection to  Jardine  homes,  given  the  15-  to  20-minute  response  time  from  Gardi- 
ner. Equipment  and  volunteer  firemen  may  need  to  be  located  closer  to  Jardine 
to  provide  adequate  protection. 

Ambulance.  The  applicant  has  agreed  to  provide  an  ambulance  and  certi- 
fied emergency  personnel  at  the  mine  site  and  would  contract  with  the  Gardiner 
volunteer  ambulance  service  for  support  service.  Therefore,  no  significant 
impacts  are  expected  on  existing  emergency  medical  services  in  Gardiner. 

More  traffic  accidents  are  expected  to  occur  on  U.S.  89  due  to  increased 
commuter  traffic.  The  Livingston  ambulance  service  (Community  Lifeline)  would 
be  able  to  service  this  increase  in  emergency  situations. 

Hospital  and  Medical  Personnel.  The  Livingston  Memorial  Hospital  would 
experience  a  slight  increase  in  the  number  of  admissions  primarily  due  to 
traffic-  and  mine/mill-related  accidents.  The  hospital  has  adequate  facili- 
ties and  staff  to  meet  this  increased  need  for  health  services. 

Accidents  at  the  mine/mill  complex  and  increases  in  highway  accidents 
would  require  additional  care  by  local  Park  County  physicians.  Existing 
facilities  and  physicians  could  accommodate  expected  demands  for  medical 
services . 

Water  Supply.  Increased  water  demand  associated  with  the  mine/mill 
complex  and  new  residences  would  have  no  adverse  impact  on  municipal  water 
supplies.  Livingston  and  Gardiner  are  currently  constructing  new  wells  to 
ensure  adequate  water  supplies  for  expanding  domestic  and  industrial  use  as 
well  as  for  fire  protection. 
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Wastewater  Treatment.  There  would  be  little  impact  on  the  existing  Gar- 
diner wastewater  treatment  facility  because  of  the  limited  number  of  projected 
new  residences  in  Gardiner.  At  or  near  the  mine  site,  however,  the  mine/mill 
complex  and  the  projected  number  of  residences  would  create  a  need  for  dis- 
posal of  wastewater  (01  in  Hart,  Homestake  Mining  Company  geologist,  pers. 
comm.,  April  1985).  A  detailed  engineering  study  would  need  to  be  conducted 
to  determine  the  feasibility  of  installing  a  septic  tank  system  (Roy  Wells, 
Water  Quality  Bureau,  Montana  Department  of  Health  and  Environmental  Sciences, 
pers.  comm.,  May  1985). 

Settlement  in  the  Upper  Yellowstone  Valley  would  not  exert  demand  on 
existing  water  treatment  facilities  because  rural  developments  rely  on  septic 
tank  disposal  of  wastewater.  The  burden  of  providing  such  treatment  would  be 
on  the  landowner  and  would  not  affect  public  treatment  facilities. 

The  Livingston  wastewater  treatment  facility  is  operating  at  below  capa- 
city.   There  is  no  expected  impact  by  incoming  workers  and  their  families. 

Solid  Waste.  There  would  be  no  significant  impact  for  solid  waste  pick 
up  and  incineration  except  possibly  at  Jardine.  Additional  solid  waste  would 
be  generated  at  the  mine/mill  complex  and  at  residences  of  incoming  mine/mill 
workers  in  Jardine.  The  disposal  of  the  solid  waste  could  pose  a  problem 
because  without  regular  disposal  and  construction  of  chain  link  fences  around 
collection  bins,  refuse  would  become  an  attraction  for  scavenging  bears  (Ed 
Flatt,  operator/manager,  Park  County  Incinerator,  pers.  comm.,  May  1985).  The 
incinerator  at  Livingston  is  operating  well  below  capacity  and  economic  advan- 
tages would  be  realized  if  larger  amounts  could  be  burned  to  help  defray  the 
per-unit  cost  of  the  facility. 

Social  Welfare.  Transient  job  seekers  moving  to  Park  County  in  search  of 
work  in  the  mine  may  increase  the  number  of  persons  on  welfare.  Because  the 
State  of  Montana  has  assumed  the  responsibility  of  the  county  welfare  program, 
additional  welfare  costs  would  not  adversely  affect  the  Park  County  residents. 
Under  the  existing  state  system,  a  maximum  13.5  mill  poor-fund  levy  is 
assessed  against  taxable  property  (Mountain  International,  Inc.,  1984,  vol. 
II,  p.  89).  If  the  poor-fund  revenues  do  not  sufficiently  cover  social  wel- 
fare costs,  the  state  pays  the  difference. 

Housing.  Due  to  the  limited  housing  (that  is,  homes  for  sale,  rental 
units,  trailer  courts)  in  the  Gardiner/Jardine  area,  the  existing  market  would 
be  saturated  by  mine/mill  workers  and  additional  housing  would  need  to  be 
secured  in  rural  areas  between  Gardiner  and  Livingston  or  in  Livingston. 

The  number  of  housing  units  that  would  be  required  to  accommodate  perman- 
ent mine/mill  workers  and  families  would  range  from  30  to  75,  depending  on  the 
number  of  non-local  workers  that  would  be  hired  (Mountain  International,  Inc., 
1984,  Mitigation  Plan,  p.  58).  Considering  the  number  of  housing  units  and/or 
building  sites  available  within  commuting  distance  of  the  mine  site,  the 
influx  of  population  as  a  result  of  the  project  would  not  unduly  stress  the 
market. 

Increased  demands  for  housing  in  the  Gardiner  area  as  a  result  of  the 
project  probably  would  increase  rental   rates,  lot  prices,  and  house  prices 
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(Andy  Epple,  Park  County  Planner,  pers.  comm.,  May  3,  1985).  Such  increases 
would  raise  living  costs  for  seasonal  tourist  industry  employees  and  others. 
However,  if  developers  built  more  houses,  such  increases  would  not  occur. 
Competition  from  mine  employees  would  render  housing  less  available  on  a 
seasonal  basis  for  the  temporary  work  force. 

Except  for  possible  housing  availability  and  cost  issues,  consumers  in 
Park  County  would  not  be  adversely  affected  by  the  project. 


FISCAL  CONDITIONS 

Summary.  The  JJV  project  would  increase  tax  revenues  for 
Park  County,  both  school  districts  in  Gardiner,  special 
service  districts  in  Gardiner,  and  the  state  of  Montana. 
Over  the  life  of  the  project,  and  at  current  gold  prices 
($316.47  per  ounce),  the  applicant  would  add  between 
$986,000  and  $2.6  million  to  the  annual  tax  base  of  the 
Park  County  and  both  Gardiner  school  districts.  The  ser- 
vice districts  in  Gardiner  would  receive  between  $634  and 
$4,320  dollars  in  increased  revenues  at  current  rates  for 
services,  assuming  that  incoming  workers  build  15  new 
homes  within  the  service  district  boundaries.  The  state 
would  receive  $329,148  annually  from  the  mine  at  current 
gold  prices. 


Park  County  and  Gardiner  School  Districts 

Local  property  tax  values  would  increase  directly  and  indirectly  due  to 
the  project.  Direct  increases  accrue  from  capital  improvements  and  equipment 
purchases  made  by  the  applicant  and  from  the  taxable  value  of  the  gold  produc- 
tion by  the  project.  Indirect  tax  increases  occur  due  to  persons  moving  to 
the  county  to  take  mining  jobs.  These  persons  may  build  homes  and  will 
acquire  other  taxable  property. 

Table  1 1 1-19  shows  the  taxable  value  of  the  gold  production  from  the 
Jardine  Mine  at  various  gold  prices.  Three  percent  of  the  gross  value  of  the 
gold  produced  (gross  proceeds)  is  taxable  as  Class  II  property.  It  is  assumed 
that  the  applicant  would  produce  49,100  ounces  of  gold  annually  at  full  pro- 
duction.  At  such  production  rates  and  at  current  market  prices  for  gold 
($345.41  per  ounce,  March  14,  1985),  $508,789  would  be  added  annually  to  the 
tax  base  of  Park  County  and  both  Gardiner  school  districts. 

Table  1 1 1 -20  shows  the  expected  total  annual  increase  in  taxable  value 
due  to  the  project.  The  taxable  value  would  fluctuate  as  the  project  acquires 
new  equipment  and  other  capital  improvements  and  as  the  value  of  such  improve- 
ments depreciates.  In  8  of  the  23  years,  the  increase  in  taxable  valuation 
would  be  greater  than  $2  million  at  current  metal  prices.  In  all  other  years 
except  the  final  year,  taxable  valuation  of  the  project  would  be  over  $1 
million.  The  taxable  valuation  of  the  project  would  be  influenced  by  the 
price  of  gold,  and  would  vary  from  the  values  shown  in  table  1 1 1-20  as  the 
price  of  gold  fluctuates. 
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Table  111-19:    Annual  Taxable  Value  of  Gross  Proceeds  at  Various  Prices  of  Gold 


Price  per  „ 

Gross 

Taxabl e 

*  2 
ounce  of  gol  d 

val  ue 

val uati on 

$250.00 

$12,275,000 

$  368,250 

300.00 

14,730,000 

441 ,900 

345.41 

16,959,631 

508,789 

350.00 

17,185,000 

515,550 

400.00 

19,640,000 

589,200 

450.00 

22,095,000 

662,850 

500.00 

24,550,000 

736,500 

750.00 

36,825,000 

1  ,104,750 

Annual  average  gold  production  would  be  49,100  ounces  (Mountain  International,  vol.  2,  1984,  p. 
133). 
2 

The  weekly  average  price  of  gold  at  the  London  market  was  $345.41  per  ounce  for  the  week  ended 
March  14,  1986  as  listed  in  Metals  Week,  March  17,  1986,  p.  4.     It  is  not  known  at  what  gold 
prices  the  project  would  be  profitable. 


Gross  proceeds  taxable  value  is  3  percent  of  gross  value. 


Table  MI-20:    Estimated  Annual  Taxable  Value  of  the  Project  by  Fiscal  Year 


Fi  seal 
yea  r 

Capital  „ 
1 

i nvestment 

Gross  ^ 
proceeds 

Total 

1987 

$  846,450 

$254,394 

$1 ,100,844 

1988 

736,865 

508,789 

1 ,245,654 

1989 

653,605 

508,789 

1,162,394 

1990 

1,645,500 

508,789 

2,154,289 

1991 

1,517,861 

508,789 

2,026,650 

1992 

1,417,765 

508,789 

1 ,926,554 

1993 

1,281,041 

508,789 

1,789,830 

1994 

1,149,008 

508,789 

1,657,797 

1995 

2,096,260 

508,789 

2,605,049 

1996 

1,841 ,107 

508,789 

2,349,896 

1997 

1,667,885 

508,789 

2,176,674 

1998 

1 ,491 ,899 

508,789 

2,000,688 

1999 

1,359,824 

508,789 

1,868,613 

2000 

1,230,500 

508,789 

1,739,289 

2001 

1,102,862 

508,789 

1,611,651 

2002 

1,002,767 

508,789 

1,511 ,556 

2003 

1,942,659 

508,789 

2,451,448 

2004 

1,683,070 

508,789 

2,191 ,859 

2005 

1,480,620 

508,789 

1,989,409 

2006 

1,293,094 

508,789 

1,801 ,883 

2007 

1,243,581 

508,789 

1,752,370 

2008 

1,097,484 

342,584 

1,440,068 

2009 

985,994 

-0- 

985,994 

1 

Source:  Mountain 

2 

The  price  of  gold 

International,  1984,  vol 
is  assumed  to  be  $316.47 

.  2, 
per 

p.  134,  and  DSL  working  papers, 
ounce  with  an  annual  production 

MArch 
of  49, 

25,  1986. 
100  during 

full  operation. 
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Park  County  would  also  receive  property  tax  revenues  due  to  new  mine 
workers  locating  in  the  county.  Such  indirect  increases  could  range  from 
$61,000  to  $155,000  annually  (Mountain  International,  Inc.,  vol.  11,  p.  135). 


Gardiner  Special  District  Revenues  and  Costs 

Special  district  revenues  and  costs  would  depend  on  the  number  of  mine 
workers  and  their  families  who  settle  in  Gardiner.  None  of  the  districts 
would  need  to  undertake  capital  expansions  or  add  staff  in  order  to  maintain 
existing  service  levels  and  extend  service  to  newcomers  (Mountain  Interna- 
tional, 1984,  vol.  11,  p.  155).    (See  also  Chapter  Ill—Community  Services.) 

Table  1 1 1 -21  shows  projected  costs  and  revenues  for  the  Gardiner  water, 
sewer,  and  fire  districts,  assuming  that  96  people  move  to  the  Gardiner  area 
due  to  the  project.  Only  increases  in  variable  costs  are  shown  because  fixed 
costs  are  already  being  recouped  by  the  districts.  Variable  costs  are  also 
the  most  sensitive  to  changes  in  population. 


Table  111-21:    Projected  Revenues  and  Expenditures  for  the  Gardiner  Water,  Sewer,  and  Fire 
Di  stricts 


FY86  FY87         FY88         FY89         FY90  FY91 


Water  district 

Projected  increase  in 

1 

revenue 

1 

$2,592 

$3,600 

$4,320 

$4,320 

$4,320 

$4,320 

Projected  increase  in 

varjabl  e  costs 

674 

1 

,425 

1,871 

2,026 

2,194 

2,352 

Surplus  or  (deficit) 

$1,918 

$2,175 

$2,449 

$2,294 

$2,126 

$1,968 

Sewer  district 

Projected  increase  in 

2 

revenue 

2 

$  -0- 

$ 

962 

$1,924 

$2,886 

$2,886 

$2,886 

Projected  increase  in 

vari  abl e  costs 

134 

282 

371 

402 

436 

467 

Surplus  or  (deficit) 

$  (134) 

$ 

680 

$1,553 

$2,484 

$2,450 

$2,491 

Fire  district 

Projected  increase  in 

3 

revenue 

$  -0- 

$ 

634 

$1,268 

$1,903 

$1,903 

$1 ,903 

Projected  increase  in 

vari  abl e  costs 

96 

200 

257 

273 

289 

304 

Surplus  or  (deficit) 

$  (96) 

$ 

434 

$1,011 

$1,630 

$1,614 

$1,599 

Source:    Mountain  International,  Inc.,  1984,  vol.  1  ,  p.  156. 


Based  on  average  household  water  fee  of  $12.00  per  month.    Variable  costs  set  at  $14.02  per 
capita  and  escalated  8.3  percent  per  year. 
2 

Based  on  current  mill  levy  at  75  mills  applied  to  taxable  value  of  estimated  15  new  homes.  Var- 
iable costs  set  at  $2.78  per  capita  and  escalated  at  8.3  percent  per  year. 
3 

Based  on  current  mill  levy  of  49.45  mills  applied  to  taxable  value  of  estimated  15  new  homes. 
Variable  costs  set  at  $2.09  per  capita  and  increased  6.1  percent  per  year. 
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The  water  district  would  experience  revenue  surpluses,  which  would  begin 
to  decline  in  FY91.  As  revenues  from  new  residents  stabilize  and  variable 
costs  increase,  the  district  may  need  to  raise  water  charges  in  order  to  cover 
costs  (Mountain  International,  1984,  vol.  2,  p.  157). 

The  sewer  district  would  have  a  deficit  the  first  year  of  the  project. 
However,  revenues  (property  taxes  and  service  fees)  are  projected  to  cover 
service  costs  for  the  remainder  of  the  forecast  period,  if  an  estimated  15  new 
homes  were  constructed. 

The  fire  district  would  also  have  a  deficit  the  first  year  of  project 
operation.  If  15  new  homes  were  built  in  the  Gardiner  area,  the  district 
would  be  able  to  generate  revenues  in  excess  of  costs  through  FY91 , 

Park  County  Solid  Waste  District 

The  Park  County  solid  waste  district  can  accommodate  increased  use  with- 
out adding  additional  staff  or  increasing  capital  expense  (Mountain  Interna- 
tional, Inc.,  vol.  2,  p.  159).  Table  II 1-22  shows  projected  revenues  and 
costs  for  the  district. 


Table  111-22:    Estimated  Revenues  and  Costs  for  the  Park  County  Solid  Waste  District  FY87  to  FY91 
(1980  dollars) 

Scenario  FY86  FY87  FY88  FY89  FY90  FY91 

20  Percent  nonlocal  hire 

Projected  increase  in  revenue                 $546  $1,066  $1,292  $1,292  $1,292  $1,292 

Projected  increase  in  variable  costs       123  259            337  363  389  414 

Surplus  or  (deficit)  $423  $    807  $    955  $    929  $    903  $  865 

50  Percent  nonlocal  hire 

Projected  increase  in  revenue  $546       $1,532       $2,158       $2,158       $2,158  $2,138 

Projected  increase  in  variable  costs       123  372  563  606  650  691 

Surplus  or  (deficit)  $423       $1,160       $1  ,595       $1  ,552       $1  ,508  $1,447 

Source:    Mountain  International,  Inc.,  1984,  vol.  2,  p.  158. 

1 

Revenues  are  based  on  $15.00  per  ton  tipping  fee.    Additional  revenues  are  possible  through  pro- 
perty taxes,  if  necessary. 
2 

Costs  are  based  on  variable  cost  of  $2.93  per  ton  escalated  at  7.5  percent  per  year. 


The  projections  are  given  for  a  high  and  low  population  growth  associated 
with  the  project.  The  low-impact  scenario  assumes  20  percent  nonlocal  hire, 
while  the  high  scenario  assumes  50  percent  nonlocal  hire.  In  both  instances 
surplus  revenues  are  generated  that  peak  in  FY89.  The  greater  the  number  of 
nonlocal  persons  hired  by  the  applicant,  the  hiaher  the  surplus  revenues  would 
be. 
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If  revenues  were  to  continue  to  decline  after  FY91  and  costs  continued  to 
increase,  the  district  could  raise  collection  fees.  If  necessary,  the  dis- 
trict could  also  levy  property  taxes  (Mountain  International,  Inc.,  1984,  vol. 
2,  p.  158). 


State  Revenues 

The  state  would  receive  two  revenues  from  the  proposed  project—the  metal 
mines  license  fee,  and  Resource  Indemnity  Trust  taxes  (RIT).  Both  are  based 
on  the  gross  value  of  mineral  production.  The  metal  mines  license  tax  is 
graduated  with  taxation  rates  on  the  gross  value  of  production  of  a)  0.5 
percent  of  the  amount  between  $250,000  and  $500,000,  b)  1.0  percent  of  the 
amount  between  $500,000  and  $1  million,  and  c)  1.5  percent  of  the  amount  in 
excess  of  $1  million.  The  RIT  is  0.5  percent  of  the  gross  value  in  excess  of 
$5,000  or  $25  for  mines  producing  up  to  $5,000  worth  of  minerals. 

Table  I I 1-23  shows  annual  tax  revenues  generated  by  the  project  at  sel- 
ected prices  of  gold  at  full  production  (49,100  ounces  per  year).  At  recent 
gold  prices  ($345  per  ounce),  the  project  would  contribute  $329,148  annually 
at  full  production  to  the  state.  Over  the  life  of  the  project,  assuming  a 
price  of  gold  at  $345  per  ounce,  the  mine  would  pay  $5.21  million  in  metal 
mines  license  fees  and  $1.79  million  in  RIT. 


Table  111-23:    Annual  Jardine  Joint  Venture  Project  Tax  Revenues  at  Selected  Gold  Prices 


Price  of  gojd 
per  ounce 

Gross  value 
(mi  1 1  ions ) 

Metal  mines 
license  tax 

Resource 
indemnity 
trust  tax 

Total 

$250 

$12,275 

$175,425 

$  61 ,375 

$236,800 

300 

14.730 

212,200 

73,650 

285,850 

345.41 

16.935 

244,474 

84,674 

329,148 

350 

17.185 

249,025 

85,925 

334,950 

400 

19.640 

285,850 

98,200 

384,050 

450 

22 . 095 

322,675 

110,475 

433,150 

500 

24.550 

359,500 

122,750 

482,250 

750 

36.825 

543,625 

184,125 

727,750 

Source:    Mountain  International,  Inc.,  vol.  2,  p.  149  and  Department  of  State  Lands. 
1 

The  break-even  or  profitable  price  of  gold  for  the  project  is  not  known.  The  March  1986  gold 
price  was  $345.41  per  ounce  (Metals  Week,  March  17,  1986,  p.  4). 


Mitigating  Measures  Hard  Rock  Mining  Impact  Mitigation  Plan 

--Developers  of  large-scale  hard  rock  mines  or  associated  milling  facili- 
ties are  required  by  law  to  prepare  a  fiscal  impact  plan  describing  the 
impacts  that  a  proposed  development  will  have  on  units  of  affected  local 
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government  (90-6-307,  MCA).  The  plan  will  include  the  estimated  number 
of  persons  expected  to  come  into  the  affected  area,  the  increased  capital 
and  operating  costs  to  units  of  local  government,  and  the  financial  or 
other  assistance  that  the  developer  will  provide  to  such  governments 
( 90-6-307[l] ,  MCA).  Developers  are  required  to  pay  all  increased  capital 
and  net  operating  costs  to  affected  local  government  units  (90-6-307[2] , 
MCA). 

--State  law  also  contains  tax-base-sharing  provisions  designed  to  distri- 
bute tax  revenue  among  counties,  municipalities,  and  school  districts 
according  to  the  number  of  mineral -development  employees  living  within 
the  jurisdiction.  Municipalities  may  receive  a  portion  of  the  taxable 
value  not  to  exceed  20  percent;  such  portion  is  to  be  distributed  among 
municipalities  according  to  the  percentage  of  the  total  number  of 
mineral -development  employees  living  in  each  municipality.  The  remaining 
portion  of  taxable  value  must  be  distributed  among  each  affected  county 
according  to  the  percentage  of  mineral  employees  living  in  each  county. 
High  school  and  elementary  districts  receive  a  pro-rata  share  of  the 
taxable  valuation  of  the  hard  rock  mine  according  to  the  percentage  of 
the  total  number  of  mineral -development  students  living  in  each  district 
(90-6-404,  MCA). 

--The  applicant  prepared  an  impact  plan  that  was  accepted  by  Park  County. 
The  plan  analyzed  the  potential  for  impacts  to  Park  County,  Gardiner 
school  districts  #4  and  #7,  the  Gardiner  water  and  sewer  districts,  the 
Gardiner  fire  district,  and  the  Park  County  Refuse  Disposal  District. 
The  city  of  Livingston  and  Paradise  Valley  were  not  included  in  the 
impact  plan  document  analysis;  estimated  population  increases  in  these 
areas  are  not  expected  to  cause  projected  service  cost  increases  above 
associated  revenues  (Mountain  International,  Inc.,  1984,  Impact  Plan,  pp. 
16-17). 

--The  applicant  would  provide  total  assistance  of  $526,000  to  Park  County 
in  the  form  of  tax  prepayments.  The  applicant  would  provide  $15,000  to 
the  sheriff's  department  for  communication  or  other  equipment  and 
$500,000  to  upgrade  the  Jardine  Road.  The  applicant  would  negotiate 
contracts  with  the  Gardiner  ambulance  and  the  Gardiner  fire  district  to 
provide  back-up  service  at  the  project  site.  The  fixed  annual  fees  would 
be  negotiated  (Mountain  International,  Inc.,  1984,  Mitigation  Plan,  pp. 
61,  98,  and  123). 

--Grants  and  loans  from  the  hard-rock  mining  impact  trust  account  are 
available  to  units  of  local  government  when  a  mining  operation  has  per- 
manently ceased  operations  or  has  reduced  its  full-time  equivalent  mining 
work  force  by  50  percent  over  the  preceding  5-year  period  (90-6-321[l] , 
MCA).  (See  Chapter  III--Fiscal  Conditions.)  The  Hard-Rock  Impact  Board 
may  award  grants  and  loans  to  pay  for  outstanding  capital  project  ex- 
penses, to  decrease  unusually  high  property  tax  revenues,  and  to  promote 
development  of  new  industry  or  new  employment  opportunities  in  the  area 
(90-6-321[2],  MCA). 


LAND  USE 

Summary.  Land  use  would  not  change  substantially  in  Park 
County  due  to  the  project.  Reclamation  of  surface  distur- 
bance within  the  permit  area  would  be  planned  so  as  to 
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establish  suitable  wildlife  habitat  and  livestock  grazing 
land  after  mine  closure  (see  Chapter  III--Vegetation) . 
Within  Park  County,  up  to  19  acres  of  agricultural  land 
could  be  converted  to  residential  uses  if  incoming  mine 
workers  chose  to  construct  new  homes. 


Direct  Land  Use  Impacts 

The  surface  disturbance  associated  with  the  tailings  and  waste  rock  dump 
would  destroy  67  acres  of  native  vegetation  and  26  acres  of  previously  dis- 
turbed land.  Reclamation  of  disturbed  areas  would  eventually  provide  suitable 
wildlife  browse,  habitat,  and  livestock  grazing  land  (see  Chapter  III--Vegeta- 
tion  and  Wildlife).  The  power  line  would  disturb  a  small  amount  of  roadside 
vegetation.  Depending  on  the  centerl ine  chosen,  the  power  line  could  cross 
private  property. 

Conflicts  between  mining  land  uses  and  recreational  land  use  in  the  Jar- 
dine  area  should  be  minimal.  Mining  traffic  on  the  Jardine  Road  may  interfere 
with  recreational  sightseers  and  with  hunters.  Mining  may  also  cause  elk  and 
deer  to  avoid  historic  habitat  until  they  are  accustomed  to  the  increased 
noise  and  activity.  Such  habituation  may  take  some  time,  but  would  not  cause 
significant  impacts  to  the  late-season  elk  hunt  (see  Chapter  III--Wildlife  and 
Transportation) . 


Indirect  Impacts 

Indirect  land  use  impacts  would  occur  due  to  people  moving  into  Park 
County  to  take  mining  jobs  and  subsequently  build  new  homes.  Conversion  of 
agricultural  land  to  residential  uses  would  depend  on  the  number  of  nonlocal 
employees  hired  by  the  applicant  and  the  housing  preferences  of  such  employ- 
ees. 

Between  7.5  and  19  acres  of  agricultural  land  could  be  converted  to  resi- 
dential uses.  Such  figures  assume  that  each  residence  uses  0.25  acres,  that 
there  are  30  to  75  nonlocal  employees  who  are  hired  by  the  project,  and  that 
each  builds  a  new  home. 


TRANSPORTATION 

Summary:  The  project  would  cause  increases  in  traffic  and 
accidents  on  FAP  78  and  the  Jardine  Road.  Traffic 
increases  on  FAP  78  would  be  moderate.  Impacts  to  the 
Jardine  Road  would  be  variable.  The  JJV  plan  to  reduce 
traffic  would  cause  an  increase  of  up  to  84  vehicle  trips 
per  day  on  the  county  road.  Such  an  increase  would  be 
minor  compared  to  times  when  the  road  experiences  heavy 
recreational  use.  Mine  traffic  would  be  highly  visible 
during  periods  when  the  road  is  being  used  primarily  by 
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local  area  residents.  However,  mine  traffic  would  be 
scheduled  to  avoid  peak  use  of  the  road  by  local  area 
residents  driving  to  and  from  work  and  by  school  buses. 

Cumulative  impacts  on  the  Jardine  Road  and  U.S.  89  due  to 
proposed  timber  sales  would  be  negligible.  Two  sales  are 
planned  for  1989  to  1994.  The  first  sale  would  generate 
six  additional  vehicles  per  day  on  each  road  and  the 
second  would  add  about  four  vehicles  per  day. 


Project  Traffic.  Transportation  impacts  from  the  proposed  project  would 
come  from  three  sources --employees  commuting  to  work,  supply  and  ore  trucks 
traveling  to  and  from  the  mine,  and  newcomers  traveling  from  home  to  work  or 
other  household  supply  trips.  The  transportation  impacts  would  affect  U.S.  89 
and  the  Jardine  Road.  Mine-related  traffic  would  increase  and  reach  a  plateau 
when  the  mine  and  mill  are  in  full  operation,  assumed  to  be  year  3  of  the 
project  for  this  analysis. 

Table  1 1 1-24  shows  the  number  of  project  employees  by  shift  for  various 
employment  levels.  Weekend  project  staffing  would  consist  of  a  mill  crew  and 
security  (Mountain  International  Inc.,  1984,  Impact  Statement,  p.  118).  A 
total  of  138  workers  would  commute  to  the  mine  and  mill  each  weekday. 


Table  I  I  1-24:    Weekday  Distribution  of  Workforce  by  Shift  at  Various  Employment  Levels 


Day  Afternoon  Night 

shift  shift  shift 

Number  of  employees  9  a.m.  -  3  p.m.  3  p.m.  -  11  p.m.  11  p.m.  -  7  a.m. 

150                                                 84  50  16 

125                                                 70  42  14 

100                                                 56  33  11 

75                                                 42  25  8 

50                                                 29  16  5 

Source:    R.T.  Agar,  Vice  President,  ACNC,  pers.  comm.,  January  22,  1986. 


A  second  source  of  traffic  increases  related  to  the  mine  would  come  from 
household  supply  trips  to  Gardiner  or  Livingston;  a  trip  to  the  grocery  store 
is  an  example.  The  number  of  mine-related  household  trips  generated  would 
depend  on  the  number  of  nonlocal  people  hired  by  the  applicant,  the  number  of 
newcomers  who  choose  to  reside  in  Gardiner  or  south  of  Livingston,  and  the 
number  of  local  workers  who  relocate  closer  to  the  minesite  in  Gardiner  or 
south  of  Livingston. 

The  third  source  of  traffic  generated  by  the  mine  would  include  vehicles 
driving  to  and  from  the  mine  with  supplies.    Supply  truck  trips  would  peak  in 
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1987  during  mine  construction  and  would  taper  off  to  about  five  round  trips 
per  day  after  the  mine  is  on  line  (R.T.  Agar,  Vice  President,  ACNC,  pers. 
comm.,  January  23,  1986). 


JJV  Commitment  to  Implement  Traffic  Reduction  Plan 

The  applicant  has  designed  and  committed  to  the  implementation  of  a 
traffic  mitigation  plan  or  the  Jardine  Road.  When  project  employment  reaches 
50,  cash  incentives  would  be  offered  to  drivers  who  carpool.  The  amount  of 
the  cash  bonus  would  be  based  on  the  number  of  passengers  per  car.  When 
employment  reached  100,  the  applicant  would  institute  a  bus  service  between 
Gardiner  and  Jardine.  Only  vehicles  with  a  company-issued  decal  would  be 
allowed  to  park  at  the  project  site.  Fifty  decal s  would  be  issued  to 
employees  based  on  seniority.  The  county  would  allow  JJV  employees  to  park  on 
county-owned  land  near  the  airport  to  catch  the  bus  (R.T.  Agar,  Vice 
President,  ACNC,  pers.  comm.,  February  6,  1986). 

In  addition  to  the  above  measures,  Park  County  and  the  JJV  have  agreed  in 
the  hard-rock  mine  impact  plan  to  upgrade  the  Jardine  Road  once  the  JJV  ob- 
tains a  mine  permit  and  decides  to  proceed  with  project  construction.  The  JJV 
would  provide  the  county  with  $500,000  in  tax  prepayments  to  upgrade  the  road. 
A  feasibility  study  would  be  completed  to  determine  the  exact  location  and 
type  of  improvements  to  be  undertaken.  It  is  anticipated  that  the  road  grade 
would  be  reduced  in  certain  locations,  sight  distance  would  be  improved 
through  some  curves,  guardrails  would  be  installed,  and  drainage  and  dust- 
control  measures  would  be  implemented  (R.T.  Agar,  Vice  President,  ACNC,  pers. 
comm.,  February  6,  1986). 


U.S.  89 

Table  II 1-25  shows  the  projected  average  daily  traffic  (ADT)  and  acci- 
dents on  U.S.  89  due  to  the  project,  and  the  percentage  increase  above  pro- 
jected ADT  and  accident  levels  without  the  mine.  Project-related  traffic  and 
accident  increases  are  based  on  an  extreme  case  of  worker  location  assump- 
tions. It  was  assumed  that  15  workers  and  their  families  would  locate  in  Gar- 
diner with  the  balance  of  the  work  force  locating  in  Livingston.  Commuting 
patterns  were  based  on  the  shift  schedule  in  table  1 1 1-24  and  it  was  assumed 
that  workers  carpooled  with  two  persons  per  vehicle.  Household  trips  were 
estimated  to  be  six  round  trips  to  Livingston  per  project  worker  household 
each  week.  The  number  of  mine-supply  trips  was  assumed  to  be  five  round  trips 
per  day  (R.T.  Agar,  Vice  President,  ACNC,  pers.  comm.,  January  22,  1986). 

Mine-related  average  daily  traffic  (ADT)  on  U.S.  89  would  create  a  12.3 
percent  increase  above  projected  ADT  without  the  mine  during  the  first  year  of 
operation.  Project-related  traffic  would  account  for  a  decreasing  percentage 
of  daily  traffic  on  U.S.  89  throughout  the  life  of  the  mine  due  to  expected 
growth  in  traffic  without  the  mine.  During  2005--the  final  full  year  of  mine 
employment--project-related  traffic  would  produce  an  additional  8.3  percent 
daily  traffic.  These  traffic  increases  represent  extreme-case  conditions. 
Actual  traffic  increases  on  U.S.  89  would  be  lower  if  mine  worker  vehicles 
carried  more  than  two  people  per  car. 
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Table  111-25:    Estimated  Traffic  and  Accident  Increases  on  U.S.  89  Due  to  the  Project1 


2 

Projected  average  daily  traffic 

Estimated 

number  of 

3 

acci  dents 

Wi  thout 

Added  by 

Percent 

Without 

Added  by 

Percent 

Year 

project 

project 

i  ncrease 

project 

project 

i  ncrease 

4 

1988 

1,080 

133 

12.3 

51 

7 

13.7 

1990 

1,132 

133 

11  .7 

57 

7 

12.3 

1995 

1  ,273 

133 

10.4 

64 

7 

10.9 

2000 

1 ,432 

133 

9.3 

72 

7 

9.7 

2004 

1,611 

133 

8.3 

81 

 7 

8.6 

Total  for 

Period  of  |ul  1 

Empl oyment 

NA 

NA 

NA 

452 

114 

25.2 

Source:    Department  of  State  Lands,  unpublished  working  papers,  February  1986. 

^ See  table  II-44  for  development  of  estimates  of  traffic  accidents  and  fatalities  without  project. 
2 

The  ADT  with-project  estimates  assume  peak  employment  of  150  and  that  15  employees  locate  in 
Gardiner  and  the  balance  would  locate  in  Livingston,  which  would  produce  an  ADT  representative  of 
extreme  conditions. 
3 

The  with-project  accident  estimate  used  the  statewide  rate  of  2.67  accidents  per  million  miles 
driven  (1977-1982) . 
4 

Full  employment  for  the  project  would  last  from  1988  to  2005. 

5 

Totals  include  each  year  of  the  forecast  period  and  would  be  larger  than  the  sum  of  each  forecast 
poi  nt . 

NA  means  not  applicable. 


Project-related  traffic  increases  would  be  estimated  to  cause  an  addi- 
tional 114  accidents  over  the  full  employment  period  of  the  mine  life  (see 
table  1 1 1-25) .  Accidents  were  estimated  using  the  statewide  rate  of  2.67  per 
million  vehicle  miles  driven,  which  is  higher  than  the  average  for  U.S.  89 
south  of  Livingston.  These  estimates  may  overstate  actual  accidents  once  the 
project  is  on  line,  if  accident  rates  on  U.S.  89  remain  lower  than  2.67  acci- 
dents per  million  vehicle  miles  driven.  However,  traffic  increases  can  con- 
tribute to  higher  accident  rates,  so  the  higher  statewide  rate  was  used  in 
estimating  accidents* 

Project-related  traffic  should  not  cause  a  significant  number  of  highway 
fatalities.  An  increase  of  two  fatalities  over  the  life  of  the  mine  is  esti- 
mated to  occur,  using  the  1972  to  1982  rate  on  U.S.  89  of  4.27  fatalities  per 
one  hundred  million  miles  driven. 

The  extreme-condition  analysis  could  occur  if  the  JJV  traffic  plan  failed 
to  influence  workers  to  carpool  from  Livingston  to  Gardiner.  However,  the 
vehicle  parking  pass  restrictions  could  encourage  carpooling  from  the  origin 
to  the  minesite.     If  the  JJV  program  initiated  a  ridership  of  3  workers  per 
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vehicle,  the  ADT  and  traffic  accident  increases  would  be  lowered  by  30 
percent.  Increasing  ridership  to  4  workers  per  vehicle  would  lower  project 
ADT  and  traffic  accidents  by  over  50  percent. 


Jardine  Road 

At  peak  employment,  mine-related  traffic  would  add  up  to  83  more  vehicles 
on  the  Jardine  Road  each  day.  This  increase  is  30  to  50  percent  smaller  than 
traffic  estimates  originally  included  in  the  DEIS  because  the  JJV  has  commit- 
ted to  a  traffic  reduction  plan.  In  addition  to  the  planned  improvements  to 
the  Jardine  Road  and  the  scheduling  of  shift  changes  to  avoid  times  of  other 
peak  public  use,  the  traffic  reduction  plan  would  greatly  offset  traffic 
hazards  due  to  the  project.  JJV  traffic  would  be  most  noticeable  in  the 
seasons  when  tourism  and  recreational  use  of  the  road  is  low.  However,  during 
the  late-season  elk  hunt,  JJV  traffic  at  peak  employment  may  add  only  20  per- 
cent to  high  recreational  use  traffic  (Park  County,  unpublished  traffic  county 
data,  December  1985). 

Quantifying  the  impact  of  the  JJV  project  on  the  Jardine  Road  is  diffi- 
cult. Traffic  counts  have  been  made  for  the  road  (see  Chapter  II — Transporta- 
tion) ;  however,  such  data  are  so  irregular  and  so  infrequent  that  they  are  not 
useful  in  projecting  baseline  traffic  conditions  or  project  impacts. 

The  JJV  has  mitigated  a  large  part  of  the  public  safety  hazard  associated 
with  the  use  of  the  Jardine  Road  by  the  traffic  mitigation  plan,  planned  im- 
provements to  the  road,  and  timing  of  the  shift  changes.  All  three  steps  com- 
bine to  greatly  reduce  potential  traffic  impacts  predicted  in  the  DEIS. 


Cumulative  Impacts 

There  would  be  minimal  increases  in  average  daily  traffic  on  the  Jardine 
Road  and  U.S.  89  due  to  timber  sales  planned  by  the  U.S.  Forest  Service  from 
1987  through  1996. 


RECREATION 

Summary.    The  project  would  have  little  direct  impact  on 
National  Forest  recreation  areas. 

Secondary  impacts  from  the  project  could  include  increased  use  of  the 
National  Forest  due  to  newcomers  in  the  project  area.  The  project  estimates  a 
work  force  of  150  employees;  the  local  population  is  projected  to  fill  120  of 
these  jobs,  with  30  new  workers  coming  into  the  area.  The  movement  of  locals 
into  project  jobs  would  probably  create  other  job  opportunities  that  would  be 
filled  ho  new  workers  to  the  area.  The  addition  of  150  new  workers  would  no 
doubt  increase  recreation  use  in  the  National  Forest  surrounding  the  project. 
However,  compared  to  present  and  projected  numbers  of  recreation  visitors,  the 
impact  would  be  quite  small.     In  addition,  most  camping  in  the  past  occurred 
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at  Eagle  Creek  campground;  no  changes  from  this  pattern  are  expected.  The 
increased  demand  on  National  Forest-area  campgrounds  could  be  accommodated. 

The  National  Forest  near  the  project  area  is  key  winter  big  game  range. 
To  prevent  harassment  of  game  while  on  the  winter  range,  the  Forest  Service 
has  adopted  travel  restrictions  for  motor  vehicles.  With  an  increased  local 
population,  restrictions  on  non-motorized  use  may  also  be  needed  to  prevent 
harassment  of  big  game. 


CULTURAL  RESOURCES 

Summary.  The  project  would  cause  up  to  16  structures  in 
the  proposed  Jardine  Historic  District  to  be  removed.  The 
loss  of  structures  in  addition  to  construction  of  new 
facilities  would  alter  the  appearance  of  the  historic  min- 
ing area. 

A  number  of  buildings  would  be  destroyed  within  the  permit  area.  Struc- 
tures associated  with  the  original  portal  would  be  removed  to  facilitate  open- 
ing a  new  portal.  The  frame  compressor  house  (structure  41)  and  frame  black- 
smith shop  (structure  41)  are  considered  significant  historic  structures,  but 
are  in  poor  condition.  The  tram  control  house  (structure  40),  a  frame  out- 
house (structure  45),  two  frame  shacks  (structures  46  and  47),  a  frame  and 
metal  office  (structure  49),  and  a  frame  "dry  house"  (structure  50)  are  all 
contributing  structures  in  either  poor  or  very  poor  condition. 

Construction  of  the  shop  and  warehouse  would  remove  the  frame  and  con- 
crete powerhouse  (Structure  39),  a  contributing  structure  in  good  condition. 
The  laboratory  and  mill  would  displace  four  structures:  wooden  fly-wheels 
(Feature  51),  a  wooden  sluice  box  (Feature  52),  miscellaneous  frame  struc- 
tures (Feature  53),  and  a  frame  electric  substation  (Structure  54).  All  are 
in  poor  condition.  The  substation  is  a  significant  historic  structure  and  the 
others  are  all  contributing  structures .  A  collection  of  concrete  foundations 
(Structure  35)  in  poor  condition  would  be  covered  by  the  proposed  ore  stock- 
pile. A  frame  assay  office  (Structure  58)  and  wooden  cyanide  vats  (Structure 
61),  both  contributing  structures  in  poor  condition,  would  be  removed  during 
construction  of  the  parking  area. 

The  arsenic  plant  (Structure  59)  is  a  significant  historic  structure 
located  outside  the  anticipated  impact  area.  The  applicant  plans  to  remove 
the  building  if  studies  show  that  it  is  a  health  hazard.  The  site  was  sub- 
mitted for  addition  to  the  Environmental  Protection  Agency's  Emergency  and 
Remedial  Response  Information  System  list  in  1979  because  it  may  contain 
hazardous  waste  materials  (Sara  Weinstock,  Montana  Solid  and  Hazardous  Waste 
Bureau,  pers.  comm.,  May  14,  1985).  The  arsenic  plant  is  in  poor  condition 
and  contains  arsenic-laden  material 

All  other  structures  in  the  area  would  not  be  affected  directly  by  the 
operation.  However,  increases  in  vehicle  traffic  and  the  number  of  people 
could  physically  degrade  buildings,  either  inadvertently  in  the  case  of  an 
accident,  or  purposefully  in  the  case  of  vandalism  or  souvenir  collecting. 
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AESTHETICS 

Summary.  Although  the  Jardine  area  has  been  disturbed  by 
previous  mining,  the  applicant's  project  would  be  highly 
visible   to    local    residents    and   visitors    traveling  to 

Jardine  and  upstream  Bear  Creek.  The  milling  building, 
crushing  facilities,  and  tailings  pond  would  be  the  most 
evident  features.  Travelers  on  the  Jardine  Road  would 
notice  the  line  supplying  power  to  the  mine. 

Due  to  the  surrounding  hills,  the  operation  would  be  visible  from  within 
1.2  miles  when  approaching  Jardine  on  the  county  road.  Travelers  on  the 
Jardine  Road  would  notice  the  power  line  running  along  the  road's  adjacent 
uphill  slope,  but  the  power  line  would  not  interfere  with  views  of  Yellowstone 
National  Park.  Jardine-area  residents  may  object  to  the  power  line  as  a  part 
of  the  scenery.  The  mine  could  be  seen  in  the  background  from  some  areas  of 
Yellowstone  Park--Mammoth  terraces  and  Mammoth  Hot  Springs  Hotel,  for  example. 

After  mining  is  complete,  all  structures  except  the  power  line  would  be 
removed  and  all  disturbed  areas  revegetated.  The  tailings  impoundment  would 
probably  still  be  recognizable  as  differing  from  the  surrounding  landscape. 

During  the  18-month  construction  period  for  the  mine  and  related  facili- 
ties, noise  levels  would  increase  in  the  Jardine  area,  with  heavy  equipment 
the  major  noise  source.  Assuming  that  construction  would  occur  only  during 
daylight  hours,  the  noise  would  not  annoy  most  local  residents. 

During  operation  of  the  mine,  noise  levels  would  increase  substantially 
near  the  mill.  Noise  levels  at  10  feet  from  the  mill  should  be  about  75 
decibels  (dB[A])»  assuming  the  building  attenuated  about  15  dB(A)  of  the 
inside  noise  (ACNC,  pers.  comm.,  February  18,  1986).  Because  noise  levels 
decrease  at  about  6  dB(A)  for  every  doubling  of  distance  from  the  source 
(Loucks,  1973),  noise  levels  would  approach  background  levels  at  about  320 
feet  from  the  mill.  Noise  levels  at  various  distances  are  shown  in  table 
1 1 1 - 26 .  These  noise  levels  would  be  maintained  throughout  the  day  and  night 
because  the  mill  would  be  in  continuous  operation. 


Table  111-26:     Noise  Levels  at  Various  Distances  from  the  Mill 

Distance  from  mill 

Noise  level 

(feet) 

(decibels ) 

10 

75 

20 

69 

40 

63 

80 

57 

160 

51 

320 

45 

640 

39 

1,280 

33 

These  levels  will  vary  according  to  topography,  wind,  and  vegetation  in  the  area. 
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Mitigating  Measures 

-The  applicant  would  paint  structures  relating  to  the  project  to  blend 
with  the  natural  environment. 


Chapter  IV: 
Impacts  of  the  Alternatives 


The  Montana  Department  of  State  Lands  and  the  U.S.  Forest  Service  have 
analyzed  alternatives  to  various  parts  of  the  applicant's  proposal.    This  chap- 
ter evaluates  alternatives  to  the  applicant's  proposed  use  of  the  Jardine 
(county)  Road  and  the  proposed  power  line  corridor  identified  in  Chapter  I. 


County  Road  Alternative 

Alternative  A  to  the  existing  county  road  (see  figure  1-3)  would  begin 
near  the  airport  and  gradually  climb  the  steep  hillside  north  of  Gardiner  un- 
til it  connected  with  the  county  road  above  Z-Hill. 

The  lower  Jardine  Road  and  Z-Hill  would  still  experience  mine-related 
traffic  (the  Z-Hill  would  not  be  closed  by  Alternative  A).  Mine-related  traf- 
fic through  the  residential  and  business  areas  of  Gardiner  would  be  less  pre- 
dictable and  could  even  be  greater  than  would  occur  with  the  proposal.  The 
Z-Hill  would  continue  to  be  a  significantly  hazardous  section  of  road  because 
road  improvements  would  not  be  made  to  upgrade  its  safety.  Without  dust-con- 
trol measures  proposed  by  the  applicant,  ambient  air  quality  along  the  lower 
Jardine  Road  could  also  be  poorer  due  to  increases  in  traffic.  A  new  road 
would  also  disturb  some  wildlife  habitat  and  would  be  highly  visible  from  sur- 
rounding areas.  The  road  would  provide  access  through  big-game  winter  range 
and  an  elk  concentration  area  (see  figures  11-12  and  11-14). 


Power  Line  Corridors 

Two  alternative  power  line  corridors  are  considered  by  the  agencies  to  be 
feasible  (see  figure  1-4).  Exact  center! ine  for  the  power-line  corridors 
would  be  determined  after  further  site  study  by  the  Montana  Power  Company 
(MPC)  and  the  Forest  Service.  Similar  to  the  proposal,  the  existing  12.5-kV 
power  line  would  be  removed. 

Corridor  Alternative  1  would  follow  the  existing  power  line  route  through 
Gardiner  to  Blanding  Station  and  up  Bear  Creek  to  Jardine.  The  existing  12.5- 
kV  line  would  be  replaced  by  a  69-kV  power  line.  Existing  poles  would  be  re- 
placed with  poles  10  to  15  feet  taller.  Span  lengths  would  increase  to  300 
feet  in  Gardiner  and  360  feet  outside  of  Gardiner.  Alternative  1  could  re- 
quire construction  of  a  road  in  Bear  Creek  to  install  and  maintain  the  power 
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line.  However,  the  U.S.  Forest  Service  would  probably  require  it  to  be  built 
without  construction  of  any  new  roads. 

Surface  disturbance  associated  with  a  road  would  be  a  potential  sediment 
source  to  Bear  Creek.  Depending  on  the  degree  of  sediment  loading,  aquatic 
life  could  be  affected.  Without  a  road,  however,  the  power  line  would  not 
cause  sedimentation  in  Bear  Creek.  Construction  activity  and  taller  poles  in 
the  town  of  Gardiner  may  be  objectionable  to  some  people.  The  lower  sections 
of  the  new  line,  like  the  existing  line,  would  be  unsightly  to  some  east-side 
Gardiner  residents.  The  power  line  would  be  visible  from  the  Z-Hill  Road  and 
along  portions  of  the  Jardine  Road  to  near  Blanding  Station.  The  power  line 
in  the  Bear  Creek  drainage  would  not  be  visually  noticeable  from  the  Jardine 
Road.  Degradation  of  radio  and  television  reception  in  Gardiner  is  a  concern; 
however,  special  line  testing  would  be  needed  before  a  determination  could  be 
made  with  certainty. 

Corridor  Alternative  2  would  share  the  same  corridor  as  the  proposed  cor- 
ridor east  of  the  Gardiner  substation  to  the  Jardine  Road.  The  route  would 
then  cross  the  Jardine  Road  north  of  Blanding  Station  and  continue  east  along 
the  rolling  hills  to  Bear  Creek,  where  it  would  cross  the  creek  immediately 
and  follow  the  existing  power  line  route  in  Bear  Creek  to  Jardine.  The  power 
line  would  be  visible  for  a  distance  west  of  the  Jardine  Road,  where  it  cross- 
es the  road  and  for  a  short  distance  before  dropping  off  into  Bear  Creek.  At 
this  point,  the  power  line  would  not  be  noticeable  from  the  Jardine  Road.  The 
relatively  flat  topography  along  the  corridor  would  allow  construction  without 
requiring  roads  or  other  surface  disturbance.  Most,  if  not  the  entire  line, 
could  be  constructed  without  roads  or  by  using  existing  roads.  Disturbance  of 
wildlife  habitat  would  be  minimal. 


Table  I V— 1 :    Comparison  of  the  Power  Line  Alternatives 


Proposal 


Alternative  1 


Alternative  2 


Potential  eagle  collisions 


Highly  visible  by  east 
Gardiner  residences  and 
from  the  lower  Jardine  Road 


Moderately  visible  from 
Jardine  Road 


Highly  visible  from  Jardine 
Road  and  Eagle  Creek  Camp- 
ground 


Potential  for  sedimentation 
in  Bear  Creek 


Highly  visible  by  Jardine 
resi  dences 


Refer  to  Chapter  III  (Threatened  and  Endangered  Species  and  Aesthetics) 


Chapter  V: 
Denial  of  the  Permit 


Chapter  III  describes  the  impacts  of  the  applicant's  proposed  project. 
This  chapter  analyzes  the  effects  if  DSL  were  to  deny  the  permit. 

If  DSL  were  to  deny  the  permit,  the  scenario  described  in  Chapter  II: 
The  Existing  Environment  would  continue  unchanged.  However,  denial  of  the 
permit  would  not  necessarily  preclude  future  applications  for  mining  or 
development  in  the  Jardine  area.  The  effects  of  a  permit  denial  are  listed 
below. 


Effects  to  the  Physical  Environment 

As  a  result  of  permit  denial,  the  water  quality  and  quantity  in  Bear 
Creek  would  remain  unchanged,  and  the  geology,  soils,  and  vegetation  of  the 
area  would  remain  undisturbed.  The  proposed  depletion  of  water  from  Bear 
Creek  would  be  avoided;  this  water  could  be  used  to  maintain  minimum  instream 
flows  during  periods  of  short  supply.  Sediment  loading  to  Bear  Creek 
resulting  from  earth  moving  and  project  construction  would  not  occur.  Soil 
erosion  predicted  on  waste  rock  dump  slopes  would  not  occur.  Problems 
normally  confronted  during  revegetation  (introduction  of  weeds,  for  example) 
would  be  avoided  because  revegetation  would  not  be  necessary.  The  topography 
and  scenery  would  continue  to  look  as  it  does  today. 

Wildlife  habitat  would  remain  in  its  present  condition.  Current  rates  of 
poaching,  antler  collecting,  and  road-killed  wildlife  would  not  change.  There 
would  be  150  fewer  people  in  the  project  area;  therefore,  encounters  and 
conflicts  between  people  and  grizzly  bears  would  occur  at  their  current  pace. 

If  the  permit  were  denied,  26  acres  of  previously  disturbed  vegetation 
and  wildlife  habitat  would  not  be  reclaimed.  Existing  tailings  in  the  area 
would  also  remain.  Revegetation  of  these  tailings  would  not  occur  without  the 
project.  Therefore,  dust  emissions  from  these  tailings  would  continue  about 
the  same  as  today;  the  wind  occasionally  blows  the  tailings  into  plumes  that 
sweep  the  area.  Because  the  two  existing  tailings  dumps  would  not  be 
relocated,  loading  of  arsenic  and  heavy  metals  to  Bear  Creek  would  continue  at 
present  levels. 
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Effects  to  the  Economic  and  Social  Environment 

Denial  of  the  permit  would  eliminate  the  potential  employment  and  income 
benefits  associated  with  the  project.  Area  residents  would  lose  the  potential 
for  172  to  185  new  jobs.  Park  County  would  not  receive  the  estimated  $4 
million  in  annual  income  during  the  life  of  the  mine.  Park  County  and  both 
Gardiner  school  districts  would  not  collect  the  potential  $2.6  million  that 
the  project  would  add  to  the  annual  tax  base.  Montana  would  not  be  able  to 
collect  increased  taxes  from  the  mining  project. 

Gardiner  and  Jardine  residents  would  probably  not  experience  an  increase 
in  social  pressure  that  could  otherwise  result  from  new  workers  and  their 
families  moving  into  the  area.  In  addition,  less  stress  would  be  imposed  on 
housing  and  community  services.  Social  conflict  regarding  the  project  would 
end.  Nineteen  acres  would  remain  in  agricultural  use  or  other  uses  instead  of 
being  converted  to  residential  uses.  Average  daily  traffic  trends  would 
continue  at  current  levels.  The  estimated  114  accidents  on  U.S.  89  caused  by 
project-related  traffic  would  not  occur;  both  U.S.  89  and  the  Jardine  Road 
would  have  less  traffic  congestion  without  the  mining  project.  However, 
without  the  project,  the  Jardine  Road  would  probably  not  be  improved  in  the 
foreseeable  future. 

The  Jardine  Historical  District  would  remain  in  its  present 
condition;  the  21  structures  the  would  have  been  destroyed  by  the  project 
would  remain  undisturbed.  These  include  three  "significant"  historic 
buildings. 


Chapter  VI: 

Resource  Commitments  and 

Land  Uses 


--The  Jardine  Joint  Venture  project  would  remove  about  750,000  ounces  of 
gold.  Some  ore  would  not  be  mined  due  to  its  low  grade  and  the  limits  of 
available  mining  technology.  The  mine  would  provide  tax  revenues  to  Park 
County,  the  state  of  Montana,  and  several  Gardiner-area  jurisdictions. 

--Some  agricultural  land  would  be  converted  to  residential  uses.  Up  to  19 
acres  of  agricultural  land  could  be  permanently  removed  from  production. 
Mill  waste  tailings,  over  thousands  of  years,  could  be  introduced  into 
Bear  Creek  due  to  erosion.  However,  the  applicant  proposes  to  clean  up 
potential  pollution  sources  that  would  degrade  water  quality  and  aquatic 
life  in  Bear  Creek.  This  action  would  be  considered  an  overriding 
positive  benefit  (see  Chapter  III--Geology). 

--Long-term  reductions  in  soil  quality  would  be  minimal  or  negligible. 
Over  the  next  20  years,  about  half  of  the  soils  that  would  be  disturbed 
would  deteriorate  in  quality  due  to  prolonged  storage.  After  reclama- 
tion, soil  quality  would  improve  with  time  and  eventually  reach  premining 
levels . 

--During  the  20-year  life  of  the  mine,  a  pipeline  break  or  a  spill  could 
contaminate  the  ground  or  surface  water  resources  in  the  Bear  Creek 
Basin.  However,  the  impact  on  the  environment  would  be  temporary. 
Reclamation  of  the  two  existing  tailings  ponds  would  enhance  existing 
ground  and  surface  water  quality.  Total  suspended  sediment  would  in- 
crease by  3  percent  over  baseline.  Cumulative  impacts  from  mining  and 
clearcutting  would  result  in  an  increase  in  total  suspended  sediment  of  9 
percent  over  baseline. 

--Irretrievable  commitments  of  water  resources  would  include  a  depletion 
from  Bear  Creek  of  0.033  to  0.073  cubic  feet  per  second  as  well  as  an 
increase  in  total  suspended  sediment  between  6  percent  and  485  percent 
over  baseline  during  the  first  three  years  of  development. 

--Proposed  revegetation  would  reduce  forested  land  by  15  acres. 
Reestablished  forests  would  also  contain  smaller  trees  than  the  premining 
forests.  As  time  passes,  planted  and  invading  trees  would  reach 
premining  heights  and  forest  acreage  would  increase.  Total  plant 
production  would  increase  while,  in  some  areas,  diversity  would  decline. 
Both  production  and  diversity  would  eventually  approach  premining  levels. 
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--While  the  mine  operates,  habitat  loss  and  mining  activity  would  displace 
wildlife  (including  threatened  and  endangered  species)  from  the  permit 
area  and  adjacent  habitats.  Wildlife  may  eventually  become  accustomed  to 
mining  activities  and  use  habitats  near  the  disturbance  area.  After  the 
mine  closes,  revegetation  would  allow  wildlife  to  return  to  the  area. 
However,  years  would  be  required  to  return  browse  and  cover  species  to 
levels  provided  by  premining,  native  habitats.  Indirect  impacts  (such  as 
increased  recreation,  poaching,  and  road  kills)  would  decline  over  the 
long  term  if  mine  closure  decreases  the  local  population.  Habitat  losses 
due  to  logging  would  slowly  be  remedied  by  natural  revegetation. 

--Traffic  increases  due  to  the  mine  would  contribute  to  114  additional 
accidents  and  an  unknown  number  of  fatalities  on  U.S.  89  between 
Livingston  and  Gardiner.  Traffic  increases  could  also  cause  more 
accidents  and  traffic  fatalities  on  the  Jardine  Road. 

--The  action  proposed  by  the  applicant  would  alter  the  nature  of  social  and 
economic  life  in  Gardiner  and  Park  County.  Some  residents  would  view  the 
changes  as  beneficial;  others  would  view  them  as  decreasing  well-being. 

--The  proposed  project  would  change  the  character  of  social  and  economic 
life  in  Gardiner  through  the  introduction  of  new  people  to  the  region  and 
through  its  stimulus  to  commerce. 

--Those  individuals  who  have  chosen  to  reside  in  the  Gardiner  area  to 
escape  urban  life  and  enjoy  Gardiner's  relative  isolation  may  be 
concerned  that  mine  development  would  restore  what  they  sought  to  leave. 
Gardiner  would,  however,  continue  to  be  a  small  town  whose  natural  and 
social  amenities  remain  intact. 
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The  agencies  received  32  letters  commenting  on  the  EIS.  In  addition,  at 
the  public  hearing  held  in  Gardiner,  15  people  presented  verbal  testimony. 
Starting  on  the  next  page,  this  chapter  reproduces  each  letter  and  testimony 
in  full.    Alongside  each  letter  and  testimony  are  the  agencies'  responses . 
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TANGENT  SECTION 


ILL  DEPTH  AT  SLOPE  STAKE 


\ 


I  O.O'  MIN. 


3si- 


VARIABLE 


SSL 


ROADWAY  28.0' 


14.0' 


.02  FT/FT 


14.0' 


PROFILE  GRADE 


I  0.0'  MIN 


© 


.02  FT/FT 


CUT  DEPTH  AT  SLOPE  STAKE 


CURVE  SECTION 


SUPER  .08  FT/FT  MAX 


I  0.0'  MIN. 


PROFILE  GRADE  LESS  NORMAL  CRCWN 
F ILL  DEPTH  AT  SLOPE  STAKE 

3«! 


10.0'  MIN. 


ROAD  CROSS  SECTION 
PUBLIC  ROADS 


NOTES: 

©-  VARIES  ACCORDING  TO  SURFACING  THICKNES; 
©-6"  OF  I  1/2"  MINUS  BASE  COURSE  GRAVEL 
PLUS  3"  OF  3/4"  MINUS  TOP  SURFACING 
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Appendix  3 

Birds  Recorded  Along  Survey  Transects 
May-July,  1981-1982 


Common  name 

Scientific  name 

American  robin 

Turdus  migratorius 

Black-billed  magpie 

Pica  pica 

Brewer's  blackbird 

Euphagus  cynocephal us 

Cassin's  finch 

Carpodacus  cassinii 

Chipping  sparrow 

Spizella  passerina 

Clark' s  nutcracker 

Nucifraga  columbiana 

Common  flicker 

Colaptes  sp. 

Common  raven 

Corvus  corax 

Common  yellowthroat 

Geothlypi s  trichas 

Downy  woodpecker 

Dendrocopos  pubescens 

Flycatcher 

Empidonax  sp. 

Gray  jay 

Perisoreus  canadensis 

Gray-crowned  rosy  finch 

Leucosticte  tephrocotis 

Hermi t  thrush 

Hylocichla  guttata 

House  wren 

Troglodytes  aedon 

Lark  sparrow 

Chondestes  grammacus 

Lazuli  bunting 

Passerina  amoena 

Mourning  dove 

Zenaida  macroura 

Mountain  bluebird 

Sial i a  currucoides 

Mountain  chickadee 

Parus  gambeli 

Ovenbird 

Seiurus  aurocapillus 

Pine  grosbeak 

Pinicola  enucleator 

Pine  siskin 

Spinus  pinus 

Red  crossbill 

Loxia  curvi rostra 

Red-breasted  nuthatch 

Sitta  canadensi  s 

Red-eyed  vireo 

Vireo  olivaceus 

Rock  wren 

Salpinctes  obsoletus 

Ruby-crowned  kinglet 

Regulus  calendula 

Savannah  sparrow 

Passerculus  sandwichensi s 

Star! ing 

Sturnus  vulgaris 

Stellar' s  jay 

Cyanocitta  stelleri 

Townsend's  solitaire 

Myadestes  townsendii 

Tree  swallow 

Iridoprocne  bicolor 

Vesper  sparrow 

Pooecetes  gramineus 

Violet-green  swallow 

Tachycineta  thalassina 

Warbl ing  vireo 

Vireo  gilvus 

Western  meadowlark 

Sturnella  neglecta 

Western  tanager 

Piranga  ludoviciana 

White-crowned  sparrow 

Zonotrichia  leucophrys 

White- throated  swift 

Aeronautes  saxatalis 

White-throated  sparrow 

Zontrichia  albicollis 

Williamson's  sapsucker 

Sphyrapicus  thyroideus 

Yellow-rumped  warbler 

Dendroica  sp. 
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Appendix  4 

Scientific  Names  of  Wildlife  Species 


Common  name 


Scientific  name 


Mammals 

Bighorn  sheep 
Bison 

Black  bear 

Bobcat 

Caribou 

Columbian  ground  squirrel 

Common  shrew 

Coyote 

Deer  mouse 

Elk 

Gray  wolf 
Grizzly  bear 
Marten 
Meadow  vole 
Moose 

Mountain  cottontail 
Mountain  lion 
Mule  deer 

Northern  flying  squirrel 

Porcupine 

Red  fox 

Red  squirrel 

Red-backed  vole 

Snowshoe  hare 

Weasel 

Western  jumping  mouse 
White-tailed  jackrabbit 
Yellow  pine  chipmunk 
Yellow-bellied  marmot 
Birds 

American  kestrel 
Bald  eagle 
Blue  grouse 
Blue-winged  teal 
Chipping  sparrow 
Common  merganser 
Dark-eyed  junco 
Gadwall 
Golden  eagle 
Goshawk 

Great  horned  owl 
Green-winged  teal 
Long-eared  owl 
Mallard 


Qyis  canadensis 

Bison  bison 

Ursus  americanus 

Lynx  rufus 

Rang if er  tarandus 

Spermophilus  columbianus 

Sorex  cinerus 

Cani  s  latrans 

Peromyscus  maniculatus 

Cervus  elaphus 

Cam's  lupus 

Ursus  arctos 

Martes  americana 

Microtus  pennsyl vanicus 

Alces  alces 

Syl vilagus  nuttal 1 i 

Fe 1 i s  concolor 

Odocoi leus  hemionus 

Glaucomys  sabrinus 

Erethizon  dorsatum 

Vul pes  ful va 

Tamiasciurus  hudsonicus 

Clethrionomys  gapperi 

Lepus  americanus 

Mustela  sp. 

Zapus  princeps 

Lepus  townsendi  i 

Eutamias  amoenus 

Marmota  flaviventris 

Falco  sparverius 

Hal iaeetus  leucocephalus 

Dendragapus  obscurus 

Anas  discors 

Spizell a  passerina 

Mergus  merganser 

Junco  hyema 1 i  s 

Anas  strepera 

Aqui 1  a  chrysaetos 

Accipiter  cooperii 

Bubo  vi rginianus 

Anas  carol inensis 

Asi  o  otus 

Anas  platyrhynchos 
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Appendix  4  (continued) 


Common  name 


Scientific  name 


Birds  (continued) 
Merl in 

Mountain  chickadee 
Northern  harrier 
Osprey 

Peregrine  falcon 
Pintail 

Prairie  falcon 
Red-tailed  hawk 
Robin 

Ruffed  grouse 
Sharp-shinned  hawk 
Short-eared  owl 
Swainson's  hawk 


Fa  Icq  columbarius 
Parus  gambel i 
Circus  cyaneus 
Pandion  hal iaetus 
Fa  Icq  peregrinus 
Anas  acuta 
Fa! co  mexicanus 
Buteo  jamaicensis 
Turdus  migratorius 
Bonasa  umbel! us 
Accipi ter  striatus 
Asio  f lammeus 
Buteo  swainsoni 


Reptiles  and  Amphibians 
Garter  snake 
Prairie  rattlesnake 
Racer 

Spotted  frog 


Thamnophi s  sp. 
Crotalus  viridis 
Col uber  sp. 
Rana  pretiosa 
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Scientific  Names  of  Plant  Species 


Common  name 


Grasses 

Beardless  wheatgrass 
Blue  wildrye 
Bluebunch  wheatgrass 
Canada  bluegrass 
Columbia  needlegrass 
Elk  sedge 
Fowl  bluegrass 
Green  needlegrass 
Hard  fescue 
Idaho  fescue 
Indian  ricegrass 
Kentucky  bluegrass 
Meadow  foxtai 1 
Mountain  brome 
Pinegrass 
Prairie  junegrass 
Slender  wheatgrass 
Smooth  brome 
Timothy 

Western  wheatgrass 
Forbs 

Alsike  clover 
Arrowleaf  balsamroot 
Clover 

Common  horsetail 
Cow  parsnip 
Fireweed 

Heartleaf  arnica 
Many-flowered  phlox 
Rocky  mountain  hel ianthella 
Rose  pussytoes 
Showy  aster 
Silky  lupine 
Starry  Solomon's  seal 
Sticky  geranium 
Sulfur  buckwheat 
Sweetscented  bedstraw 
Thickstem  aster 
Twinf lower 
Weedy  milkvetch 
Western  meadowrue 
Yarrow 
Shrubs 

Big  sagebrush 
Blue  huckleberry 


Scientific  name 


Agropyron  inerme 
Elymus  glaucus 
Agropyron  spicatum 
Poa  compressa 
Stipa  occidental i s 
Carex  geyeri 
Poa  palustri  s 
Stipa  viridula 
Festuca  ovina 
Festuca  idahoensis 
Qryzopsi  s  hymenoides 
Poa  pratensis 
Alopecurus  pratensi s 
Bromus  marginatus 
Calamagrosti s  rubescens 
Koeleria  cristata 
Agropyron  trachycaulum 
Bromus  inermis 
Phleum  sp. 
Agropyron  smithii 

Trifol  ium  hydridum 
Balsamorhiza  sagittata 
Trifol  ium  sp. 
Equisetum  sp. 
Heracleum  lanatum 
E pi  1  obi  urn  angustifol ium 
Arnica  cordifol i a 
Phlox  mul ti flora 
Hel ianthel 1  a  uniflora 
Antennaria  sp. 
Aster  conspicuus 
Lupinus  sericeus 
Smi lacina  stellata 
Geranium  viscosissimum 
Eriogonum  umbellatum 
Gal ium  triflorum 
Aster  integrifol ius 
Linnaea  boreal  is 
Astragalus  miser 
Thai ictrum  occi dental e 
Achil lea~mil lefolium 

Arte mi  si  a  tridentata 
Vaccinium  globulare 
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Appendix  5  (continued) 


Common  name 

Scientific  name 

Shrubs  (continued) 

Common  snowberry 

Symphoricarpos  albus 

v..  _rr —  r 

Gooseberry 

Ribes  sp. 

Green  rabbi tbrush 

Chrysothamnu s  viscidif lorus 

Honeysuckle 

Lonicera  utahensis 

Prickly  rose 

Rosa  acicularis 

Rocky  mountain  juniper 

Junij)erus  scopulorum 

Service berry 

Amelanchier  sp. 

Shiny-leaf  spirea 

Spiraea  betuli folia 

Smooth  currant 

Ribes  inerme 

Thimbleberry 

Rubus  parviflorus 

Wood's  rose 

Rosa  woods i  i 

Trees 

Douglas-fir 

Pseudotsuga  menziesii 

Engelmann  spruce 

Picea  engelmannii 

Lodgepole  pine 

Pinus  contorta 

Quaking  aspen 

Populus  tremuloides 

Subalpine  fir 

Abies  lasiocarpa 

Whitebark  pine 

Pinus  albicaulis 
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Appendix  6 

More  information  is  available  each  year  about  earthquake  occurrences  and 
their  effects  in  south  central  Montana.  Starting  in  1897  through  roughly 
1959,  most  of  the  available  information  about  earthquakes  in  the  region  were 
based  on  local  residents'  observation  (Modified  Mercalli  Scale)  and,  in  some 
cases,  on  sensitive  monitoring  instruments  located  as  far  away  as  Log  Angeles, 
Cal ifornia . 

After  1959,  the  number  of  earthquake-monitoring  devices  in  the  region 
increased  dramatically,  as  did  the  precision  of  locating  earthquakes.  Using 
both  historical  accounts  and  more  recent  seismographic  and  geophysical 
records,  estimates  were  made  as  to  the  recurrence  time  and  intensity  of 
earthquake  ground  shaking  that  the  Jardine  minesite  would  likely  experience 
over  time.  Estimates  were  calculated  for  both  bedrock  (Table  App.  6-1A)  and 
for  unconsolidated  surficial  material  (table  App.  6-1B).  Table  App  6-2  lists 
the  Modified  Mercalli  Scale--a  set  of  criteria  used  to  describe  the  degree  of 
ground  shaking  as  perceived  by  local  residents.  Ground  shaking  equal  to  that 
experienced  during  the  1959  earthquake—intensity  VI  at  Jardine--would  be 
expected  roughly  once  every  50  years.  Ground  shaking  strong  enough  to  damage 
well-built  buildings  (intensity  IX)  would  occur  once  every  7,000  years. 

The  values  for  recurrence  times  and  the  amount  of  ground  shaking  are  best 
approximations  based  on  limited  data  and  should  be  used  to  give  only  a 
relative  idea  of  the  possible  frequency  and  degree  of  ground  shaking  the 
minesite  may  incur  over  time. 

The  location,  strength,  and  timing  of  earthquakes  in  Montana  cannot  be 
predicted.  Based  on  the  available  data,  however,  the  probability  of  an 
earthquake  causing  serious  structural  damage  to  well-built  structures  in  the 
Jardine/Gardiner  area  over  the  20-year  operating  life  of  the  mine  is  very  low. 


Table  6-1A.  Estimated  return  times,  peak  motion  values  and  duration  of  ground 
shaking  for  various  intensity  earthquakes  at  the  minesite 

A.  Bedrock 


Modified 

Me real  1  i 

Intensity 

V 

VI 

VII 

VIII 

IX 

X 

Recurrence 
time  (years) 

22 

50 

196 

869 

7,147 

73,405 

Peak  horizontal 
acceleration  (g) 

0.03 

0.06 

0.12 

0.25 

0.50 

0.99 

Peak  horizontal 
velocity  (cm/sec) 

4.2 

7.4 

13.2 

23.4 

41.6 

74.1 

Peak  horizontal 
displacement  (cm) 
Duration  of 
shaking  (sec) 

2.6 
24.8 

4.1 
18.1 

6.3 
15.3 

9.8 
14.4 

15.1 
19.1 

23.4 
31.5 
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B.      Surface  Material 


 Modified  Mercalli  Intensity  

V  VI  VII  VIII  IX  X 


Recurrence 
time  (years) 

22 

50 

196 

869 

7,147 

73,405 

Peak  horizontal 
acceleration  (g) 

0.05 

0.07 

0.11 

0.19 

0.33 

0.65 

Peak  horizontal 
velocity  (cm/sec) 

6.1 

8.1 

11.9 

18.6 

29.7 

52.2 

Peak  horizontal 
displacement  (cm) 

3.5 

4.4 

5.8 

8.2 

11.7 

18.0 

Duration  of 
shaking  (sec) 
Table  1.C.4 

34.8 

28.1 

25.3 

24.4 

29.1 

42.5 

Source:    Jardine  Joint  Venture  Application,  1984,  p.  l-C-39  and  p.  l-C-44. 


Peak  motion  values  and  duration  of  shaking  surficial  material  were  derived 
from  values  calculated  for  bedrock  based  upon  research  by  Seed  et  al.  (1976). 


Table  App.  6-2.    Modified  Mercalli  Intensity  Scale  of  1931  (abridged) 

I.  Not  felt  except  by  a  very  few  under  especially  favorable  circumstances. 

II.  Felt  only  by  a  few  persons  at  rest,  especially  on  upper  floors  of 
buildings.    Delicately  suspended  objects  may  swing. 

III.  Felt  quite  noticeably  indoors,  especially  on  upper  floors  of  buildings, 
but  many  people  do  not  recognize  the  motion  as  an  earthquake.  Standing 
motor  cars  may  rock  slightly.  Vibration  similar  to  that  of  a  passing 
truck. 

IV.  During  the  day,  felt  indoors  by  many;  felt  outdoors  by  few.  At  night, 
some  awakened.  Dishes,  windows,  doors  disturbed;  walls  make  creaking 
sound.  Sensation  similar  to  that  of  a  heavy  truck  striking  building. 
Standing  motor  cars  rock  noticeably. 

V.  Felt  by  nearly  everyone;  many  awakened.  Some  dishes  and  windows  broken; 
a  few  instances  of  cracked  plaster;  unstable  objects  overturned. 
Disturbance  of  trees,  poles,  and  other  tall  objects  sometimes  notices. 
Pendulum  clocks  may  stop. 

VI.  Felt  by  all;  many  frightened  and  run  outdoors.  Some  heav.\  turn  i  Cure 
moved;  a  few  instances  of  falling  plaster-  or  damaged  chimnevs.  '.\ii'\.-n:e 
si ight . 
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VII.  Almost  everyone  frightened.  Damage  negligible  in  buildings  of  good 
design  and  construction;  slight  to  moderate  in  well-built,  ordinary 
structures;  considerable  in  poorly  built  or  badly  designed  structures. 
Some  chimneys  broken.    Noticed  by  persons  driving  motor  cars. 

VIII.  Damage  slight  in  specially  designed  structures;  considerable  in  ordinary, 
substantial  buildings,  with  partial  collapse;  great  in  poorly  built 
structures.  Panel  walls  thrown  out  of  frame  structures.  Destruction  of 
chimneys,  factory  stacks,  columns,  monuments,  walls.  Heavy  furniture 
overturned.  Sand  and  mud  ejected  from  ground  in  small  amounts.  Changes 
in  well  water.    Persons  driving  motor  cars  disturbed. 

IX.  Damage  considerable  in  specially  designed  structures;  wel 1 -designed  frame 
structures  thrown  out  of  plumb;  damage  great  in  substantial  buildings 
thrown  out  of  plumb;  damage  great  in  substantial  buildings,  with  partial 
collapse.  Buildings  shifted  off  foundations.  Ground  cracked 
conspicuously.    Underground  pipes  broken. 

X.  Some  well-built,  wooden  structures  destroyed;  most  masonry  and  frame 
structures  destroyed  with  foundations.  Ground  badly  cracked.  Rails 
bent.  Considerable  amount  of  landslides  from  river  banks  and  steep 
slopes.    Shifted  sand  and  mud.    Water  splashed  over  banks. 
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Appendix  7 

Personal    lncome--Park  County  (thousands  of  1980  dollars) 


I  tern 

1973 

1977 

1978 

1979 

1980 

1981 

1982 

1983 

,   .  1 
Total  personal  income 

$85,715 

$92,152  $101,143  $104,946  $102,703  $104,825  $102,603  $101,133 

Nonfarm  personal 

i  ncome 

75,770 

90,641 

96,263 

99,857 

98,409 

101,727 

101 ,049 

100,250 

Farm  personal  income 

9,945 

1 ,511 

4,880 

5,089 

4,294 

3,098 

1  ,554 

883 

Derivation  of  personal 

income 

Total  earnings  by 

type  of  work 

60,466 

62,131 

68,781 

69,896 

64,827 

63,559 

57,413 

55,919 

Less:    personal  con- 

tribution for 

social  insurance 

3,458 

4,575 

3,903 

4,179 

4,019 

4,604 

4,565 

4,542 

Plus:  residence 

adjustment 

1,120 

1  ,371 

1  ,435 

1 ,439 

1  ,854 

1  ,880 

2,069 

1  ,81 1 

Equals:    net  earnings 

58,128 

58,927 

66,313 

67,155 

62,662 

60,835 

54,917 

53,188 

Plus:    dividends-  inter 
4 

est,  and  rent 

16,563 

19,744 

21,286 

23,652 

24,525 

27,676 

30,036 

29,787 

Plus:  transfer 

payments 

11  ,023 

13,481 

13,544 

14,138 

15,516 

16,314 

17,651 

18,158 

Population:  thousands 

11 .7 

12.4 

12.8 

13.0 

13.0 

13.5 

13.4 

13.4 

Per  capita  personal 

income  (not  in 

thousands  of 

dol 1 ars ) 

7,347 

7,427 

7,914 

8,094 

7,914 

7,782 

7,673 

7,546 

Components  of  earnings 

Wages  and  salaries 

43,859 

50,665 

53,747 

56,067 

53,356 

51 ,568 

49,302 

47,224 

Other  labor  income 

2,572 

4,012 

4,246 

4,148 

3,936 

3,764 

4,209 

4,297 

.   .  5 
Proprietors'  income 

14,035 

7,465 

10,788 

9,680 

7,535 

8,228 

-3,902 

4,398 

Farm 

7,484 

-545 

2,639 

2,487 

1  ,742 

790 

-966 

-1 ,532 

Nonfarm 

6,551 

8,009 

8,149 

7,193 

5,793 

7,438 

4,868 

5,930 

Source:    U.S.  Department  of  Commerce,  Bureau  of  Economic  Analysis,  April  1985,  Table  5.00. 
1 

Income  figures  are  adjusted  for  inflation  using  the  deflator  for  personal  consumption  expendi- 
tures as  cited  in  the  Survey  of  Current  Business,  July  issues  1975,  1977,  1979,  1982,  and  1984. 

2 

Nonfarm  personal  income  equals  total  personal  income  less  farm  earnings  (labor  and  proprietors' 
i  ncome. 
3 

Earnings  consist  of  wage  and  salary  disbursements,  other  labor  income,  and  proprietors'  income. 

4 

Dividends,  interest,  and  rent  include  a  capital  consumption  adjustment  for  retal  income. 

Proprietors'  income  includes  inventory  valuation  and  capital  consumption  adjustments  for  nonfarm 
proprietors. 
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Earnings  by  Industry — Park  County    (thousands  of  1980  dollars) 


Earnings  by  industry 

1973 

1977 

1978 

1979 

1980 

1981 

1982 

1983 

Total  earned  income 

$60,  if  66 

$62,131 

$68,781 

$69,896 

$64,827 

$63,559 

$57,413 

$56,077 

Farm 

9,961 

1,511 

4,880 

5,089 

4,294 

3,098 

1,555 

886 

Nonf arm 

50,505 

60,620 

63,901 

64,807 

60,533 

60,462 

55,858 

55,191 

Private 

43,488 

52,908 

55,992 

56,778 

52,446 

52,073 

47,496 

46,233 

Agri  cul tural 

services, 

forestry, 

f i  sheries, 

2 

and  other 

312 

622 

556 

573 

584 

316 

266 

(D) 

Mini  ng 

(L) 

(L) 

(L) 

178 

236 

207 

( L) 

(D ) 

Constructi  on 

3,119 

4,720 

5,077 

4,250 

3,150 

4,021 

4,872 

3,562 

Manufactur i  ng 

4,925 

6,891 

7,386 

7,205 

5,353 

5,043 

4,311 

4,687 

Non-durable 

goods 

1,067 

1  ,552 

1  ,672 

1 ,944 

2  ,016 

1  ,240 

1  ,209 

1  ,176 

Durabl  e  goods 

3,858 

5,339 

5,713 

5,261 

3,33  7 

3,804 

3.102 

3,511 

Transportation,  com- 

munication and 

publ i  c 

uti  1  i  ti  es 

16,868 

20,159 

21 ,539 

23,247 

22,069 

20,724 

18,069 

15,932 

Wholesale  trade 

853 

837 

844 

859 

784 

1,266 

1,566 

1 ,394 

Retail  trade 

7,720 

8,245 

8,256 

8,097 

7,617 

8,829 

8,119 

8,140 

Finance,  insurance 

3 

and  real 

estate 

3,101 

3,461 

3,485 

3,217 

2,523 

2,234 

2,328 

Servi  ces 

7,336 

8,291 

8,848 

8,883 

9,436 

9,392 

8,451 

9,736 

Government 

7,017 

7,711 

7,909 

8,029 

8,087 

8,140 

8,363 

8,958 

Federal ,  ci vi 1 ian 

1 ,298 

1,232 

1,289 

1,300 

1,345 

1,425 

1,291 

1,325 

Federal,  military 

260 

213 

220 

218 

223 

200 

208 

266 

State  and  local 

5,460 

6,266 

6,400 

6,511 

6,519 

6,516 

6,864 

7,367 

Source:    U.S.  Department  of  Commerce,  Bureau  of  Economic  Analysis,  April  1985,  Table  5.00. 
1 

Earnings  have  been  deflated  to  1980  dollars  using  the  implicit  price  deflator  for  personal  con- 
sumption expenditures,  Survey  of  Current  Business,  July  issues,  1975,  1977,  1979,  1982,  and  1984. 
2 

Other  includes  wages  and  salaries  of  U.S.  citizens  working  for  international  organizations  in  the 
United  States. 

(L)  means  less  than  $50,000  and  (D)  indicates  that  data  is  not  shown  to  avoid  disclosure  of  con- 
fidential information.    Numbers  may  not  total  correctly  due  to  rounding. 
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Appendix  9 

Park  County  Employment  by  Type  of  Work 


Employment  by 
type  of  work 


1970 


1976 


1977 


1978 


1979         1980  1981 


1982 


Total  employment  by 
type  of  work 

Wage  and  salary 

Fa  rm 

Nonf arm 
Total  wage  and  salary 

Private  employment 
Agri  cul tura 1 
services, 
forestry,  and 


4,526         5,167         5,391  5,648         5,827       5,634       5,573  5,536 


217  206  176  178  210  199  199  197 

3,234  3,944  4,108  4,314  4,423  4,186  4,109  4,048 
3,451  4,150         4,284  4,492         4,633       4,385       4,308  4,245 


f i  sheri  es 

23 

20 

20 

18 

19 

19 

22 

23 

Mi  ning 

0 

0 

0 

0 

(L) 

10 

14 

(L) 

Construction 

102 

163 

201 

217 

199 

167 

164 

21  9 

Manufacturing 

264 

483 

456 

473 

474 

380 

333 

293 

Non-durabl e 

goods 

113 

114 

129 

134 

166 

167 

97 

85 

Durabl e  goods 

151 

369 

327 

339 

308 

213 

236 

208 

Transportation  and 

public  utilities 

749 

778 

883 

918 

945 

928 

880 

797 

Wholesale  trade 

20 

34 

38 

44 

43 

41 

41 

46 

Retai 1  trade 

648 

860 

778 

825 

830 

782 

828 

81  2 

Finance,  insurance 

and  real  estate 

178 

185 

199 

242 

237 

237 

203 

179 

Services 

700 

765 

885 

906 

966 

942 

930 

956 

Total  private 

empl oyment 

2,661 

3,288 

3,460 

3,643 

3,722 

3,506 

3,415 

3,328 

Government  employment 

Federal 

169 

168 

150 

157 

161 

160 

152 

142 

State  and  local 

404 

488 

498 

514 

540 

520 

542 

578 

Total  government 

empl oyment 

563 

656 

648 

671 

701 

680 

694 

72  0 

Number  of  proprietors 

Farm  proprietors 

399 

346 

349 

346 

346 

346 

346 

346 

Non-farm  proprietors 

653 

671 

758 

810 

848 

903 

919 

945 

Total  proprietors 

1  ,052 

1 ,017 

1,107 

1,156 

1,194 

1  ,249 

1  ,265 

1  ,291 

Source:     U.S.  Department  of  Commerce,  Bureau  of  Economic  Analysis,  April  1984,  and  Census  and  Econ- 
omic Information  Center,  1983. 
1 

Also  known  as  "place  of  work."    Employment  estimates  for  1976-1982  are  based  on  1972  Standard 
Industrial  Codes.     Estimates  of  1970  employment  are  based  on  1967  Standard  Industrial  Codes. 
(L)  This  symbol  indicates  fewer  than  10  jobs;  however,  the  number  is  included  in  totals. 
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Appendix  10 

Water  Quality  Standards  for  A-l  and  B-l  Streams 

ARM  16.20.617  A-l  CLASSIFICATION  (1)  Waters  classified  A-l  are  suit- 
able for  drinking,  culinary,  and  food  processing  purposes  after  conventional 
treatment  for  removal  of  naturally  present  impurities. 

(2)  Water  quality  must  be  suitable  for  bathing,  swimming  and  recreation; 
growth  and  propagation  of  salmonid  fishes  and  associated  aquatic  life,  water- 
fowl and  furbearers;  and  agricultural  and  industrial  water  supply. 

(3)  For  waters  classified  A-l  the  following  specific  water  quality  stan- 
dards shall  not  be  violated  by  any  person: 

(a)  The  geometric  mean  number  of  organisms  in  the  coliform  group  must 
not  exceed  50  per  100  milliliters  if  resulting  from  domestic  sewage. 

(b)  Dissolved  oxygen  concentration  must  not  be  reduced  below  7.0  milli- 
grams per  liter. 

(c)  Induced  variation  of  hydrogen  ion  concentration  (pH)  within  the 
range  of  6.5  to  8.5  must  be  less  than  0.5  pH  unit.  Natural  pH  outside  this 
range  must  be  maintained  without  change.  Natural  pH  above  7.0  must  be  main- 
tained above  7.0. 

(d)  No  increase  above  naturally  occurring  turbidity  is  allowed  except  as 
permitted  in  ARM  16.20.633. 

(e)  A  1°F  maximum  increase  above  naturally  occurring  water  temperature 
is  allowed  within  the  range  of  32°F  to  66°F;  within  the  naturally  occurring 
range  of  66°F  to  66.5°F,  no  discharge  is  allowed  which  will  cause  the  water 
temperature  to  exceed  67°F;  and  where  the  naturally  occurring  water  tempera- 
ture is  66.5°F  or  greater,  the  maximum  allowable  increase  in  water  temperature 
is  0.5°F.  A  2°F  per  hour  maximum  decrease  below  naturally  occurring  water 
temperature  is  allowed  when  the  water  temperature  is  above  55°F,  and  a  2°F 
maximum  decrease  below  naturally  occurring  water  temperature  is  allowed  within 
the  range  of  55°F  to  32°F. 

(f)  No  increases  are  allowed  above  naturally  occurring  concentrations  of 
sediment,  settleable  solids,  oils,  or  floating  solids,  which  will  or  are  like- 
ly to  create  a  nuisance  or  render  the  waters  harmful,  detrimental,  or  injuri- 
ous to  public  health,  recreation,  safety,  welfare,  livestock,  wild  animals, 
birds,  fish,  or  other  wildlife. 

(g)  True  color  must  not  be  increased  more  than  two  units  above  naturally 
occurring  color. 

(h)  Concentrations  of  toxic  or  other  deleterious  substances  which  would 
remain  in  the  water  after  conventional  water  treatment  must  not  exceed  the 
maximum  contaminant  levels  set  forth  in  the  1975  National  Interim  Primary 
Drinking  Water  Standards  (40  CFR  Part  141)  or  subsequent  revisions  or  the  1979 
National  Secondary  Drinking  Water  Standards  (40  CFR  Part  143)  or  subsequent 
revisions.  The  maximum  allowable  concentrations  of  toxic  or  deleterious  sub- 
stances also  must  not  exceed  acute  or  chronic  problem  levels  as  revealed  by 
bioassay  or  other  methods.  The  values  listed  in  EPA  Water  Quality  Criteria 
documents  (Federal  Register  Vol.  45,  No.  231,  Friday,  November  28,  1980,  pages 
79318-79379)  shall  be  used  as  a  guide  to  determine  problem  levels  unless  local 
conditions  make  these  values  inappropriate.  In  accordance  with  section 
75-5-306(1),  MCA,  it  is  not  necessary  that  wastes  be  treated  to  a  purer  condi- 
tion than  the  natural  condition  of  the  receiving  water. 
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(4)  The  board  hereby  adopts  and  incorporates  by  reference  "EPA  Water 
Quality  Criteria  documents  (Federal  Register  Vol.  45,  No.  231,  Friday,  Novem- 
ber 28,  1980,  pages  79318-79739)",  which  set  forth  water  quality  criteria  for 
toxic  or  other  deleterious  substances.  Copies  of  this  document  may  be  ob- 
tained from  the  Water  Quality  Bureau,  Department  of  Health  and  Environmental 
Sciences,  Cogswell  Building,  Capitol  Station,  Helena,  Montana  59620.  (His- 
tory: Sec.  75-5-301  MCA;  JMP,  Sec.  75-5-301  MCA;  Eff.  12/31/72;  AMD,  Eff. 
11/4/73;  AMD,  Eff.  9/5/74;  AMD,  1980  MAR  p.  2252,  Eff.  8/1/80;  AMD,  1984  MAR 
p.  1802,  Eff.  12/14/84.) 

ARM  16.20.618  B-l  CLASSIFICATION  (1)  Waters  classified  B-l  are  suit- 
able for  drinking,  culinary  and  food  processing  purposes,  after  conventional 
treatment;  bathing,  swimming  and  recreation;  growth  and  propagation  of  sal- 
monid  fishes  and  associated  aquatic  life,  waterfowl  and  furbearers;  and  agri- 
cultural and  industrial  water  supply. 

(2)  For  waters  classified  B-l  the  following  specific  water  quality  stan- 
dards shall  not  be  violated  by  any  person: 

(a)  During  periods  when  the  daily  maximum  water  temperature  is  greater 
than  60°F,  the  geometric  mean  number  of  organisms  in  the  fecal  coliform  group 
must  not  exceed  200  per  100  milliliters,  nor  are  10  percent  of  the  total  sam- 
ples during  any  30-day  period  to  exceed  400  fecal  coliforms  per  100  millili- 
ters. 

(b)  Dissolved  oxygen  concentration  must  not  be  reduced  below  7.0  milli- 
grams per  liter. 

(c)  Induced  variation  of  hydrogen  ion  concentration  (pH)  within  the 
range  of  6.5  to  8.5  must  be  less  than  0.5  pH  unit.  Natural  pH  outside  this 
range  must  be  maintained  without  change.  Natural  pH  above  7.0  must  be  main- 
tained above  7.0. 

(d)  The  maximum  allowable  increase  above  naturally  occurring  turbidity 
is  5  nephelometric  turbidity  units  except  as  permitted  in  ARM  16.20.633. 

(e)  A  1°F  maximum  increase  above  naturally  occurring  water  temperature 
is  allowed  within  the  range  of  32°F  to  66°F;  within  the  naturally  occurring 
range  of  66°F  to  66.5°F,  no  discharge  is  allowed  which  will  cause  the  water 
temperature  to  exceed  67°F;  and  where  the  naturally  occurring  water  tempera- 
ture is  66.5°F  or  greater,  the  maximum  allowable  increase  in  water  temperature 
is  0.5°F.  A  2°F  per  hour  maximum  decrease  below  naturally  occurring  water 
temperature  is  allowed  when  the  water  temperature  is  above  55°F,  and  a  2°F 
maximum  decrease  below  naturally  occurring  water  temperature  is  allowed  within 
the  range  of  55°F  to  32°F.  This  applies  to  all  waters  in  the  state  classified 
B-l  except  for  Prickly  Pear  Creek  from  McClellan  Creek  to  the  Montana  Highway 
No.  433  crossing  where  a  2°F  maximum  increase  above  naturally  occurring  water 
temperature  is  allowed  within  the  range  of  32° F  to  65°F;  within  the  naturally 
occurring  range  of  65°F  to  66.5°F,  no  discharge  is  allowed  which  will  cause 
the  water  temperature  to  exceed  67°F;  and  where  the  naturally  occurring  water 
temperature  is  66.5°F  or  greater,  the  maximum  allowable  increase  in  water  tem- 
perature is  0.5°F. 

(f)  No  increases  are  allowed  above  naturally  occurring  concentrations  of 
sediment,  settleable  solids,  oils,  or  floating  solids,  which  will  or  are  like- 
ly to  create  a  nuisance  or  render  the  waters  harmful,  detrimental,  or  injuri- 
ous to  public  health,  recreation,  safety,  welfare,  livestock,  wild  animals, 
birds,  fish,  or  other  wildlife. 
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(g)  True  color  must  not  be  increased  more  than  five  units  above  natur- 
ally occurring  color. 

(h)  Concentrations  of  toxic  or  other  deleterious  substances  which  would 
remain  in  the  water  after  conventional  water  treatment  must  not  exceed  the 
maximum  contaminant  levels  set  forth  in  the  1975  National  Interim  Primary 
Drinking  Water  Standards  (40  CFR  Part  141)  or  subsequent  revisions  or  the  1979 
National  Secondary  Drinking  Water  Standards  (40  CFR  Part  143)  or  subsequent 
revisions.  The  maximum  allowable  concentrations  of  toxic  or  deleterious  sub- 
stances also  must  not  exceed  acute  or  chronic  problem  levels  as  revealed  by 
bioassay  or  other  methods.  The  values  listed  in  EPA  Water  Quality  Criteria 
documents  (Federal  Register  Vol.  45,  No.  231,  Friday,  November  28,  1980,  pages 
79318-79379)  shall  be  used  as  a  guide  to  determine  problem  levels  unless  local 
conditions  make  these  values  inappropriate.  In  accordance  with  section 
75-5-306(1),  MCA,  it  is  not  necessary  that  wastes  be  treated  to  a  purer  condi- 
tion than  the  natural  condition  of  the  receiving  water. 

(3)  The  board  hereby  adopts  and  incorporates  by  reference  "EPA  Water 
Quality  Criteria  documents  (Federal  Register  Vol.  45,  No.  231,  Friday,  Novem- 
ber 28,  1980,  pages  79318-79379)",  which  set  forth  water  quality  criteria  for 
toxic  or  other  deleterious  substances.  Copies  of  this  document  may  be  ob- 
tained from  the  Water  Quality  Bureau,  Department  of  Health  and  Environmental 
Sciencies,  Cogswell  Building,  Capitol  Station,  Helena,  Montana  59620.  (His- 
tory: Sec.  75-5-301  MCA;  IMP,  Sec.  75-5-301  MCA;  Eff.  12/31/72;  AMD,  Eff. 
11/4/73;  AMD,  Eff.  9/5/74;  AMD,  1980  MAR  p.  2252,  Eff.  8/1/80;  AMD,  1982  MAR 
p.  1746,  Eff.  10/1/82;  AMD,  1984  MAR  p.  1802,  Eff.  12/14/84.) 
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Appendix  11 

Description  of  Reagents  Used  in  Ore  Beneficiation 

Five  different  reagents  would  be  used  in  the  ore  beneficiation  process. 
These  include  sodium  cyanide,  Aerofloat  208,  Aero  350  Xanthate,  Aerofroth  76, 
and  Separan  NP10.  Table  1 1 1—3  presents  the  application  rate  of  each  reagents, 
based  on  a  production  rate  of  750  tons  of  ore  per  day.  Mill  circuit  waste 
water  would  be  expected  to  contain  concentrations  of  these  reagents  in  differ- 
ent chemical  compositions.  These  wastes  would  be  moved  to  the  lined  tailings 
dump  or  would  be  backfilled  in  the  mine  stopes.  This  appendix  will  describe 
both  the  physical  characteristics  and  toxicity  of  each  reagent  used  in  the  ore 
beneficiation  process. 


Sodium  Cyanide 

Sodium  cyanide  is  a  simple  alkali  metal  salt  which  dissociates  in  aqueous 
solution.  Upon  dissociation,  the  cyanide  ion  combines  with  a  hydrogen  ion  to 
form  hydrocyanic  acid  (HCN)  (Dupont,  no  date).  Although  highly  toxic  to  aqua- 
tic life,  HCN  occurs  only  rarely  in  nature  due  to  the  reactivity  of  the  mole- 
cule. In  the  environment,  cyanides  are  connected  to  other  compounds,  or  they 
form  complexes  with  trace  metals.  The  stability  of  metal locyanide  complexes 
is  highly  variable.  For  example,  complexes  formed  with  zinc  and  cadmium  are 
unstable,  while  those  formed  with  cobalt  and  iron  are  very  stable.  The  iron 
cyanides  however,  dissociate  to  release  toxic  cyanide  ions  in  the  presence  of 
sunlight.  Photo-chemical  degradation  of  ferrocyanide  and  ferric  cyanide  is 
considered  the  major  environmental  concern  regarding  persistence  of  cyanide  in 
the  environment. 

Aquatics.  Almost  all  aquatic  toxicological  studies  have  been  directed 
toward  measuring  the  effect  of  free  cyanides  on  aquatic  organisms.  Little 
information  has  been  developed  discussing  the  fate  of  cyanides,  cyano 
complexes,  and  cyanates  in  the  environment. 

Human  Responses.  The  following  inhalation  toxicity  data  are  estimated 
human  responses  to  various  concentrations  of  HCN  (National  Institute  of 
Occupational  Safety  and  Health,  1976): 

330  ppm  Rapidly  fatal  if  no  emergency  aid  is  administered 

100-200  ppm  Fatal  within  1/2  to  1  hour 

45-54  ppm  Tolerated  for  1/2  to  1  hour  without  immediate  or 

delayed  effects 

20-40  ppm  Slight  symptoms  after  several  hours 

10  ppm. ..... .Threshold  limit/time-weighted  average  for  a  normal 

8-hour  workday 
2-5  ppm  Odor  threshold 

Cyanide  ingested  by  humans  at  quantities  of  10  milligrams  or  less  per  day 
is  not  toxic  and  is  biotransformed  to  the  less-toxic  thiocyanate.  Continuous 
long-term  consumption  of  up  to  5  milligrams  per  day  has  shown  no  injurious 
effects.  Lethal  toxic  effects  from  the  ingestion  of  water  containing  cyanide 
occur  only  when  cyanide  concentrations  are  high  and  overwhelm  the  detoxifying 
mechanisms  of  the  human  body  (Environmental  Protection  Agency,  1976). 
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Fisheries.  A  review  of  available  data  on  acute  toxicity  of  simple 
cyanides  to  fish  reveals  the  following  minimum  lethal  concentrations: 

Brook  Trout  --■  0.05  mg/1 
Rainbow  Trout  --  0.07  mg/1 
Brown  Trout       --  0.07  mg/1 

The  Environmental  Protection  Agency  (EPA)  has  concluded  that  free  cyanide 
concentrations  in  the  range  of  0.05  to  0.10  mg/1  as  cyanide  have  proven  even- 
tually fatal  to  many  sensitive  fishes.  Levels  above  0.20  mg/1  are  probably 
rapidly  fatal  to  most  fish  species.    (Environmental  Protection  Agency,  1976) 

Although  HCN  is  the  most  toxic  form  of  cyanide  in  water,  the  ratio  of  HCN 
to  total  cyanide  is  variable  and  depends  on  pH,  temperature,  soils,  natural 
oxidants,  bacteria,  and  photochemical  actions.  For  these  reasons,  the  EPA 
cyanide  criteria  of  0.005  mg/1  is  based  on  the  concentration  of  total  cyanide. 

A  workshop  sponsored  by  the  National  Science  Foundation  suggests  that 
further  research  needs  to  be  completed  regarding  the  fate  and  toxicity  of  cya- 
nide in  the  environment  (National  Science  Foundation,  1983). 


Aerofloat  208 

Aerofloat  208  is  a  phosphorodi thioate  salt  used  in  mineral  separation 
during  the  ore  benef iciation  process. 

The  acute  oral  LDrQ  (lethal  dose  for  50%  of  the  exposed  group)  for  rats 
is  8.46  grams  per  kilogram  of  body  weight.  Marked  eye  irritation  and  skin 
corrosion  were  produced  during  primary  irritation  studies  with  rabbits. 

Engineering  controls  are  not  needed  to  protect  workers  from  exposure  if 
good  hygiene  practices  are  strictly  followed. 


Aero  350  Xanthate 

Aero  350  Xanthate  is  an  al kylxanthate  salt  used  as  a  reagent  in  the  ore 
benef  iciation  process.  The  acute  oral  LDj-q  for  rats  is  between  1.0  and  2.0 
grams  per  kilogram  of  body  weight.  Airborne  dust  may  cause  significant  eye 
and  skin  irritations  or  irritation  of  the  respiratory  tract. 

Aero  350  xanthate  should  be  used  in  a  closed-ventilation  system.  Where 
engineering  controls  are  effective,  respiratory  protection  is  generally  not 
required.  Aero  350  Xanthate  must  be  stored  in  a  cool,  dry,  well -ventilated 
area. 


Aerofroth  76 

Aerofroth  76  is  classified  as  an  alcohol.  It  is  used  as  a  reagent  in  the 
ore  benef icia t i on  process.  The  acute  oral  LDj-q  for  rats  is  3.2  grams  per 
kilogram  of  body  weight. 
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Aerofroth  76  is  a  combustible  liquid  that  would  be  harmful  if  inhaled  and 
that  would  cause  eye  and  skin  irritation.  Good  enclosure  and  local  exhaust 
ventilation  should  be  provided  to  minimize  exposure. 


Separan  NP10 

Separan  NP10  is  a  hydrolyzed  polyacryl amide  that  appears  as  a  white,  free 
flowing,  amorphous  solid  with  little  odor.  The  acute  oral  LD^q  is  2  grams  per 
kilogram  of  body  weight. 

Separan  NP10  could  cause  slight  transient  eye  irritation.  Reasonable 
caution  and  personal  cleanliness  should  be  taken  in  handling  and  storage. 
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Appendix  12 

Plant  Species  Important  to  Grizzly  Bears 


Scientific  names 


Common  names 


Shrubs 

Arctostaphylos  uva-ursi 
Crateagus  douglasii 
Rhamnus  alnifol ia 
Ribes  spp. 

Sheperdi  a  canadensi  s* 
Vaccinium  caespitosum 
V .  globulare* 
V.  sco pari  urn* 

Forbs 


Cirsium  arvense 

C.  fol iosum 

CI  ay torn'  a  lanceolata* 

Epilobium  angustifol ium* 

Robust  Epilobium  spp.  (e.g.  E^  glandulosum) 

Equisetum  arvense* 

Equisetum  spp. 

Fragaria  vesca 

F.  virginiana* 

Heracleum  lanatum 

Lomatium  foeniculaceum* 

L.  dissectum 

U  tri ternatum 

Perideridia  gairdneri* 

Polygonum  bistortoides* 

Robust  Polygonum  spp.  (e.g.  J\  amphibium) 

Potamogeton  spp.  (P.  natans ,  al pinus ,  etc.) 

Streptopus  amplexifol ius 

Taraxacum  spp. 

(T.  officinale,  ceratophorum,  etc.)* 
Tri fol ium  hybridum* 
T.  longipes* 
T.  repens* 

G rami  no ids 

Agropyron  spp. 
Bromus  spp. 
Calamagrosti s  spp.* 
Carex  spp.* 
Deschampsi a  spp.* 
Festuca  spp. 
Mel ica  spp.* 
Phleum  spp.* 
Poa  spp, * 


Scirpus  spp. 


Kinni  kinnick 
Black  hawthorn 
Alderleaf  buckthorn 
Currant 
Buffaloberry 
Dwarf  huckleberry 
Blue  huckleberry 
Grouse  whortleberry 


Canada  thistle 
Elk  thistle 

Lanceleaf  springbeauty 

Fireweed 

Fi  reweed 

Horsetai 1 

Horsetai 1 

Woodland  strawberry 

Strawberry 

Cowparsnip 

Biscuitroot 

Desert  parsley 

Nineleaf  lomatium 

Yampa 

American  bistort 
Kno tweed 
Pondweed 
Twistedstal k 

Dandel ion 
Alsike  clover 
Longstalk  clover 
White  clover 


Wheatgrasses 

Brome  grasses 

Pinegrass,  reedgrass 

Sedges 

Hairgrasses 

Fescues 

Oniongrasses 

Timothy 

Bluegrasses 

Bulrushes 


*Food  items  especially  well -represented  in  the  diet. 
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Trail  Data  in  the  Jardine  Area 


Name 


Use  Level 


Period 


LaDuke  Trai 1 


10/15  -  11/30 
12/01  -  10/U 


Little  Trail  Creek  &  Maiden  Basin  H 

L 


10/15  -  11/30 

12/01  -  io/n 


North  Fork  Bear  Creek 


10/15  -  11/30 
12/01  -  10/U 


Bear  Creek  Trai  1 

(Jardine  to  Darroch  Creek) 


10/15  -  11/30 
12/01  -  10/U 


Bear  Creek  Trail 
(Darroch  to  Castle  Lake) 


07/01  -  09/30 
10/01  -  06/30 


Bear  Creek  Trai  1 

(Castle  Lake  to  Monitor  Park) 


Year  round 


Bear  Creek  Trail  H 
(Caste  Lake  Junction  to  Horse  Creek)  L 


07/01  -  09/30 
10/01  -  06/30 


Jardi ne/Hel 1 roari ng  Trail 
(High  and  low  routes) 


07/15  -  10/15 
10/16  -  07/U 


Palmer  Mountain  Trail 


07/01  -  11/30 
12/01  -  06/30 


Crevice  Trail 
(Park  Line  Trai 1 ) 


10/15  -  11/30 
12/01  -  10/U 


Source:    Tom  Puchlerz,  Wildlife  Biologist,  U.S.  Forest  Service,  Gallatin 
National  Forest. 
1. 


H  =  High,  L  =  Low 
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Road  Data  Jardine  CEA 


Name 


Use  Level 


Peri  od 


Little  Trail  Creek  Road 


10/15  -  02/15 
02/16  -  10/14 


C.  Haye  Residential  Road 

Eagle  Creek  Road 
(To  Pole  Creek  Road) 


H 
H 

CI osed 


Year  round 

06/01  -  11/30 
12/01  -  05/30 


Pole  Creek  Road 


L 

CI osed 


07/01  -  09/30 
10/01  -  06/30 


Eagle  Creek  System 
Above  Pole  Creek 


L 

Closed 


06/01  -  10/15 
10/16  -  05/30 


Gardi ner/Jardi ne  County  Road 
Bear  Creek  Road 


H 
H 

CI osed 


Year  round 


06/01 
12/01 


11/30 
05/30 


Darroch  Creek  System 
Ash  Mountain  System 


L 
H 

CI osed 


06/01 
10/16 
12/01 


10/15 
11/30 
05/30 


Bear  Fork  Road  System 


L 
H 

CI osed 


06/01 
10/16 
12/01 


10/15 
11/30 
05/30 


Bald  Mountain  Road 


L 
H 

Closed 


06/01 
10/16 
12/01 


10/15 
11/30 
05/30 


Jardine  Mining  Roads 
(Private ) 


Year  round 
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Appendix  14 

Land,  Soil,  and  Water  Conservation  Practices  to  Control  Erosion  and  Sediment 
Loading 

Best  Management  Practices  (BMP)  to  control  soil  erosion  are  outlined  in 
the  draft  Soil  and  Water  Conservation  Practices  Handbook,  as  amended  February 
1986.  This  Forest  Service  handbook  #2509.22  lists  BMPs  which  would  be  used  to 
control  sediment  from  the  JJV  project.  Erosion-control  practices  include,  but 
are  not  limited  to: 

a .  Facilities  area: 

Revegetation  of  disturbed  areas  -  All  areas  disturbed  by  construction 
activities  that  are  not  used  for  roads,  parking  areas,  buildings,  etc., 
will  be  topsoiled  and  seeded  as  soon  as  practical.  Included  are  road  cut 
fill  slopes,  settling  basin  ditches,  and  areas  around  buildings. 

Diversion  and  runoff  -  Runoff  from  the  facilities  area  will  be  collected 
in  settling  basins.  Settling  basins  will  be  constructed  prior  to 
disturbance . 

Ditch  blocks  (sediment  traps)  -  Ditch  blocks  will  be  constructed  in 
roads,  diversion,  or  collection  ditches  to  retard  flow  velocity  and 
sediment  transport.  The  location  and  number  of  these  structures  will  be 
determined  on-site  as  construction  progresses. 

b.  Minesite: 

Diversion  ditch  -  Above  portals  and  waste  dumps  to  divert  drainage  from 
undisturbed  areas  away  from  disturbances. 

Settling  basins  -  Runoff  from  disturbances  will  be  collected  in  settling 
basins.    These  will  be  constructed  prior  to  initiating  disturbance. 

Revegetation  -  Basin  dikes,  ditch  banks,  road  ditch  slopes  and  areas 
disturbed  during  construction  that  need  not  be  left  barren  during 
operation  will  be  revegetated  as  soon  as  practical. 

c .  Impoundment  Area: 

Diversion  ditches  -  Above  the  impoundment  area  and  related  facilities  to 
divert  drainage  from  undisturbed  areas  away  from  this  operation. 

Settling  basin  -  Runoff  from  the  exterior  slopes  of  the  impoundment 
dikes,  recycle  pond,  and  surge  pond  will  be  collected  for  settling  of 
sediment . 

Revegetation  -  Dike  slopes,  ditch  banks,  road  cuts  and  fills,  and 
associated  disturbances  will  be  revegetated  as  soon  as  practical. 

d.  Roads: 

Ditch  blocks  -  Along  ditches  on  an  as-needed  basis  to  prevent  erosion  and 
I imi t  sediment  transport. 
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Drainage  structures  -  Maintain  natural  drainage  patterns  to  prevent 
ponding,  maintain  natural  flow  conditions  and  prevent  erosion  of  road 
slopes.  Inlet  and  outlet  protection  will  be  designed  on  a  site-specific 
basis  to  prevent  erosion. 

Revegetation  -  Road  and  ditch  banks  and  other  disturbed  areas  associated 
with  road  construction  will  be  revegetated  as  soon  as  practical. 

The  following  sediment  plan  was  submitted  to  the  Department  in  February 

1986: 

Jardine  Joint  Venture  Project  Sediment  Control  Plan 

The  Jardine  Joint  Venture  Project  (JJV)  will  be  designed,  constructed, 
and  operated  to  minimize  sediment  contribution  to  Bear  Creek  and  the 
Yellowstone  River.  The  principal  components  of  the  sediment  control  plan  are 
diversion  above  disturbed  areas,  runoff  control,  settling  ponds,  and 
revegetation  practices  as  outlined  in  the  Permit  Application.  The  JJV  also 
commits  to  using  water  in  sedimentation  ponds  for  irrigation  or  dust 
suppression  when  reasonably  practical,  installing  culvert  downspouts  across 
road  fills,  and  revegetating  road  cuts  and  fills  on  permanent  roads.  These 
procedures  are  indicated  mitigating  measures  in  the  JJV  Draft  Environmental 
Impact  Statement.  The  control  and  collection  of  runoff  from  disturbed  areas 
in  sedimentation  ponds  will  minimize  potentially  sediment-bearing  runoff 
leaving  the  mine  area  and  reaching  Bear  Creek.  Prompt  revegetation  of 
disturbed  areas,  including  the  tailings  disposal  area,  will  greatly  reduce  the 
erosion  potential  from  the  project. 

Runoff  control  ditches  will  be  designed  to  safely  pass  the  100-year, 
24-hour  peak  discharge.  Sediment  ponds  will  be  designed  to  completely  contain 
the  25-year,  24-hour  runoff  event  and  will  include  spillways  designed  to  pass 
the  100-year  peak  discharge.  Runoff  from  mill  facilities,  topsoil  storage 
areas,  and  the  four  portals  will  be  intercepted  by  ditches  and  routed  to 
sediment  ponds.  Location  of  the  ditches  and  sedimentation  ponds  are  shown  on 
Exhibit  II-l.  Final  design  of  sediment  control  structures  will  be  submitted 
to  DSL  prior  to  construction. 

Runoff  from  the  tailings  disposal  area  will  be  contained  in  the  seepage 
control  pond  which  will  include  storage  for  the  100-year  runoff  event.  Runoff 
from  the  0.7  square-mile  drainage  area  upgradient  of  the  tailings  disposal 
area  will  be  diverted  around  the  disturbed  area.  Runoff  from  the  embankment 
slope  of  the  tailings  facility  will  be  intercepted  by  the  containment  ditch  of 
the  return  water  line  and  will  report  to  the  seepage  pond  or  the  return  water 
pond  (Exhibit  1 1 - 1 ) .  Construction  activities  will  be  sequenced  so  that  runoff 
control  ditches  and  sediment  ponds  are  installed  in  the  initial  phase  of  the 
soil  stripping  and  construction. 

Runoff  from  the  mine  facilities  will  discharge  only  to  Bear  Creek  when 
the  25-year,  24-hour  event  is  exceeded,  and  in  the  case  of  runoff  from  the 
tailings  disposal  area  only  when  the  100-year,  24-hour  flow  event  was 
exceeded.  Additionally,  any  discharge  during  a  runoff  event  exceeding  design 
capacity  will  pass  through  a  sediment  pond,  significantly  reducing  the 
sediment  load  potentially  reaching  the  stream. 
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Road  design  and  construction  will  incorporate  erosion  control  procedures 
and  engineering  practices  to  reduce  sediment  contributions  to  Bear  Creek.  Cut 
and  fill  stabilization  of  permanent  public  roads  will  include  retopsoiling  and 
revegetation .  Public  road  sections  that  are  not  upgradient  of  proposed 
sediment  control  ditches  and  ponds  will  have  ditches  and  sediment  traps 
constructed  to  contain  runoff  (Exhibit  1 1 - 1 ) .  Sediment  traps  will  be  located 
adjacent  to  the  bridge  at  the  stream  crossing  location.  Runoff  control 
ditches  and  sediment  traps  will  be  maintained  routinely  to  remove  accumulated 
sediment.  Seeding  will  take  place  as  soon  as  practical  following  topsoil 
placement  during  either  the  spring  or  fall  seasons.  Where  revegetation  is  not 
sufficient,  lining  of  ditches  with  rip  rap,  fiber  mats,  or  a  rigid  lining  will 
be  used  as  necessary.  Straw  bale  sediment  traps,  energy  dissipation 
structures,  channel  stabilization,  culvert  discharge  control,  culvert 
downspouts,  temporary  dikes  and  berms,  and  other  specialized  sediment  control 
practices  will  be  used  on  a  case-by-case  basis  to  control  erosion  during 
construction.  Best  available  construction  practices  will  be  utilized  if 
bridge  installation  is  necessary,  to  minimize  sediment  contribution  to  Bear 
Creek. 

Final  engineering  design  of  all  facilities,  roads,  and  sediment  control 
structures  will  be  reviewed  and  approved  by  DSL  prior  to  construction. 
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Appendix  15 

Updated  Hydrologic  Monitoring  Plan 

Surface  Water 

Five  factors  have  been  taken  into  consideration  in  making  recommendations 
regarding  an  operational  surface  water  monitoring  program. 

--The  proposed  project  is  located  in  an  environmentally  sensitive  area. 
--Arsenic   contamination   related   to   previous   mining   activities    is  well 
documented. 

--The  proposed  ore  benef iciation  process  could  use  the  potentially  toxic 

chemical  sodium  cyanide. 
--Increased  sediment  loading  to  Bear  Creek  would  be  expected. 
--A  septic  tank  drainfield  system  would  be  built  near  Bear  Creek. 

The  operational  surface  water  quality  monitoring  program  would  be  based 
on  an  evaluation  of  these  factors.  Operational  monitoring  would  occur  at 
stations  001A  and  010  (see  figure  1 1 -6 )  for  each  year  of  operation  unless 
otherwise  noted.    The  program  would  involve  the  following  steps. 

—Monitor  baseline  water  quality  parameters  (standard  analysis,  Table  1) 

seasonally  (winter,  spring  runoff,  summer  low-flow,  fall). 
--Monitor  (partial  analysis,  Table  1)  monthly, 

--Statistics,  including  mean,  median,  range,  high  and  low  values,  and 
number  of  times  measurements  exceed  criteria,  should  be  tabulated  and 
forwarded  to  DHES  and  DSL  on  a  quarterly  basis. 

Ground  Water 

A.  Return  Water  Ponds,  Sludge  Ponds,  and  Seepage  Collection  Ponds 

Both  the  seepage  control  and  return  water  ponds  will  include  a 
double-lined  system  with  appreciable  hydraulic  head  acting  on  the  liner,  the 
leak  detection  system,  as  proposed,  represents  normal  industry  practice,  but 
will  not  detect  a  small  leak  through  the  overlying  system  unless  such  a  leak 
produces  saturated  conditions  in  the  sand  drainage  blanket  over  the 
bentonite-soi 1  mixture.  It  is  recommended  that  the  seepage  collection  pond 
and  return  water  pond  be  outfitted  with  a  designed  network  of  pressure/vacuum 
lysi meters  or  their  equivalent  which  can  prevent  the  development  of  a  false 
sense  of  security  based  on  a  negative  reading  within  the  leak  detection 
system. 

B.  Tailings  Impoundment 

Although  mining  wastes  are  not  classified  as  hazardous  under  current 
environmental  laws,  hazardous  materials  will  be  disposed  of  in  the  lined 
tailings  dump.  For  these  reasons,  the  ground  water  monitoring  program  should 
conform  with  State  of  Montana  guidelines  developed  for  ground  water  monitoring 
and  hazardous  wastes. 
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TABLE  1 

Jardine  Joint  Venture  -  Operational  Monitoring  Plan  Analytical 
Schedule  Standard  Analysis  (S) 


Total  Suspended  Solids  (TSS)* 
Total  Dissolved  Solids  (TDS) 
pH 

Specific  Conductivity  (SC) 
Field  Temperature  (°C) 
Total  Alkalinity 
Total  Acidity  (pH>7.0) 
Hardness 
Carbonate  (CCL) 
Chloride  (C1)J 
Sulfate  (SO-) 
Calcium  (Ca) 


PARTIAL  ANALYSIS  (P) 

Specific  Conductivity  (SC)  Arsenic 

Field  Temperature  (°C)  Cyanide 

Total  Suspended  Solids  (TSS)*  Nitrite  plus  Nitrate  (NO-  +  NOJ 
pH  L  6 

Notes :  TJ-  Al  1  metals  and  arsenic  wil  1  be  analyzed  for  total 
recoverable  constituents.  Ground  water  samples  for 
metals  will  be  filtered  and  analyzed  for  dissolved 
constituents. 

2)        Cyanide  analysis  will   be  for  total   CN  and  CN  amenable 
to  chl ori nation ,  if  total  CN  is  indicated. 

Surface  Water  Only 


Magnesium  (Mg) 
Sodium  (Na) 
Potassium  (K) 

Nitrite  plus  Nitrate  (N02  +  NOJ 

Orthophosphate  (as  P) 

Cyanide  (CN) 

Arsenic  (As) 

Cadmium  (Cd) 

Copper  (Cu) 

Iron  (Fe) 

Lead  (Pb) 

Zinc  (Zn) 
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UNITED  STATES  ENVIRONMENTAL  PROTECTION  AGENCY 
OFFICE  OF  RESEARCH  AND  DEVELOPMENT 
ENVIRONMENTAL  MONITORING  AND  SUPPORT  LABORATORY 

CINCINNATI.  OHIO  45268 


DATE: 


April  1,  1980 


SUBJECT: 


Memorandum  of  February  22,  1980  to  Dr.  Medz  on  Proposed 
Regulations 


FROM: 


John  F.  Kopp,  Chief  sp*^  '  f 
Physical  and  Chemical^Methods  Branch 


TO: 


Charles  E.  Stephan 

Environmental  Scientist 

Environmental  Research  Laboratory  -  Duluth 


Bob  Booth  has  asked  me  to  respond  to  your  subject  memorandum  which  you 
copied  to  him. 

Let  me  begin  by  stating  that  numerous  comments  have  been  received  as  a 
result  of  the  List  of  Approved  Test  Procedures  published  in  the  Federal 
Register  of  December  3,  1979  which  referenced  the  1974  edition  of 
Methods  for  Chemical  Analysis  of  Water  and  Wastes.    A  table  referencing 
the  1979  edition  has  been  prepared  and  hopefully  will  appear  in  the 
Federal  Register  in  the  near  future. 

Your  reference  to  confusion  over  EPA's  use  of  the  word  "total"  metal 
goes  back  many  years,  but  I  was  of  the  opinion  that  it  had  been 
generally  accepted  that  "total"  referred  to  the  sum  of  the  dissolved 
plus  the  suspended  concentrations.    You  are  correct  in  noting  that  a 
"less  vigorous"  digestion  was  recommended  in  the  December  3,  1979, 
Federal  Register  for  those  samples  where  total  constituents  are  to  be 
determined.    This  is  a  carry-over  from  the  Federal  Register  of 
Wednesday,  December  1,  1976,  and  was  based  in  part  on  information 
obtained  in  a  joint  EPA-ASTM  study  which  compared  the  vigorous  nitric 
acid  digestion  to  a  less  vigorous  nitric  acid  -  hydrochloric  acid  treat- 
ment.   Those  results  indicated  that  for  the  waste  effluents  investigated, 
both  digestions  produced  comparable  data.     Additionally,  there  have 
been  a  number  of  alternate  test  requests  to  substitute  the  mild  diges- 
tion for  the  vigorous  digestion.    These  requests  were  accompanied  by 
supporting  data  which  demonstrated  equivalency.    A  sediment  round-robin, 
administered  by  the  Southeast  Water  Laboratory,  actually  reported  lower 
metal  concentrations  for  certain  sediments  when  the  vigorous  digestion 
was  employed.    Because  of  these  data  and  the  fact  that  the  "less 
vigorous"  digestion  is  less  time  consuming  and  thus  preferred  by  the 
analyst,  this  option  was  and  will  continue  to  be  recommended  by  EPA. 
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KS'dS'ift  £SlS."S[l5  etnhe°rent1seco:chere  *f  '«»  »'*™«  diges- 
technique  is  not  to  be  used  in  thP  ,n!i c™«™  wJen  an  1nstrume"tal 
footnote  which  win  audre^  ^e%b«C^edr1--rtt^e  ills 

For  the  determination  of  total  metals  the  sample  is  not  filter** 

procedure  emplovina  nitrir  ,rtT  «• ,  ''  S  4  v'9orous  digestion 
nitric  and  Khlor  c  Icids  U  1  4 l  it  Z*0/™*^™  using 

E'ffi  idt  S  "utW?hf  ^  «^5"l  e  t  inh^t  suffice 
bonds  be  broken  so  that  the  metal  is  in  a  reactive  state     Tn  IdL 

large  counts  ot  organic  trials  woulo  alfl'benem  hv  TiV"}"9 
2UTnV°n-  ,"Se  °f  the  9"Phite  rurnace  ?echniq  e    as  „l h  £° 

"st^cta^n^nedS/^?o°ndsrrite-UP  ^  ^^Sffifc 

Dissolved  metals  are  defined  as  those  constituents  which  will 
through  a  0.45  micron  membrane  filter.    Fol  owinq  fiUraMnn  n?  It 

STIRS  A^tWSSS^ 

a)  is  visibly  transparent 

b)  has  no  percept able  odor,  and 

C)    lcidfif1catfionrt1CU,ate  °r  SUSP6nded  ma"er  fonowi"9 

being.    Oata  to  be  entered  into  the  STORET  system  under  the  "total" 
ous  d?aest?o„°,ta1ned  2"  unfme^  samples  thal  haS  undergone  1  Lor- 
™^™Z}^l^^l^^  £H-  A  whatever' 

eflrre^o  K^lfi*  ^  ,S» ^«  -  »■  "o^  reTT 
Ibll  Also  if  nl  ll  a't"°"9"  'n  actuality  are  called  total  recover- 
able.   Also,  if  my  memory  serves  me  correctly,  the  biologists  have 
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pointed  out  on  numerous  occasions  that  EPA  should  be  more  concerned  with 
recoverable  metals  than  total  metals  because  metals  bound  within  the 
sediment  particle  probably  would  be  non-reactive  from  a  toxicity  point 
of  view. 

Section  304(h)  of  the  Federal  Water  Pollution  Control  Act  Amendments 
requires  the  promulgation  of  guidelines  establishing  test  procedures  for 
the  analysis  of  pollutants.    The  primary  use  of  these  approved  methods 
Is  in  conjunction  with  the  National  Pollutant  Discharge  Elimination 
System  (NPOES).    These  permits  most  often  require  a  total  measurement 
and  require  reporting  of  data  as  total  metal.    Some  also  require 
measurement  of  and  reporting  as  dissolved  metals. 

Finally,  there  is  a  need  for  several  types  of  digestions.    As  you  point 
out,  the  noble  metals  require  an  aqua  regia  treatment  for  solubilization. 
Arsenic,  mercury,  and  selenium  present  problems  because  of  their 
volatility.    Silver  can  be  particularly  troublesome  because  of  the 
insolubility  of  the  chloride. 

In  conclusion,  I  agree  with  many  of  your  statements.  -  Unfortunately, 
many  of  the  earlier  decisions  were  made  without  some  of  the  current 
knowledge. 

cc:    R.  B.  Medz,  Senior  Program  Advisor,  Monitoring  Technology  Division 
Office  of  Monitoring  and  Technical  Support 
R.  I—  Booth,  Deputy  Director,  Environmental  Monitoring  and  Support 
Laboratory 
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SUBJECT  : 


Metal  Analyses  and  Biological  Significance 


Types  of  metal  analyses: 

Dissolved  =  That  portion  which  passes  through  a  0.45  u  filter. 

Suspended  =  That  portion  which  will  not  pass  through  a  0.45  u 

filter.     In  practice  this  is  very  rarely  done. 


unfiltered  sample  would  result  in  total  metals:  In 
practice,  very  few  people  attempt  to  measure  total 
(ensuring  that  digestion  is  complete) metals .  Instead 
they  use  one  of  the  following  procedures. 

A  "Hard"  digestion  procedure  4.1.3  in  the  EPA  manual  - 
this  is  usually  referred  to  as  "total"  metals. 

B  "Soft"  digestion  procedure  4.1.4  in  the  EPA  procedures 

manual.     This  is  usually  referred  to  as  "total  recoverable" 
but  sometimes  as  "total".     In  many  cases,  it  is  not 
possible  to  determine  whether  this  or  the  preceding  "Hard" 
digestion  is  required  or  has  been  used. 

C  In  addition  many  individual  laboratories  have  their 

own  procedures.     In  our  case  we  have  a  total  recoverable 
method  which  is  an  analyses  of  the  supernatent  from  a 
sample  which  has  been  acidified  in  the  field  with  5  mis 
of  HNO  /l. 

In  our  lab  a  total  analyses  is  usually  a  "hard"  digestion 
(except  for  As,  Se  and  Hg  which  volatilize  in  the  digestion). 


The  new  source  performance  standards  which  must  be  used  in  our 
discharge  permits  give  limitations  in  terms  of  pounds/ton  of  produce. 
These  are  in  terms  of  total  metals  which  apparently  are  determined 
using  the  "Soft"  digestion!      (see  attached  memo) 

The  biological  significance  of  these  various  forms  or  fractions 
of  the  metals  present  is  a  matter  of  some  dispute.     It  is  usually 
accepted  that  dissolved  metals  are  biologically  significant.     It  is 
probable  that  at  least  some  fractions  of  the  suspended  methods  are 
biologically  significant.     However,   there  is  limited  agreement  as 
to  what  this  faction  is  and  how  to  estimate  it. 


Total  =  Dissolved  plus  suspended,  a  complete  digestion  of  an 
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-  2  - 

In  the  long  term,  we  feel  that  "total  recoverable"   (soft  digestion) 
metals  may  be  of  significance.     For  instance,  some  or  all  these 
metals  probably  can  be  solubilized  under  some  natural  conditions. 
We  also  feel  that  our  total  recoverable  is  of  immediate  biological 
significance;  that  is,  it  is  a  (we  feel  the  best)  measure  of  toxicity. 
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INTRODUCTION 

The  production  of  dewatered  or  "dry"  tailings  has  received  serious 
consideration  in  the  precious-metal  industry  in  recent  years.  The 
production  of  tailings  at  a  low  moisture  content  in  lieu  of  slurried 
tailings  are  considered  where: 

Tailings  impoundment  sites  are  limited  by  size  or  topography 
and  are,  therefore,  not  amenable  to  slurried  disposal; 
Seepage    from    a    slurried    tailings    impoundment    cannot  be 
adequately  or  economically  controlled; 

Stability  of  a  slurried  tailings  impoundment  during  operation 
or  in  the  years  after  reclamation  is  of  major  concern;  and 
Licensing  and  permitting  agency  regulations  or  public  opinion 
may  not  permit  slurried  disposal  of  tailings. 

The  dewatering  techniques  considered  for  precious-metal  tailings 
have  been  used  in  other  areas  of  the  mining  industry  for  several  years. 
These  techniques  have  been  used  to  reduce  the  moisture  content  of  a 
concentrate  or  waste,  and  clarify  or  optimize  recycling  of  process 
water.  Applications  of  dewatering  techniques  are: 

Dewatering  of  coal,  coal  refuse,  and  coal  sludge  (Green,  1981; 
Jacobsen  et  al.,  1981;  Fischer  and  Schill,  1981;  Lynberg, 
1981;  Bradbury  and  Forster,  1980); 

Dewatering  of  uranium  tailings  (Frankfort,  1978;  von 
Michaelis,  1979;  Murray,  1979); 

Dewatering  and  preparation  of  gold  tailings  for  mine  backfill 
(Wayment,  1978);  and 

Dewatering  metal  concentrates  during  processing. 
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2.0     DEWATERING  TECHNIQUES 

Various  dewatering  products  and  techniques  that  have  been  used  in 
the  applications  listed  above  are  summarized  below: 

2. 1  Centrifuges 

Several  products  use  centrifugal  forces  caused  by  rotation  to 
force  solids  away  from  liquids.  These  products  are: 

Solid  bowl  centrifuge  (Fig.  1).  The  solids  are  forced  to 
the  outside,  up  the  narrowing  portion  of  the  centrifuge, 
and  out  the  end  of  the  centrifuge.  Liquids  are  pushed  out 
the  opposite  end  of  the  centrifuge. 

Screen  bowl  centrifuge  (Fig.  2).  A  screened  section  is 
located  past  the  narrowing  portion  of  the  centrifuge  to 
allow  additional  dewatering  of  the  solids. 

Cyclone  (Fig.  3).  Entering  slurry  under  pressure  is 
forced  to  rotate  inside  the  stationary  cyclone.  The 
larger  particles  are  forced  to  the  outside  of  the  cyclone 
to  the  narrowing  portion  of  the  cyclone  and  out  the 
underflow  outlet.  Liquids  with  fine  particles  of  the 
solids  remain  in  the  center  of  the  cyclone  and  under  the 
applied  pressure,  exit  out  of  the  overflow  outlet;  and 

Tailspinner  (Fig.  4).  Entering  slurry  is  forced  to  rotate 
inside  the  rotating  tailspinner.  In  a  manner  similar  to  a 
cyclone,  the  solids  are  forced  up  the  narrowing  portion 
of  the  cyclone  and  out  the  underflow  outlet,  while 
liquids  and  lighter  solids  are  pushed  in  the  opposite 
direction  and  out  the  overflow  outlet. 
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2.2  Filters 

Several  products  use  a  pressure  gradient  across  a  filter  to 
push  or  draw  liquids  away  from  solids.  These  products  are: 

Drum  filter  (Fig.  5).  A  cylindrical-shaped  filter  is 
partially  submerged  in  a  tank  of  slurry.  As  the  cylinder 
is  rotated,  the  slurry  is  picked  up  on  the  filter.  A 
vacuum  inside  the  cylinder  draws  liquid  from  the  slurry 
adhering  to  the  filter.  Before  re-entering  the  slurry,  a 
stripping  device  removes  the  dewatered  solids  from  the 
filter.  I 

Disc  filter  (Fig.  6).  The  disc  filter  is  similar  to  the 
drum  filter,  but  with  the  cylindrical -shaped  filter 
replaced  by  a  series  of  disc-shaped  filters.  The  disc 
filter  is  rotated  through  the  slurry  tank,  with  vacuum 
provided  insided  the  discs.  The  filters  are  stripped  of 
solids  before  re-entering  the  slurry.  The  disc  filter 
provides  more  filtering  surface  area  than  a  similarly 
sized  drum  filter. 

Vacuum  belt  filter  (Fig.  7).  Slurry  is  placed  on  a 
continuous  belt-shaped  filter.  A  vacuum  is  applied  across 
a  portion  of  the  belt  to  dewater  the  solids. 

Belt  filter  press  (Fig.  8).  Slurry  is  placed  between  two 
continuous  belt-shaped  filters.  The  belts  pass  between 
rollers  of  increasing  tightness  and  angles  of  curvature, 
squeezing  liquids  from  the  solids.  At  the  end  of  the 
cycle,  the  belts  are  separated  and  the  solids  are 
removed. 

Pressure  filter  (Fig.  9).  Slurry  is  placed  in  a  filter- 
lined  chamber  and  is  squeezed  to  one  side  of  the  chamber 
under    high    pressure.    After    the    pressure    cycle,  the 
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chamber  is  opened  and  the  solids  are  removed.  Tne 
pressure  filter  is  not  a  continuously  operating 
dewatering  device,  but  operates  in  cycles.  Pressure 
filters  are  usually  designed  with  a  number  of  chambers 
operating  at  the  same  time. 

2.3  Driers 

■ 

Driers  are  used  occasionally  in  the  coal   industry,  but  are 
considered  impractical  for  mine  tailings. 

3.0     EVALUATION  OF  DEWATERING 

The  consideration  of  a  dewatering  system  for  precious-metal 
tailings  includes: 

Whether  the  tailings  can  be  dewatered  to  the  desired  degree 
and  at  the  anticipated  production  rates; 

If  dewatering  allows  a  better  or  more  cost  effective  method  of 
disposal  (in  terms  of  capital  plus  operating  costs)  than 
slurried  disposal;  and 

Which  dewatering  technique  is  best  suited  to  the  tailings  and 
project  requirements. 

Important  factors  in  this  evaluation  are  the  characteristics  of  the 
tailings,  including  particle-size  distribution,  water-holding  capacity 
of  the  finer  tailings  particles,  and  chemistry  of  the  tailings.  These 
factors  affect  whether  or  not  the  tailings  can  be  dewatered  to  the 
desired  degree,  what  area  of  filter  or  size  of  centrifuge  is  required, 
and  what  the  corrosion,  abrasion,  and  other  maintenance  factors  will  be. 
Other  factors  include  the  process  requirements,  such  as  the  rate  of 
tailings  production,  the  recovery  process,  and  the  desired  moisture 
content  of  the  dewatered  tailings. 
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Several  of  these  factors  are  summarized  for  the  various  dewatering 
techniques  in  Table  1.  Significant  variations  in  final  moisture  content, 
capital  costs,  and  operating  costs  are  shown.  Data  used  in  Table  1  came 
from  papers  listed  in  Section  6  and  equipment  manufacturers  and  dealers 
listed  in  Table  2. 

4.0     EVALUATION  EXAMPLE 

An  example  of  a  particular  tailings  product  and  production  rate  is 
given  to  illustrate  the  evaluation  factors  and  alternatives  discussed  in 
the  previous  sections*  A  gold  tailings  with  the  following 
characteristics  and  process  requirements  was  considered: 

Grain  size  distribution: 

80%  passing  No.  200  sieve  (0.074  mm), 

65%  passing  No.  400  sieve  (0.037  mm), 
8%  smaller  than  20  microns  (0.002  mm); 
Production  rate:  1000  tpd  (42  tph);  and 
Final  required  moisture  content:  15%. 

Based  upon  the  information  in  Table  1,  the  following  techniques  were 
eliminated: 

Solid  bowl  centrifuge  -  final  moisture  too  high  and  very  high 
wear  of  bowl; 

Screen  bowl  centrifuge  -  tailings  too  small  for  screen; 

Cyclone  -  final  moisture  too  high; 

Tailspinner  -  final  moisture  too  high; 

Drum  filter  -  final  moisture  may  be  too  high;  and 

Vacuum  belt  filter  -  final  moisture  may  be  too  high. 

The  remaining  techniques  were: 

Disc  filter  -  medium  capital  cost,  high  operating  cost; 
Belt  filter  press  -  high  capital  and  operating  costs;  and 
Pressure  filter  -  high  capital  and  operating  costs. 
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TABLE  2    SOURCES  OF  EQUIPMENT  DATA  FOR  EVALUATION 


Manufacturer       Dealer  Name  and  Location 

X  Appcor,  Denver,  Co. 

X  Arus-Andritz,  Arlington,  Tx. 

X  Bird  Machine  Co.,  South  Walpole,  Ma. 

X  Centrifugal  and  Mechanical  Industries, 

St.  Louis,  Mo. 

X  X  Denver  Equipment  Division,  Denver,  Co. 

X  D.W.  Daigler  Co.,  Denver,  Co. 

X  EIMCO  Process  Machinery  Division, 

Salt  Lake  City,  Ut. 

X  Krebs  Engineering,  Menlo  Pc*k,  Ca. 

X  Humboldt  Wedag  USA,  Atlanta,  Ga. 

X  Joy  Manufacturing  Co.,  Denver,  Co. 

X  Krauss-Maffei  Corporation,  Wichita,  Ks. 

X  Outokumpu  Engineering,  Inc.,  Denver,  Co. 

X  Parkson  Corporation,  Fort  Lauderdale,  Fl. 

X  Schramm,  Inc.,  Denver,  Co. 

X  Shriver/EIMCO  Process  Equipment  Co., 

Salt  Lake  City,  Ut. 

X  Ted  Miller  Associates,  Inc.,  Denver,  Co. 

X  Wemco,  Inc.,  Sacramento,  Ca. 
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For  the  remaining  techniques,  it  is  anticipated  that  three  units  would 
be  used,  with  two  operating  and  one  on  standby. 


For  this  application,  the  disc  filter  appeared  to  be  the  most 
suitable  of  the  three  remaining  techniques  based  upon  the  preliminary 
data  given  above.  The  disc  filter  met  the  process  requirements  and  had 
the  lowest  capital  cost.  Detailed  capital  cost  and  operating  cost 
estimates  could  not  be  made  in  this  evaluation  without  tests  conducted 
on  a  sample  of  the  tailings. 

The  selection  of  a  particular  dewatering  technique  should  be  made 
from  among  the  most  suitable  alternatives  based  upon  testing  of  an 
actual  sample  of  the  tailings. 


SUMMARY 

Dewatering  of  mine  tailings  in  the  precious-metal  industry  has 
received  increasing  interest  due  to  increasing  costs  and  regulatory  and 
environmental  concerns  associated  with  slurried  tailings  disposal. 
Techniques  for  dewatering  fine-grained  materials  have  been  accepted  and 
used-  in  the  coal,  uranium,  and  metal  processing  industries,  and  are 
generally  applicable  to  precious-metal  tailings. 

The  selection  of  a  particular  dewatering  technique  and  piece  of 
equipment  from  among  the  variety  of  techniques  and  equipment  available 
is  dependent  upon  several  project-specific  factors,  including  the 
physical  and  chemical  characteristics  of  the  tailings,  and  the  general 
process  requirements. 
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AMERICAN  COOPER  &  NICKEL  COMPANY,  INC. 

4860  Robb  Street 
Wheat  Ridge,  Colorado  80033 
(303)  425-1230 


November  18,  1985 


Steve  PI  I cher 
Bureau  Chief 
Stat©  of  Montana 

Department  of  Health  and  Environmental  Sciences 
Water  Quality  Bureau 
A  206  Cogswell  Building 
Helena,  MT  59620 

Re:    Jardlne  Joint  Venture  Project  MPDES  Permit  Application 
Dear  Mr.  PI Icher: 

Enclosed  please  find  a  Montana  Pollutant  Discharge  Elimination  System 
(MPDES)  Permit  Application,  for  the  proposed  Jardlne  Joint  Venture 
Project.    The  Application  Is  being  submitted  pursuant  to  ARM  69-4823. 

If  you  have  any  questions,  please  feel  free  to  contact  me. 


Sincerely, 


R.  T.  Agar 
Vice  President 
Manager 
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USE 
ONLY 


FOR 

Application  Numhor 

AGENCY 

M 

T 

Date  Received 


1 


MONTANA  POLLUTANT  DISCHARGE  EL  TM I  MAT  ION  SYS1T-M  APPLICATION     Month     DaY  Year 
TO  DISCHARGE  FROM  A  PLACER  MINING  OPERATION  -  SHORT  FORM  P 

RETURN  TO:    Water  Quality  Eureau  -  A206  Cogswell  Building 
Dept.  of  Health  6,  Environmental  Sciences 
State  of  Montana 
Helena    MT  59620 

Please  Print  or  Type 

le    Name,  address,  location  and  telephone  number  of  the  individual  or  company  which 
do  the  mining  and  have  responsibility  for  any  discharge(s) : 

A-    Name   ,1a^jno  .in-jnt  w^nt'ir*  -American  Copper  And  Nickel  Company.  Inc.  

B.    Mailing  address 

(1)    Street  address      4860  Robb  Street  


(2)  City  Wheat  Ridqe 
(4)    Zip  80033  


(3)    State  Colorado 


(5)    Telephone  number  (303)  425-1230 


2.    Give  the  exact  location  of  the  mining  activity. 

A.    Quarter      sw   R.    Section  9 

D.    Range  9£   E.    County  phr\. 


C.  Township 


9S 


3.    Describe  the  method  of  wastewater  treatment  which  will  be  used. 

A.  Complete  retention  pond  with  no  discharge    D 

B.  Land  application  with  no  discharge  □ 

C.  Settling  pond  with  a  discharge  13 

D.  No  treatment  (direct  discharge)    □ 

E.  Other  (description) — Pnn^  w,-ni  nnly  Hi^rhargp  occassixxnally^  ^pp  «w»rrafi\/p 


4.  What  is  the  name  of  the  stream  or  water  which  will  receive  the  discharge? 
 Bear  Creek  ,  — 

5.  How  many  separate  discharge  points?  7  
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6.  The  discharge  is  expected  to  begin  on  or  about       May  _]  LSI 

Month  Day  Tel 

7.  What  is  the  water  pumping  capacity  of  your  suction  dredge  or  gravel  washing  equii 

gallons  per  minute.  NA 

8.  If  using  a  suction  dredge,  what  is  the  diameter  of  your  suction  hose?   


9.    Proposed  maximum  amount  of  gravel  to  be  washed. 

(1)  cubic  yards  per  day. 

(2)  cubic  yards  per  year. 

10.    General  Information. 

Provide  a  sketch  map  and  brief  description  of  your  proposed  mining  activity. 
A  narrative  describing  the  activities  and  a  map  showing  the  location  of  discharge 
points  is  attached.  


I  certify  under  penalty  of  law  that  I  have  personally  examined  and  am  familiar  with  th 
information  submitted  in  the  attached  document;  and  based  on  my  inquiry  of  those  indiv 
immediately  responsible  for  obtaining  the  information,  I  believe  the  submitted  informs 
is  true,  accurate  and  complete.  I  am  aware  that  there  are  significant  penalties  for  s 
mitting  false  information,  including  the  possibility  of  fine  and  imprisonment. 

R.  T.  Agar   Vice  President-Manager  

Printed  Name  of  Person  Signing  Title  ^m.ERI CAN  C0P£FR  &  NICKEL  CO., INC, 


November  14,  1985 


Date  Application  Signed 

Subsection  (6)  of  Section  69-4823  provides  that  any  person  who  knowingly  makes  a  false 
statement,  representation,  or  certification  on  this  application  shall  upon  conviction  I 
subject  to  a  fine  of  not  more  than  $10,000  or  by  imprisonment  Cor  not  more  t!ian  six  (0 
months,  or  both. 


Appendix  20  /  X-59 

Surface  water  Impoundments  and  potential  discharges 

The  Jardlne  Joint  Venture  Is  proposing  an  underground  precious  metals 
mine  near  Jardlne,  Montana  (see  Figure  1).  Mining  access  will  be  at 
five  (5)  adits  Into  Mineral  Hill.  The  locations  of  these  adits  ere 
shown  on  Exhibit  1.  A  facilities  area  I  nc  I  ud  I  ng  ore  crushers,  mill, 
packing  areas,  maintenance  buildings,  office  and  associated  roads  Is 
also  shown  on  Exhibit  1.  A  gravel  pit  and  crusher  and  a  tailings 
Impoundment  area  are  planned  to  the  Southwest  of  the  facilities  area. 

The  runoff  from  all  disturbed  areas  Is  collected  by  ditches  and 
detained  In  settling  ponds.  These  ponds  are  designed  to  retain  the 
anticipated  volume  of  runoff  from  a  10  year  24  hour  storm.  Spillways 
are  provided  to  safely  convey  the  anticipated  discharge  through  the 
ponds  from  a  100  year  24  hour  event.  The  ponds  will  be  dewatered  by 
evaporation  and  seepage.  Each  pond  Is  designed  large  enough  to  al  low 
accumulation  of  sediment  In  addition  to  the  water  storage. 

Locations  of  disturbances,  settling  ponds  and  potential  points  of 
discharge  are  shown  on  Exhibit  1. 

Impoundments 

In  areas  where  overland  flow  Is  of  primary  concern,  the  SCS  method  of 
estimating  runoff  from  precipitation  events  (SCS,  1977)  Is  being  used. 
The  method  provides  estimates  of  peak  discharge  and  volume  of  flow  from 
the  design  event  and  Is  adaptable  for  use  on  small  areas.  This  method 
Is  used   In  sizing  sediment  collection  ditches  and  ponds  around 
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disturbed  areas,  topsol I  piles  and  waste  rock  storage  areas. 

Selection  of  vegetative  cover  conditions  Is  made  based  upon 
revegetatlon  of  all  disturbances  that  can  practically  be  seeded. 
Roads,  parking  areas,  etc.  are  considered  barren.  Design  parameters 
for  each  site  are  Included  In  the  Individual  site  calculations 
(attached) . 

The  general  plan  of  surface  water  control  Is  based  upon  diversion  of 
upgrade  runoff  away  from  disturbances  and  collection  of  all  runoff  from 
disturbed  areas  In  settling  and  evaporation/seepage  ponds.  The  ponds 
are  sized  to  retain  the  runoff  from  a  25  yeai — 24  hour  event  and  have 
spl  I  Iways  designed  for  a  100  year  event.  Since  al  I  ponds  are  quite 
small,  detailed  flood  routing  through  the  reservoir  was  not  considered 
practical.  The  ponds  are  planned  to  remain  In  place  and  be  maintained 
until  reclamation  has  progressed  to  the  point  they  are  no  longer 
needed. 

Each  pond  Is  designed  with  enough  surface  area  to  provide  for  seepage 
of  al I  Impounded  waters  out  of  the  pond  within  seven  days.  Seepage 
rates  are  based  on  soils  Information  and  decreased  by  at  least  50 
percent  to  account  for  reduction  of  seepage  due  to  sediment  buildup. 
This  method  of  disposal  was  selected  as  a  conservative  basis  for  pond 
sizing.  During  evaluation  prior  to  pond  construction  It  may  be 
feasible  to  Install  a  decant  system. 


Fig.  1.    General  location  mai 


■  1:250.000 
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Ponds  will  be  Inspected  In  the  spring  and  fall  and  cleaned  when 
sediment  accumulation  exceeds  12  Inches  on  the  pond  bottom.  The 
removed  sediment  will  be  deposited  adjacent  to  the  pond,  revegetated 
and  used  for  ultimate  pond  backfilling. 

Ditches  will  be  Inspected  annually  and  erosion  and  bank  damage  repaired 
as  necessary.  Steep  ditches  will  be  rip-rapped  as  described  In  each 
site  plan. 

Design  calculations,  ditch  requirements  and  pond  sizes  are  Included  In 
the  attached  calculations.  Table  1  summarizes  the  sediment  control 
criteria  and  dimensions  of  structures.  Figures  2  and  3  are  typical 
cross-sections  of  ponds  and  diversion  and  collection  ditches. 

Site  evaluations  prior  to  final  pond  construction  will  Include 
evaluation  of  slope  and  pond  embankment  stability  and  the  feasibility 
of  a  decant  system  for  removal  of  Impounded  water. 

Figure  4  describes  the  emergency  spillway  details. 

Runoff  control  for  the  gravel  pit  and  wash  plant  site  will  be 
accomplished  by  grading  the  pit  to  drain  to  an  Interior  corner.  Water 
will  be  dissipated  by  seepage  Into  the  gravels. 
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Table  1.    Runoff  volumes  for  sediment  pond  and  spillway  sizing. 


Site 
Des I  gnat I  on 

Area 
Site 

it  A  \\ 

(AC  J 

R.O. 
Ac- ft 

i u  year 
discharge 

CTS 

d* 

XX 

w* 

XX 

1* 

14. 

Jut 

Discharge 
cx*  Jcao  n 

450 

2.1 

0o14 

1 

4 

10 

95 

001 

600 

2.0 

OoO 

1 

4 

10 

88 

002 

Ten 

ou 

2  o  1 

0.  I  4 

<i 
1 

4 

"3  ft) 

1  u 

A  A  "S' 

900 

o09 

0.6 

4 

10 

61 

Ore  & 
topsol 1 
stockpl le- 
facllltles 
area 

Sol 

.03 

2o75 

3 

10 

30 

0©5 

FacI 1 Itles 
area 

1?o5 

0.26 

1.5 

4 

20 

100 

006 

Topsol 1 
storage- 
Ta 1 1 1 ngs 
area 

4.6 

0o27 

2o2 

4 

20 

113 

007 

*Pond  dimensions  for  Fig.  2. 

Notes:    Spillways  all  constructed  In  accordance  with  Fig.  4. 

Diversions  and  collection  ditches  constructed  !n  accordance 
with  Fig.  3. 
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TYPICAL  POND  CROSS  SECTION 

D    DIKE  TOP  WIDTH     -J*  IS  MINIMUM 
H    POND  DEPTH  AS  DESCRIBED  IN  SITE  PLAN  +  t  FT. 
W    POND  BOTTOM  WIDTH  AS  DESCRIBED  IN  SITE  PLAN 
ALL  SLOPES  SHOWN  ARE  MAXIMUM,  FLATTER  SLOPES 
ARE  PREFERRED  WHERE  TOPOGRAPHY  WILL  ALLOW 


FIGURE  2 
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BUILD  DITCH  ON  COUNTOUR  WITH  SLOPE  OF  1%  TOWARD  OUTLET 


DIVERSION  AND  COLLECTION  DITCH  TYPICAL  CROSS  SECTION 


FIGURE  3 
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PLAN  OF  EARTH  SPILLWAY 


CROSS  SECTION  OF  EARTH 
SPILLWAY  AT  CONTROL  SECTK 


SPILLWAY  DETAILS 
FIGURE  4 
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Appendix  1.    Surface  water  runoff  calculations. 
Runoff  calculations  ior  disturbed  sites 

Runoff  calculated  by  SCS  method  from  Engineering  Field  Manual,  Chapter 
2,  Supplement  1,  "Estimating  Runoff  In  Montana",  1977. 

Due  to  the  very  small  size  of  the  areas  being  evaluated  a  runoff 
calculation  was  done  for  the  overall  area  In  the  vicinity  of  the 
portals  (61  acres)  (see  Area  I  calculations).  The  runoff  from  the 
small  disturbances  within  this  area  will  be  assumed  to  be  a  percentage 
of  the  runoff  from  the  total  area 

The  basis  for  runoff  calculations  arei 

Undisturbed  ground       CN  =  44 

100  year  peak  discharge  from  61  acre  =  0.1  cfs 

Disturbed  ground  CN  =  77 

25  year  runoff  quantity  0.8  Inch  per  acre 
100  year  peak  discharge  =  29.5  cfs 

(see  attached  calculations) 
Assumpt  ions 

Soil  permeability  Is  rapid  at  bottom  of  pond.    Range  Is  2-6  Inch/hour. 

To  account  for  sediment  build  up  use  0.5  Inch/hour* 
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Area  1 
(Above  Bear  Creek  Road) 

Acres  Use.  Hydrologfc  Group  £M 

60.8  Forest  land-grass  A-Falr  44 

60.8  Disturbed  A-  77 


Design  Precipitation 


25  year  event        P24  -  2.6  Inches 

Pg  -  1.6  Inches 
Ratio     -  .615 


Runoff 

CN=44  CN=77 

(2.6  +  2  -  200)2 

44  =    .004  In.  RO  .8  In. 

(2.6  -  8  +  800) 
44 

.004  x  60.8  Ac.        12  =  0.02  Ac. Ft. 


Peak  Discharge 

CN=77 

200-  2     2.6  =  .23  TI=0.3  nr. 

77  or  q.=244 


Time  Q±  Concentration 

ri720-8T(1000-  10  +  1)-7]  =  0.3  Hours 

 44-  

1 140  (50) *^ 


Method  Used:    SCS  Engineering  Field  Manual,  1977. 
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Area  J_ 


Design  Precipitation 

100  year  event  P24  -  3.0 

P6    ~  2,0 
Ratio     -  .667 


EjunfiH 

CN=44  CN=7? 

C30(D  1  2  =  2M)2 

44  «     ^21     =  0.016  Inches  1.0 

C3o0  -  8  ^  mm  13.2 

44 

0.016  x  60.8       12  =  0.08  Ac. Ft.  =  5.42  Ac. Ft. 


CN=44  CN=77 

2M  -  2       3o0  -  08S  ©r  q  -  65  .20  or  q  =  290 

44 

£1  x  £<L£  x         =  0.1  cfs.  2M  x  &L£  x  JLJ2I  -  29.47  cfs 
640  640 


Time  q±  Concentration 
From  EX  2.1-4        Tc  =  0.14  nr. 


Site:    450  level 

Area  above  portal  requiring  runoff  diversion  6.5  acres. 

Peak  100  year  discharge   £*J§.(0.1)  =  .01  cfs 

61 


Disturbed  area       2.1  acres 


X-70  /  Appendix  20 

Runoff  volume  (for  pond) 

0.8  x  2.1        12  0.14  Ac. Ft. 

100  year  peak  discharge    =    2*1(29.5)  =  1  cfs. 

61 

Diversion  ditch  dimensions  - 

In  accordance  with  typical  cross  section 
Collection  ditch  dimensions  (same  as  diversion) 

Pond  dimensions 
For  volume 

W  =  10  z  =  1.5:1 

d  =  4 

Crosssect lonal  area 

A  =  (10(4)  +    1.5(4)2)    =    64  ft.2 

L  =  LJ1  *  43560)  =    95  ft 
64 

or  100  ft.  Is  no  upgrade  diversion  planned. 

For  seepage.  Permeability  0.5  In/hr. 

Bottom  area  10  x  95  =  950  ft.2 
will  seep  at  40  c.f  per  hr. 

Time  to  seep  away  0.14  ac.ft.  ■  152  hrs.  adequate 

Spl  I  I  way  -  Flow  Is  very  smal  I.  From  USDA  Agriculture  Handbook  No. 
387,  Table  4. 
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a  spillway  I  ft.  wide  will  carry  3.9  cfs.  at  1.5  ft.  of  head.  For 
ease  of  construction  a  spillway  2  ft  wide  and  allowance  for  1  ft.  of 
head  will  be  adequate. 

Site  600  level 

Area  upgrade  to  be  diverted. 
7  acres. 

Peak  Discharge       2  (0.1)  =  0.1  cfs 

61 

Volume  to  add  to  pond  If  no  diversion  planned 
7  x  .016      12  =  .009  Ac. ft. 

Pond  Vo I ume 

Disturbed  area  =2.0  acres 

Volume  0.8  x  2       12  =  .13  Ac. Ft. 

100  year  peak  discharge 

2.0  (29.5)  =  1  cfs 
61 

Crosssectlonal  area: 
W  =  10» 

d  =  4»  z  -  1.5:1 

A  =  (10M4)  +  1.5(4)2  =  64  ft.2 

L  =  (.13X4356Q?  =  88  ft. 
64 

Spillway  requirement:  same  size  as  450  level. 

Diversion  above  disturbance:  In  accordance  with  typical  section 

Col  lection  ditch  - 

construct  I AW  typical  section 
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750  level 

Disturbed  area  -  2.1 

Area  about  to  be  diverted  -  10  acres+ 

Peak  discharge  for  diversion  1£)  (0.1)  =  0.16  cfs 

61 

Required  pond  volume 

0.8  x  2.1      12  =    .14  Ac. Ft. 

Spl 1 1  way  discharge 

2.1  (29.5)  =  1.0  cfs 
61 

Pond  Dimensions 

d  =  4  ft.  z  =  1.5:1 

w  =  10  ft    (see  450  level  coles) 

L  =  95  ft. 

Spillway:  I  AW  typical  drawing 
Diversion:  IAW  typical  drawing 
Collection:  IAW  typical  drawing 

900  level 

Disturbed  area 

450  x  125  =  1.3  ac. 

area  about  to  be  diverted  -  1.5  acres 
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Required  pond  volume: 

0.8  x  1.3       12  =  0.9  Ac. Ft. 

Spillway  discharge  - 

1^1  (29.5)  =  0.6  cfs. 
61 

Pond  Dimensions: 

d  =  4»  z  =  1.5:1 

w  -  10» 

A  =  10»(4)»  +  1.5(4)2  =  64  ft.2 

L  =  (.09) (43560)  =  61  ft. 
64 

Spillway:     I  AW  typical  drawing 
Diversion:     1AW  typical  drawing 
Collection  ditch:     IAW  typical  drawing 

Ore  stockpile  and  facilities  topsol I  stockpile  area.  This  Is  In  Area 
II,  R.O  =  0.7  in. 

Disturbed  area    5.7  Ac. 

Area  above    to  be  diverted    9.2  acres. 

Diversion  flows    SL2  (0.1)  =  0.15  cfs. 

61 

Required  pond  volume 

(0.07095.7)  =  0.3  Ac. Ft. 
12 

Spillway  discharge      ^L2(29.5)  =  2.75  crs. 

61 
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Pond  Dimensions 

d  =  4  ft.  z  =  2:1 

w  =  20  ft. 

A  =  (20)(4)  +  2(4)2  =  112 

L  =  (.26H43560)  =  101  ft 
112 

Spillway:     I  AW  typical  drawing 

Diversion  and  Collection:     I  AW  typical  drawing 

Topsol I  stockpile  for  soils  from  tailings  area. 

For  topsol I  volumes  see  "Topsol I  Salvage"  In  Reclamation  Plan  (Vol 

1 1  I  of  Jardlne  Joint  Venture  Operating  Permit  Application,  March,  1984 

Disturbed  area  -  4.6  ac. 

R.O.  Volume 

0.7  ln)(4.6)  =  0.27  Ac. Ft. 
12 

Spillway  discharge  =  4.6(29.5)  =  2.2  cfs. 

61 


Pond  Dimensions 

d  =  4  ft.  z  =  1.5 


w  =  20  ft 


A  =  (4)(2)  x  1.5(4)2  =  104  ft.2 

L  -  (0.27) (43560)=  113  ft.    use  115 
104 


Spillway:     I  AW  typical  drawing 
Diversion  and  Collection:     IAW  typical  drawing 
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Pond  Dimensions 

d  =  3  ft.  2  =  1.5:1 

w  =  10  ft. 

A  =  (10)(3)  +  1.5(3)2  =  43.5  ft.2 

L  =  (0.03X43560)  =  30  ft 
43.5 

Spillway:    I  AW  typical  drawing 

Diversion  and  Collection:     IAW  typical  drawing 
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Facl I Itles  Area 
Area  11 

Acres  Use.  Hydro  logic  group  CM 

17.5  Barren  (60JO  A  77 

Meadow  (Good)  (40$)  A  30 

Design  Precipitation 

25  year  event  P24  "  2.6 

P6  -1.6 
Ration    -  .615 


Runoff 

(2.6  +  2  -  200)2 

 58.2  =  0.16  Inches  R.O. 

(2.6  -8+800 
58.2 

.16  x  17.5       12    =    0.23  Ac. Ft. 


Peak  Discharge 


200  -  2     2.6  =  .55  or  q  =  63 
58.2 

) 

£1  X  rLl  x        -  .27  cfs 
640 


Time  q±  Concentration 

ri530'8T(1000  -  10  +  1)'7D 

58.2  =  0.25  hours 

_  ___5_  " 

Method  used:    SCS  Engineering  Field  Manual,  1977. 
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Area  1 1 
Design  Precipitation 


100  year  event  P74  -  3.0 

P6    -  2.0 
Ratio     -  .667 


Runoff 

(3.0  +  2  -  200)2 

 58.2   =  1 .56  =  .18  Inches  R.O. 

(3.0  -  8  +  fi££)  8.74 
58.2 


.18  x  17.5      12  =  .26  Ac. Ft. 


Peak  Discharge 

200  -  2       3.0  =  .48     or  q  =  310 
58.2 

310  x  17.5  x  .18  =    1.5  cfs 
640 


Time  o±  Concentration 

ri53o-8iriooo  - 10  -  i)-7:    ??2.98  * 

 58.2   =  6548.8  =  0.25  hrs. 

1140  (33-:>) 


FacI I Itles  Area 

Pond  Volume  required  =  0.23  Ac. Ft. 

Due  to  proximity  to  Bear  Creek  design,  pond  to  contain  100  year  runoff 
of  0.26  Ac. Ft. 

100  year  discharge  =  1.5  cfs. 
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TAILINGS  LINE  CROSS  SECTION 
FIGURE  11-4 


I  1-23 
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_JL 


H 


I  '  -  . 


TYPICAL  POND  CROSS  SECTION 


D    DIKE  TOP  WIDTH      *t  IS  MINIMUM 


ii 

5 


H    POND  DEPTH  AS  DESCRIBED  IN  SITE  PLAN  +  I  FT. 
W    POND  BOTTOM  WIDTH  AS  DESCRIBED  IN  SITE  PLAN 
ALL  SLOPES  SHOWN  ARE  MAXIMUM,  FLATTER  SLOPES 
ARE  PREFERRED  WHERE  TOPOGRAPHY  WILL  ALLOW 


FIGURE  11-5 


I  1-31 
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I  1-32 


\J7 
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MSDS  NO.  0290-01 
CAS  NO. 
DATE:  08/14/82 


PRODUCT 
IDENTIFICATION 


WARNING 


TRADEMARK: 


AERO®  350  Xanthate 


SYNONYMS: 

None 

CHEMICAL  FAMILY: 

Alkyl  xanthate  salt 

MOLECULAR  FORMULA: 

n-C5H110C(S)SK 

MOLECULAR  WGT.: 

210 

CAUSES  EYE  AND  SKIN  IRRITATION 


HAZARDOUS 
INGREDIENTS 


COMPONENT 


CAS.  NO. 


TWA/CEILING  REFERENCE 


No  Permissible 
Exposure  Limits 
(PEL),  have  been 
established  by  OSHA 


NFPA  HAZARD 
RATING 


Not  Established 


HEALTH  HAZARD 
INFORMATION 


EFFECTS  OF 
OVEREXPOSURE: 


FIRST  AID: 


Acute  oral  (rat)  LD50  value  is  between  1.0  and  2.0  g/kg. 
Skin  or  eye  contact  with  solutions  of  the  product  may 
cause  primary  irritation.  Airborne  dust  may  cause 
significant  eye  and  skin  irritation  or  irritation  of  the 
respiratory  tract.  Overexposure  to  carbon  disulfide  may 
produce  the  following  effects:  eye  or  respirtory  tract 
irritation,  skin  irritation  or  sensitization,  dizziness, 
headache,  degeneration  of  peripherial  nerves,  manic 
depressive  pyschosis  and  cardiovascular  disorders. 


In  case  of  skin  contact,  remove  contaminated  clothing 
without  delay.  Flush  skin  thoroughly  with  water.  Do  not 
reuse  clothing  without  laundering.  In  case  of  eye 
contact,  immediately  irrigate  with  plenty  of  water  for  1 5 
minutes.  Refer  to  a  physician  if  irritation  persists.  If 
vapor  of  AERO  350  Xanthate  is  inhaled,  remove  from 
exposure.  Administer  oxygen  if  there  is  difficulty  in 
breathing. 


EMERGENCY  PHONE:  201/835-3100 


AMERICAN  CYANAMID  COMPANY,  WAYNE.  NEW  JERSEY  07470 
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MSDS  NO.  0290-01 
AERO®  350  Xanthate 


EXPOSURE  Utilize  a  closed  system  process  where  feasible.  Where  a  closed  system  is  not  used, 

CONTROL  METHODS    9°°d  enclosure  and  local  exhaust  ventilation  should  be  provided  to  minimize 

exposure.  Food,  beverages,  tobacco  products  should  not  be  carried,  stored  or 
consumed  where  this  chemcial  is  in  use.  Before  eating,  drinking  or  smoking  wash  face 
and  hands  with  soap  and  water.  Shower  after  completion  of  workshift  Launder  work 
clothing  at  end  of  workshift  prior  to  reuse.  Store  street  clothing  separately  from  work 
clothing  and  protective  equipment.  Work  clothing  and  shoes  must  not  be  taken  home. 
Where  engineering  controls  are  effective,  respiratory  protection  is  generally  not 
required.  If  certain  operations  require  respiratory  protection,  use  a  NIOSH  approved 
respirator  recommended  by  an  industrial  hygienist.  Material  causes  eye  or  skin 
irritation  on  contact.  A  full  facspiece  respirator  will  provide  eye  and  face  protection. 
Wear  the  following  as  necessary  to  prevent  skin  contact;  work  pants,  long  sleeve 
work  shirt  and  work  gloves.  For  operations  where  eye  or  face  contact  can  occur  wear 
respiratory  protection  outlined  above,  (full  facepiece)  or  dust  proof  goggles. 
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MATERIAL       S  A  F  F  T  Y       D  A  T  c       r  u  r  c  t       r  /  r-  r- 
DOW  CHEMICAL  U.S.A.   MIDLAND  MICHIGAN  48640  EMERGENCY  PHONE     517-636  4400 

EFFECTIVE  DATE:    16  OCT  79     DATE  PRINTED :   4  JUN  34       PRODUCT  CODE :  7766? 

PRODUCT  NAME:   SEPARAN   (R)   NP10  SYNTHETIC  POLYMER  MSI) .  i1i7 

INGREDIENTS  (TYPICAL  VALUES-NOT  SPECIFICATIONS)  :  ym 

HYDROLYZED  POLYACRYLAMIDE 

SOLIDS  • 
MOISTURE  .'  l?/ 

SECTION  1  PHYSICAL  DATA 

BOILING  POINT:    DECOMPOSES  :   SOL.    IN  WATER ■    VFRY  rni  imi  c 

VAP  PRESS :    (MMHG  0  20C)   VERY  LOU     :   SP .   GRAVITY     -----  ELE 
VAP  DENSITY   (AIR=1):   NOT  APPLIC.      :   %  VOLATILE  BY  VOL:    NOT  APPLICABLE 

*PEARANCE  AND  ODOR:    WHITE  FREE  FLOWING  AMORPHOUS  SOLID ,    LITTLE  ODOR . 

SECTION  2  FIRE  AND  EXPLOSION  HAZARD  DATA 

FLASH  POINT:   NONE   (TESTED  TO  750F) :   FLAMMABLE  LIMIT? 
METHOD  USED:    CLEVELAND  OPEN  CUP       :   [fL     NONE  UFL :  NONE 

EXTINGUISHING  MEDIA:   C02,    DRY  CHEMICAL,   WATER  FOG,    ALCOHOL  FOAM. 

SPECIAL  FIRE  FIGHTING  EQUIPMENT  AND  HAZARDS :  NONE. 

SECTION  3  REACTIVITY  DATA 

"S?1^!^   S0LldS  50FTEN  AT  220-230C.     DECOMPOSITION  EVIDENT 

SlTrC7°C;„/R0DUCT^  F0RMED  0N  COMPLETE  COMBUSTION :      CARBON  DIOXIDE 
WATER,   AND  NITROGEN  DIOXIDE.  hKtfUN  U10XIDE' 

INCOMPATIBILITY:    OXIDIZING  MATERIAL. 
HAZARDOUS  DECOMPOSITION  PRODUCTS:   NITROGEN  OXIDES. 
HAZARDOUS  POLYMERIZATION:   WILL  NOT  OCCUR. 

SECTION  4  SPILL,    LEAK,   AND  DISPOSAL  PROCEDURES 

ACTION  TO  TAKE  FOR  SPILLS :    SWEEP  UP  AND 

SALVAGE  AS  MUCH  AS  POSSIBLE.     DISCARD  REST . 

rX£[!255L  METH0D:    BURN  0R  BURY   IN  ACCORDANCE  WITH  LOCAL  statf 
AND  FEDERAL  REGULATIONS.  lulal,  STATE 

(CONTINUED  ON  PAGE  2  ) 
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MATERIAL       SAFETY       DATA       SHEET      PAGE:  2 
DOW  CHEMICAL  U.S.A.   MIDLAND  MICHIGAN  48640  EMERGENCY  PHONE :  517-636-4400 

EFFECTIVE  DATE :    16  OCT  7?     DATE  PRINTED :    4  JUN  84       PRODUCT  CODE:  77669 
1DUCT   (CONT'D):   HEPARAN   (R)   NPiO  SYNTHETIC  POLYMER  MSD :  1117 

SECTION  5  HEALTH  HAZARD  DATA 

EYE:   SLIGHT  TRANSIENT  IRRITATION  ONLY. 

SKIN  CONTACT:    ESSENTIALLY  NO  IRRITATION. 

SKIN  ABSORPTION :   NOT  LIKELY  TO  BE  ABSORBED  IN  ACUTELY  TOXIC  AMOUNTS. 

INGESTION:   LOU)  ACUTE  ORAL  TOXICITY;   LD50  IS  GREATER  THAN 
2000  MG/KG. 

INHALATION :   POSSIBLE  NUISANCE  DUST.     DOW  GUIDE  10  MG/M3. 

SYSTEMIC  &  OTHER  EFFECTS:   POSSIBLE  THROAT  DRYNESS. 

SECTION  6  FIRST  AID 

EYES:    IRRIGATION  OF  THE  EYE  IMMEDIATELY  WITH  WATER  FOR  FIVE 
MINUTES  IS  GOOD  SAFETY  PRACTICE. 

SKIN:   WASH  OFF  IN  FLOWING  WATER. 

INGESTION :   LOW  IN  TOXICITY.     INDUCE  VOMITING  IF  LARGE  AMOUNTS  ARE 
INGESTED. 

INHALATION:   REMOVE  TO  FRESH  AIR  IF  EFFECTS  OCCUR.     CONSULT  MEDICAL 
PERSONNEL. 

NOTE  TO  PHYSICIAN: 

EYES:     MAY  CAUSE  MILD  IRRITATION.     STAIN  FOR  EVIDENCE  OF  CORNEAL 

INJURY. 
SKIN:     NO  EFFECT  EXPECTED. 
RESPIRATORY:      INJURY  IS  UNLIKELY. 
ORAL:     PROBABLY  LOW  IN  TOXICITY. 

SYSTEMIC:     CONSULT  STANDARD  LITERATURE.     NO  SPECIFIC  ANTIDOTE. 

TREATMENT  BASED  ON  SOUND  JUDGMENT  OF  PHYSICIAN  AND  INDIVIDUAL 
REACTIONS  OF  THE  PATIENT. 

SECTION  7  SPECIAL  HANDLING  INFORMATION 

EXPOSURE  GUIDELINE ( S) :   SOLIDS  SOFTEN  AT  220-230C.     DECOMPOSITION  EVIDENT 
AT  270C.     PRODUCTS  FORMED  ON  COMPLETE  COMBUSTION :    CARBON  DIOXIDE , 
WATER,   AND  NITROGEN  DIOXIDE. 

VENTILATION:   RECOMMEND  CONTROL  OF  DUST  TO  SUGGESTED  GUIDE. 

RESPIRATORY  PROTECTION :    IF  REQUIRED,   USE  AN  APPROVED  DUST  RESPIRATOR. 

PROTECTIVE  CLOTHING:    NONE  REQUIRED. 

c  PROTECTION :   NOT  NORMALLY  NECESSARY.     SAFETY  GLASSES  WITHOUT  SIDE 
SHIELDS  RECOMMENDED. 

(CONTINUED  ON  PAGE  3  ) 

(R)    INDICATES  A  TRADEMARK  OF  THE  DOW  CHEMICAL  COMPANY 
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MSDS  NO.  1816-02 
AEROFROTH®  76  Frother 


FIRE  AND 
EXPLOSION 
HAZARD 
INFORMATION 


FLASH  POINT: 

113  F  (45.0  C) 

METHOD: 

Closed  Cup 

FLAMMABLE  LIMITS 

Not  Available 

(%  BY  VOL): 

AUTOIGNITION  TEMP: 

Not  Available 

DECOMPOSITION  TEMP: 

Not  Available 

FIRE  FIGHTING: 


Use  alcohol  foam,  carbon  dioxide  or  dry  chemical  to 
extinguish  fires.  Water  may  be  ineffective.  Use  water  to 
keep  containers  cool.  Wear  self-contained,  positive 
pressure  breathing  apparatus  and  full  firefighting 
protective  clothing.  See  Exposure  Control  Methods  for 
special  protective  clothing.  Dike  area  and  use  limited 
amounts  of  extinguishing  agent  to  prevent  runoff. 


REACTIVITY  DATA 


STABILITY: 

Stable 

CONDITIONS  TO  AVOID: 

None  known 

POLYMERIZATION: 

Will  Not  Occur 

CONDITIONS  TO  AVOID: 

None  known 

INCOMPATIBLE 

Strong  oxidizing  agents;  mineral  acids. 

MATERIALS: 

HAZARDOUS 

Thermal  decomposition  or  combustion  may  produce 

DECOMPOSITION 

carbon  monoxide  and/or  carbon  dioxide. 

PRODUCTS: 

PHYSICAL  APPEARANCE  AND  Clear  liquid;  mild  organic  odor 

PROPERTIES  ODOR: 


BOILING  POINT: 

320-355  F;  160-179.4  C 

MELTING  POINT: 

Not  Available 

VAPOR  PRESSURE: 

Not  Available 

SPECIFIC  GRAVITY: 

~0.8  @  20  C 

VAPOR  DENSITY: 

Not  Available 

%  VOLATILE  (BY  VOL): 

100 

OCTANOL/H2O 

Not  Available 

PARTITION  COEF.: 

pH: 

Not  Available 

SATURATION  IN  AIR 

Not  Available 

(BY  VOL): 

EVAPORATION  RATE:         Not  Available 


SOLUBILITY  IN  WATER:  Negligible 
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MSDS  NO.  1816-02 
AEROFROTH®  76  Frother 


SPILL  OR  LEAK  STEPS  TO  BE  TAKEN  IN 

PROCEDURES  CASE  MATERIAL  IS 

RELEASED  OR  SPILLED: 


Where  exposure  level  is  not  known,  wear  NIOSH 
approved  positive  pressure  self-contained  respirator. 
Where  exposure  level  is  known,  wear  NIOSH  approved 
respirator  suitable  for  level  of  exposure.  In  addition  to 
the  protective  clothing/equipment  in  Exposure  Control 
Methods,  wear  impervious  boots.  Remove  sources  of 
ignition.  Cover  spills  with  some  inert  absorbent  material; 
sweep  up  and  place  in  a  waste  disposal  container. 
Flush  area  with  water. 


WASTE  DISPOSAL       Disposal  must  be  made  in  accordance  with  applicable  governmental  regulations. 


SPECIAL  HANDLING  AND 

PRECAUTIONS  STORAGE/OTHER: 


Areas  containing  this  material  should  have  fire  safe 
practices  and  electrical  equipment  in  accordance  with 
Electrical  and  Fire  Protection  Codes  (NFPA-30) 
governing  Class  II  Combustible  Liquids. 


Marvm  A  Friedman,  Ph.D..  Director  or  Toxicology  ana  Product  Safety 


This  information  is  given  witnout  any  warranty  or  representation  We  do  not  assume  any  legal  resoonsioiiity  for  same,  nor  ao  we  give  permission, 
nrjucement.  or  recommendation  to  practice  any  patented  invention  without  a  license  it  is  ottered  solely  for  your  consideration,  investigation  and 
verification  Before  using  any  product  read  its  label. 


MATERIAL  SAFETY  DATA 
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MSDS  NO.  1816-02 
CAS  NO. 
DATE:  07/29/82 


PRODUCT 

TRADEMARK: 

AEROFROTH®  76  Frother 

IDENTIFICATION 

SYNONYMS: 

None 

CHEMICAL  FAMILY: 

Alcohols 

MOLECULAR  FORMULA: 

Mixture 

MOLECULAR  WGT.: 

Mixture 

WARNING 

HARMFUL  IF  INHALED 

CAUSES  EYE  AND  SKIN  IRRITATION 

COMBUSTIBLE  LIQUID  AND  VAPOR. 

HAZARDOUS 

COMPONENT           CAS.  NO. 

% 

TWA/CEILING 

REFERENCE 

INGREDIENTS 

n-Butyl  alcohol  000071-36-3 

5.0 

100  ppm 

OSHA 

NFPA  HAZARD 
RATING 

Not  Established 

HEALTH  HAZARD 
INFORMATION 


EFFECTS  OF 
OVEREXPOSURE: 


FIRST  AID: 


Acute  oral  (rat)  LD50  value  of  AEROFROTH  76  is 
approximately  3.2  g/kg.  Although  acute  dermal  (rabbit) 
LD50  value  of  AEROFROTH  76  is  in  excess  of  20.0 
ml/kg,  it  is  still  a  moderately  strong  skin  irritant. 
AEROFROTH  76  is  moderately  irritating  to  the  eyes. 
The  6  hour  rat  LC50  is  in  excess  of  20.0  mg/L, 
suggesting  that  the  material  is  not  likely  to  produce  any 
significant  acute  effects  by  inhalation. 


In  case  of  skin  contact,  remove  contaminated  clothing 
without  delay.  Flush  skin  thoroughly  with  water.  Do  not 
reuse  clothing  without  laundering.  In  case  of  eye 
contact,  immediately  irigate  with  plenty  of  water  for  1 5 
minutes.  Get  medical  attention. 


EMERGENCY  PHONE:  201/835-3100 


AMERICAN  CYANAMID  COMPANY.  WAYNE.  NEW  JERSEY  07470 
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MSDS  NO.  1816-02 
AEROFROTH®  76  Frother 


EXPOSURE  Where  a  closed  system  is  not  used,  good  enclosure  and  local  exhaust  ventilation 

CONTROL  METHODS    should  be  provided  to  minimize  exposure.  Where  concentrations  are  below  the  PEL, 

no  respiratory  protection  is  required.  For  spills  or  leaks,  such  protection  may  be 
necessary.  Where  exposures  exceed  PEL,  use  respirator  approved  by  NIOSH  for  the 
material  and  level  of  exposure.  See  "GUIDE  TO  INDUSTRIAL  RESPIRATORY 
PROTECTION"  (NIOSH).  Material  causes  eye  and  skin  irritation  on  contact.  A  full 
facepiece  respirator  will  provide  eye  and  face  protection.  Wear  the  following  as 
necessary  to  prevent  skin  contact;  work  pants,  long  sleeve  worK  shirt  and  impervious 
gloves.  For  operations  where  eye  or  face  contact  can  occur  wear  chemical  splash 
proof  goggles. 
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MSDS  NO.  0290-01 
AERO®  350  Xanthate 


FIRE  AND 
EXPLOSION 
HAZARD 
INFORMATION 


FLASH  POINT: 


This  product  has  no  flash  point  or  explosive  limits. 
Carbon  disulfide  may  be  evolved;  however,  (see 
Reactivity  Data)  with  a  flash  point  of  -22  F. 


FLAMMABLE  LIMITS 

1.25  lower; 

50.0  upper 

(residual  carbon  disulfide) 

(%  BY  VOL): 

AUTOIGNITION  TEMP: 

248  F;  120 

C  (residual 

carbon  disulfide) 

DECOMPOSITION  TEMP: 

491-536  F; 

255-280  C 

(residual  carbon  disulfide) 

FIRE  FIGHTING: 


Use  carbon  dioxide  or  dry  chemical  to  extinguish  fires. 
Do  not  use  water.  Do  not  flush  to  sewers.  Wear 
self-contained,  positive  pressure  breathing  apparatus 
and  full  firefighting  protective  clothing.  See  Exposure 
Control  Methods  for  special  protective  clothing.  Dust 
may  be  explosive  if  mixed  with  air  in  critical  proportions 
and  in  the  presence  of  a  source  of  ignition.  Liberates 
carbon  disulfide  slowly  in  aqueous  solution,  when 
heated,  or  in  presence  of  moisture.  Due  to  its  high 
vapor  density  (2.2  @  100  F)  carbon  disulfide  may 
accumulate  in  the  bottom  of  tanks  or  drums  containing 
this  product  or  solutions  of  it  and  create  a  fire  or 
explosion  hazard. 


REACTIVITY  DATA 


STABILITY: 

Unstable 

CONDITIONS  TO  AVOID: 

Heat  or  moisture  will  liberate  carbon  disulfide  which  is 

toxic  and  explosive. 

POLYMERIZATION: 

Will  Not  Occur 

CONDITIONS  TO  AVOID: 

None  known 

INCOMPATIBLE 

Acids,  strong  oxidizing  agents,  water  (including 

MATERIALS: 

atmo^oheric  moisture). 

HAZARDOUS 

DECOMPOSITION 

PRODUCTS: 


Heat  or  moisture  will  liberate  carbon  disulfide.  Thermal 
decomposition  may  produce  carbon  monoxide,  carbon 
dioxide,  sulfur  oxides  and/or  carbon  disulfide. 


PHYSICAL  APPEARANCE  AND  Yellow  pellets  or  powder;  slight,  disagreeable  odor 
PROPERTIES  ODOR:  


BOILING  POINT: 

Not  Applicable 

MELTING  POINT: 

491-536  F;  255-280  C 

VAPOR  PRESSURE: 

Not  Applicable 

SPECIFIC  GRAVITY: 

Not  Available 

VAPOR  DENSITY: 

Not  Applicable 

%  VOLATILE  (BY  VOL): 

<15.0 

OCTANOL/H20 

Not  Available 

PARTITION  COEF.: 

PH: 

Not  Applicable 

SATURATION  IN  AIR 

Not  Applicable 

(BY  VOL): 

EVAPORATION  RATE: 

Not  Applicable 

SOLUBILITY  IN  WATER: 

Appreciable 
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MSOS  NO.  0290-01 
AERO®  350  Xanthate 


SPILL  OR  LEAK  STEPS  TO  BE  TAKEN  IN 

PROCEDURES  CASE  MATERIAL  IS 

RELEASED  OR  SPILLED: 


Wear  NIOSH  approved  air  purifying  cartridge  or  canister 
respirator.  Same  protective  clothing/equipment  as  in 
Exposure  Control  Methods.  Vacuum  spill  instead  of 
sweeping. 


WASTE  DISPOSAL        Disposal  must  be  made  in  accordance  with  applicable  governmental  regulations. 


SPECIAL  HANDLING  AND 

PRECAUTIONS  STORAGE/OTHER: 


Store  in  a  cool,  dry,  well-ventilated  area.  Maintain  good 
housekeeping  to  control  dust  accumulations.  Areas 
where  handling  or  use  may  result  in  the  evolution  of 
carbon  disulfide  should  have  fire  safe  practices  and 
electrical  equipment  in  accordance  with  Electrical  and 
Fire  Protection  Codes  (NFPA-30)  governing  Class  I 
Flammable  Liquids. 


Marvin  A.  Friedman,  Ph.D..  Director  of  Toxicology  and  Product  Safety 


This  information  is  given  without  any  warranty  or  representation.  We  do  not  assume  any  legal  responsibility  for  same,  nor  do  we  give  permission, 
inducement,  or  recommendation  to  practice  any  patented  invention  without  a  license,  it  is  offered  solely  for  your  consideration,  investigation  and 
verification  Before  using  any  product  read  its  label 


MATERIAL  SAFETY  DATA 
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MSDS  NO.  0414-01 
CAS  NO. 
DATE:  08/13/82 


PRODUCT 

TRADEMARK: 

AEROFLOAT®  208  Promoter,  Aqueous 

IDENTIFICATION 

SYNONYMS: 

None 

CHEMICAL  FAMILY: 

Ftiosphorodithioate  salt 

MOLECULAR  FORMULA: 

Mixture 

MOLECULAR  WGT.: 


Mixture 


WARNING 


CAUSES  BURNS  OF  EYES  AND  SKIN 


HAZARDOUS 
INGREDIENTS 


COMPONENT 


CAS.  NO. 


TWA/CEILING  REFERENCE 


No  Permissible 
Exposure  Limits 
(PEL),  have  been 
established  by  OSHA 


NFPA  HAZARD 
RATING 


Not  Established 


HEALTH  HAZARD 
INFORMATION 


EFFECTS  OF 
OVEREXPOSURE: 


FIRST  AID: 


Acute  oral  (rat)  and  acute  dermal  (rabbit)  LD50  values 
are  8.46  g/kg  and  5.61  g/kg,  respectively.  Marked  eye 
irritation  and  skin  corrosion  were  produced  during 
primary  irritation  studies  with  rabbits. 


In  case  of  skin  contact,  remove  contaminated  clothing 
without  delay.  Wear  impervious  gloves.  Cleanse  skin 
thoroughly  with  soap  and  water.  Do  not  omit  cleaning 
hair  or  under  fingernails  if  contaminated.  Do  not  reuse 
clothing  without  laundering.  Do  not  reuse  contaminated 
leatherware.  In  case  of  eye  contact,  immediately  irrigate 
with  plenty  of  water  for  15  minutes.  Obtain  medical 
attention  without  delay. 


EMERGENCY  PHONE:  201/835-3100 

AMERICAN  CYANAMID  COMPANY.  WAYNE.  NEW  JERSEY  0 
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MSDS  NO.  0414-01 
AEROFLOAT®  208  Promoter,  Aqueous 


EXPOSURE  Engineering  controls  are  not  usually  necessary,  if  good  hygiene  practices  are  strictly 

CONTROL  METHODS    followed.  Where  engineering  controls  are  effective,  respiratory  protection  is  generally 

not  required.  If  certain  operations  require  respiratory  protection,  use  a  NIOSH 
approved  respirator  recommended  by  an  industrial  hygienist.  Material  causes  eye  and 
skin  burns  or  severe  irritation  on  contact.  A  full  facepiece  respirator  will  provide  eye 
and  face  protection.  Wear  the  following  as  necessary  to  prevent  skin  contact;  work 
pants,  long  sleeve  work  shirt,  impervious  gloves  and  impervious  apron.  For  operations 
where  eye  or  face  contact  can  occur  wear  respiratory  protection  outlined  above  (full 
facepiece)  or  chemical  splash  proof  goggles  and  a  faceshield.  Provide  eyewash 
fountain  and  safety  shower  in  close  proximity  to  points  of  potential  exposure. 
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MATERIAL       SAFETY       DATA       SHEET      PAGE :  3 
DOU  CHEMICAL  U.S.A.   MIDLAND  MICHIGAN  48640  EMERGENCY  PHONE :  517-636-4400 

EFFECTIVE  DATE:    16  OCT  79     DATE  PRINTED :    4  JUN  34       PRODUCT  CODE :  77669 
1DUCT   (CONT"D):   SEP ARAN   <R)   NP10  SYNTHETIC  POLYMER  MSD :  1117 

SECTION  8       SPECIAL  PRECAUTIONS  AND  ADDITIONAL  INFORMATION 

PRECAUTIONS  TO  BE  TAKEN  IN  HANDLING  AND  STORAGE :   PRACTICE  REASONABLE 
CAUTION  AND  PERSONAL  CLEANLINESS.     PRODUCT  BECOMES  SLIPPERY  WHEN  UET . 
PRACTICE  GOOD  HOUSEKEEPING  AT  ALL  TIMES  TO  PREVENT  SLIPPERY  FLOORS. 

ADDITIONAL  INFORMATION :   NEU  MSDS  10/16/79 

LAST  PAGE 

(R)   INDICATES  A  TRADEMARK  OF  THE  DOU  CHEMICAL  COMPANY 
THE  INFORMATION  HEREIN  IS  GIVEN  IN  GOOD  FAITH,    BUT  NO  UARRANTY , 
EXPRESSED  OR  IMPLIED,    IS  MADE.     CONSULT  THE  DOU  CHEMICAL  COMPANY 
FOR  FURTHER  INFORMATION. 


Appendix  22  /  X-95 


MSDS  NO.  0414-01 
AEROFLOAT®  208  Promoter,  Aqueous 


FIRE  AND 
EXPLOSION 
HAZARD 
INFORMATION 


FLASH  POINT: 

>  200  F  (  >93.3  C) 

METHOD: 

Closed  Cup 

FLAMMABLE  LIMITS 

Not  Available 

(%  BY  VOL): 

AUTOIGNITION  TEMP: 

Not  Available 

DECOMPOSITION  TEMP: 

Not  Available 

FIRE  FIGHTING: 


Use  water,  carbon  dioxide  or  dry  chemical  to  extinguish 
fires.  Wear  self-contained,  positive  pressure  breathing 
apparatus  and  full  firefighting  protective  clothing.  See 
Exposure  Control  Methods  for  special  protective 
clothing.  Sulfur  dioxide  or  hydrogen  sulfide  may  be 
formed  under  fire  conditions.  Do  not  flush  to  sewer 
which  may  contain  acid.  This  could  result  in  generation 
of  toxic  and  explosive  hydrogen  sulfide  gas. 


REACTIVITY  DATA       STABILITY:  Stable 

CONDITIONS  TO  AVOID:  None  known  

POLYMERIZATION:  Will  Not  Occur 

CONDITIONS  TO  AVOID:  None  known  

INCOMPATIBLE  This  product  contains  a  neutralized  dithioacid.  Avoid 

MATERIALS:  contact  with  strong  oxidizing  agents  and  mineral  acids. 

HAZARDOUS  Thermal  decomposition  or  combustion  may  produce 

DECOMPOSITION  carbon  monoxide,  carbon  dioxide,  hydrogen  sulfide 

PRODUCTS:  and/or  oxides  of  sulfur  and  phosphorus. 


PHYSICAL  APPEARANCE  AND  Clear,  pale  yellow  to  dark  amber,  mobile  liquid; 
PROPERTIES  ODOR:  noticeable  odor   


BOILING  POINT: 

Not  Available 

MELTING  POINT: 

<^-5.0  F;  ~-20.5  C  (freezing  point) 

VAPOR  PRESSURE: 

Similar  to  water 

SPECIFIC  GRAVITY: 

1.1175  @25  C 

VAPOR  DENSITY: 

Similar  to  water 

%  VOLATILE  (BY  VOL): 

59  (water  by  weight) 

OCTANOL/H20 

Not  Available 

PARTITION  COEF.: 

pH: 

11.0  minimum 

SATURATION  IN  AIR 

Similar  to  water 

(BY  VOL): 

EVAPORATION  RATE:         Similar  to  water 


SOLUBILITY  IN  WATER:  Complete 
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SPILL  OR  LEAK  STEPS  TO  BE  TAKEN  IN      In  addition  to  the  protective  clothing/equipment  in 

PROCEDURES  CASE  MATERIAL  IS  Exposure  Control  Methods,  wear  impervious  boots  and 

RELEASED  OR  SPILLED:     a  rain  suit.  Cover  spills  with  some  inert  absorbent 

material;  sweep  up  and  place  in  a  waste  disposal 
container.  Flush  area  with  water. 


WASTE  DISPOSAL        Disposal  must  be  made  in  accordance  with  applicable  governmental  regulations. 


SPECIAL  HANDLING  AND 

PRECAUTIONS  STORAGE/OTHER: 


AEROFLOAT  208  Promoter  should  not  be  mixed  with 
acids  since  evolution  of  toxic  and  explosive  hydrogen 
sulfide  gas  could  result.  This  precaution  does  not,  of 
course,  apply  to  addition  of  this  reagent  to  flotation 
pulps  in  amounts  customarily  used  in  flotation. 


Marvm  A.  Friedman.  Ph  D  .  Director  of  Toxicology  and  Product  Safety 


This  information  is  given  without  any  warranty  or  representation  We  do  not  assume  any  legal  responsioiiity  for  same,  nor  ao  we  give  permission, 
inducement,  or  recommendation  to  practice  any  patented  invention  without  a  license  it  is  offered  soieiy  for  your  consideration,  investigation  and 
verification.  Before  using  any  product  read  its  label. 


DUPOflT 


Appendix 


MATERIAL  SAFETY  DATA  SHEET 


Page  1  of  3 


IDENTIFICATION 
Name 

Sodium  Cyanide 
Synonyms 

Cyanide  of  Sodium 
CAS  Name 

Sodium  Cyanide 

I.D. NosjCodes  NIOSH  Registry  No.  VZ  75250 
Wisvesser  Code  NC-NA- 
ManufactureriDistributor 

E.  I.  du  Pont  de  Nemours  &  Co. ,  (Inc.) 
Address 

Wilmington,  DE  19898 
HAZARDOUS  COMPONENTS 

Material(s) 
Sodium  Cyanide 
PHYSICAL  DATA 

Boiling  Point,  760  mm  Hg 

1496°C/2725°F 
Specific  Gravity 

1.6 

Vapor  Density 
(Air  =  1)  1.7 
%  Voiatilesby  Vol.  0 

Form  Appearance 
Solid  Granular 
pH  Information 
Not  available 

FIRE  AND  EXPLOSION  DATA 
Flash  Point  Method 

None 

Flammable  Limits  in  Air,  %  by  Vol. 
Not  applicable 
Fire  and  Explosion  Hazards 

Will  not  burn 
Extinguishing  Media 

Not  applicable 

Special  Fire  Fighting  Instructions     Do  not  use  water  if  involved  in  fire.     Toxic  water 
solutions  may  escape  to  surrounding  areas.     Contact  with  acids  or  acid  salt3 
will  release  highly  toxic  and  flammable  hydrogen  cyanide  gas. 

The  data  in  thu  Malarial  Salary  Data  Sheet  relate*  only  to  the  »pecif  ic  materiel  designated  herein  and  doe*  not  relate  teuton  combination  with  any  other  material  or  In  any  proceaa.  Tha 
information  a«t  forth  herein  ia  furnished  free  of  charge  and  ta  based  on  tachmccl  data  mat  Ou  Pont  b*i««  to  ba  reliable.  It  la  intended  for  use  by  persona  having  technical  Mill  and  at 
!  their  own  discretion  and  n*k.  Sine*  condition*  of  uaa  ara  outaida  our  control.  we  maka  no  warrant!**,  eipres*  or  implied,  and  eaeume  no  liability  In  connection  with  any  ua*  of  tfua 
Information.  Nothing  harem  ia  to  be  taken  a*  a  llcenae  to  operate  under  or  a  recommendation  to  Infringe  any  patent*. 


Tradename: 

Cyanobrik®/Cyanogran® 

Chemical  Family 

Metal  Cyanide 
CAS  Registry  No. 

143-33-9 
Formula: 
NaCN 

Product  Information  and  Emergency  Phone 
(901)  357-1546 

Transportation  Emergency  Phone 
(800)  424-9300 

Approximate  % 

1007. 

Melting  Point 

564°C/1047°F 
Vapor  Pressure 

Not  applicable 

Solubility  in  HtO 

377.  (at  20°C) 

Evaporation  Rate  (Butyl  Acetate  -  1) 
Not  applicable 

Color  Odor 
White  Pungent 
OctanollWater  Partition  Coefficient 
Not  applicalbe 

Autoignitlon  Temperature 
Not  applicable 


Lower 


Upper 
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Instability 

Will  react  with  acids  to  liberate  highly  toxic  and  flammable  hydrogen  cyanide  gas. 
Incompatibility 

Decomposition 

Polymerization 
Will  not  occur 

HEALTH  HAZARD  INFORMATION 

Exposure  Umits 

OS  HA  Time  Weighted  Average  (as  CN)  =»  5  mg/m3. 
Routes  of  Exposure  and  Effects 

Highly  toxic;  may  be  rapidly  fatal  if  swallowed  or  inhaled. 
Causes  eye  burns. 
May  irritate  skih. 

First  Aid 

Study  and  plan  First  Aid  action  before  beginning  work  with  cyanide    See 

attached  page  3. 


PROTECTION  INFORMATION 

Ventilation 

Use  only  with  adequate  ventilation. 

Personal  Protective  Equipment  Use  respirator  if  there  is  danger  of  breathing  dust;  air 
or  oxygen  mask  in  emergencies. 

Other    Wear  coverall  chemical  safety  goggles  and/or  face  shield.     Rubber  gloves 
for  solutions.     Dry  cotton  gloves  for  dry  material. 

DISPOSAL  PROCEDURES 

Aquatic  Toxicity 
Not  available 

Spill,  Leak  or  Release  Do  not  breathe  dust  or  gas.     Do  not  get  in  eyes.     Avoid  skin  contact. 

Sweep  up  spillage  and  store  in  covered  container  pending  transfer  to  disposal  facility. 

Waste  Disposal   Comply  with  Federal,  State  and  local  regulations.     Do  not  flush  sodium 

cyanide  into  sewers  which  may  contain  an  acid.     If  approved,  neutralize  with  sodium 

or  calcium  hypochlorite  and  flush  to  waste  treatment  system  or  call  disposal  contractor 

SHIPPING  PRECAUTIONS 

Transportation 

DOT  Shipping  Name  =  Sodium  Cyanide,  solid  (or  solution).     DOT  class  =  Poison  B 
Shipping  Containers  49  STCC  Code  »  4923228.     UN  No.  1689.     IMCO  Class  6.1.  Railroad 
tank  cars.    Flo-bins®.  Drums. 

Storage  Conditions    Store  in  dry  place.     Keep  container  closed  and  away  from  acids,  weak 
alkaline  salts  and  oxidizing  agents.     Do  not  store  near  foodstuffs. 

REFERENCES  AND  ADDITIONAL  INFORMATION 

Do  not  breathe  dust  or  gas.     Do  not  get  in  eyes.    Avoid  contact  with  skin.     Do  not 
carry  foodstuffs,  beverages  or  tobacco  where  contamination  with  cyanide  is  possible. 
Wash  thoroughly  after  handling.    Wash  contaminated  clothing  before  reuse. 
See:    Du  Pont  Bulletin  on  Sodium  Cyanide 

National  Fire  Protection  Association  Manual  49,  491M. 

DATE:  6/79 


E-21988-2 

"«&       par  a  r« 


'END IX  23 


Untied  •»•!••  D*»*rtin*nt  ml  At'i*ul 

SPECIAL  USE  PEMlT 
Act  of  October  21 ,  1976 
(P.L.  94-579)  ****c*k**x*W? 

This  permit  la  revocable  and  nontransferable 

(Raf.  FSM  2710) 

e.  Racere*  Me.  (M) 

70 

fcaalen  (J-4) 

One  01_ 

c.  Per**!  (5  4) 

Gallatin 

DlatrJet  (7.t) 

Gardiner  03 

e.  Uaer  number  (••12) 

f.  Kind  ef  waa  (1 
Ua  tor 

Trans.  . 
r- (Buried) 

0-  Stete  (1617) 

Montana  30 

h.  County  (10.20) 

Park  067 

«•  Cerd  no.  (21) 

Permission  is  hereby  granted  to  Homes tn If p  Mining  Company        Appendix  23  /  X-99 

of  P.O.  Box  92,  Gardiner.  Montana  59030  

or^pS!^^  aubiectto  the  conditions  set  out  below,  the  following  describee 

MS^E"?£  aSro?S  **¥°n«}  l0rest  land  for  1008  feet  of  Pipeline  located 
in  the  SEk  Sec.  4,  T.  9  S.,  R.  9  E. ,  PMM. ,  Park  County,  Montana  as  shown 
on  the  attached  plat  dated  12/16/81  by  P.  W.  Hoppe 


This  permit  covers  Approx.  .3  ^  an(J/or  1008  feet  ^  and  is  issued  fof  ^  ^ 
of  "th™f ol 1 Swi nd • ntenance  0f  a  mun1c1Pal  water  system  for  Jardine  consistin 

i  D^iltraJ1on  structure  located  in  Pine  Creek  (30*  in  circumference 
1  ROW  for  buried  water  pipeline  12'  wide  and  1008'  long 


1.  Construction  or  occupancy  and  use  under  this  permit  shall  begin  within      One  months 

construction,  if  any  shall  be  completed  within  2A  months,  from  the  date  of  the  permit.  T 

iTwridng     8C         CXercised  at  lea8t  dar*  «*ch  vear'  unless  otherwise  authori; 

2.  In  consideration  for  this  use  the  permittee  shall  pay  to  the  Forest  Service,  U.S.  Department  of 
Agriculture,  the  sum  of  twenty-five  Dollars ($  25.00  )  for 

 January  1  19  82,  t0       December  31  iq  ST  °a 

annually  on        January  1     —  '  ^ — ~'  and  there 

twenty- five 


.Dollars  (t  25.00 


_    -   ■  —  mill  urn  t~  %J  m  \J\J  

Provided,  however,  Charges  for  this  use  may  be  made  or  readjusted  whenever  necessary  to  place  the 
charges  on  a  basis  commensurate  with  the  value  of  use  authorized  by  this  permit. 

3.  This  permit  is  accepted  subject  to  the  conditions  set  forth  herein,  and  to  conditions  18 
  attached  hereto  and  made  a  Dart  of  this  n^rmit 


PERMITTEE 

NAME  OF  PERMITTEE 

H0MESTAKE  MINING  COMPANY 

SIGNATURE  OF  AUTHORIZED  OFFICER 

TITLE-pro^JI    G      U  <-.l^V 

DATE 

ISSUING 
^OFFICER 

NAIOvAND  SIGNATURE 

TITLE 

Forest  Supervisor 

DATE 

revision  of  layout  or  construction  pla.i.s  for  this  area  must  be  approved  in  advance  and  in  writing  by  the 
forest  supervisor.  Trees  or  shrubbery  on  the  permitted  area  may  be  removed  or  destroyed  only  r'ter  the 
forest  officer  in  charge  has  approved,  und  has  marked  or  otherwise  designated  that  which  may  be  remover 
•  or  destroyed,  limber  cut  or  destroyed  will  be  paid  for  by  the  permittee  as  follows:  Merchantable  timber  i 
appraised  value;  young-growth  timber  below  merchantable  size  at  current  damage  appraisal  value;  provide 
that  the  Forest  Service  reserves  the  right  to  dispose  of  the  merchantable  timber  to  others  than  the  per- 
mittee at  no  stumpape  cost  to  the  permittee.  Trees,  shrubs,  and  other  plants  may  be  planted  in  such 
manner  and  in  such  places  about  the  premises  as  may  be  approved  by  the  forest  officer  in  charge. 

5.  The  permittee  shall  maintain  the  improvements  and  premises  to  standards  of  repair,  orderliness, 
neatness,  sanitation,  and  safety  acceptable  tc  the  forest  officer  in  charge. 

6.  This  permit  is  subject  to  all  valid  claims. 

7.  The  permittee,  in  exercising  the  privileges  granted  by  this  permit,  shall  comply  with  the  regulation 
of  the  Department  of  Agriculture  and  all  Federal,  State,  county,  and  municipal  laws,  ordinances,  or  reguli 
tions  which  are  applicable  to  the  area  or  operations  covered  by  this  permit. 

8.  The  permittee  shall  take  all  reasonable  precautions  to  prevent  and  suppress  forest  fires.  No  ma- 
terial shall  be  disposed  of  by  burning  in  open  fires  during  the  closed  season  established  by  law  or  regula 
tion  without  a  written  permit  from  the  forest  officer  in  charge  or  his  authorized  agent. 

9.  The  permittee  shall  exercise  diligence  in  protecting  from  damage  the  land  and  property  of  the  Unit* 
States  covered  by  and  used  in  connection  with  this  permit,  and  shall  pay  the  United  States  for  any  damag 
resulting  from  negligence  or  from  the  violation  of  the  terms  of  this  permit  or  of  any  law  or  refutation  app! 
cable  to  the  National  Forests  by  the  permittee,  or  by  any  agents  or  employees  of  the  permittee  acting 
within  the  scope  of  their  agency  or  employment. 

10.  The  permittee  shall  fully  repair  all  damage,  other  than  ordinary  wear  and  tear,  to  national  forest  ro 
and  trails  caused  by  the  permittee  in  the  exercise  of  the  privilege  granted  by  this  permit. 

11.  No  Member  of  or  Delegate  to  Congress  or  Resident  Commissioner  shall  be  admitted  to  any  share  or 
part  of  this  agreement  or  to  any  benefit  that  may  arise  herefrom  unless  it  is  made  with  a  corporation  for  it 
general  benefit. 

12.  Upon  abandonment,  termination,  revocation,  or  cancellation  of  this  permit, the  permittee  shall  remov 
within  a  reasonable  time  ail  structures  and  improvements  except  those  owned  by  the  United  States,  and 
shall  restore  the  site,  unless  otherwise  agreed  upon  in  writing  or  in  this  permit.  If  the  permittee  fails  to 
remove  all  such  structures  or  improvements  within  a  reasonable  period,  they  shall  become  the  property  of 
the  United  States,  but  that  will  not  relieve  the  permittee  of  liability  for  the  cost  of  their  removal  and 
restoration  of  the  site. 

13.  This  permit  is  not  transferable.    If  the  permittee  through  voluntary  sale  or  transfer,  or  through 
enforcement  of  contract,  foreclosure,  tax  sale,  or  other  valid  legal  proceeding  shall  cease  to  be  the  ownei 
of  the  physical  improvements  other  than  those  owned  by  the  United  States  situated  on  the  land  described 
in  this  permit  and  is  unable  to  furnish  adequate  proof  of  ability  to  redeem  or  otherwise  reestablish  title  t< 
said  improvements,  this  permit  shall  be  subject  to  cancellation.  But  if  the  person  to  whom  title  to  said 
improvements  shall  have  been  transferred  in  either  manner  provided  is  qualified  as  a  permittee  and  is 
willing  that  his  future  occupancy  of  the  premises  shall  be  subject  to  such  new  conditions  and  stipulation: 
as  existing  or  prospective  circumstances  may  warrant,  his  continued  occupancy  of  the  premises  may  be 
authorized  by  permit  to  him  if,  in  the  opinion  of  the  issuing  officer  or  his  successor,  issuance  of  a  permit 
is  desirable  and  in  the  public  interest. 

14.  In  case  of  change  of  address,  the  permittee  shall  immediately  notify  the  forest  supervisor. 

15.  The  temporary  use  and  occupancy  of  the  premises  and  improvements  herein  described  may  be  sublet 
by  the  permittee  to  third  parties  only  with  the  prior  written  approval  of  the  forest  supervisor  but  the  per- 
mittee shall  continue  to  be  responsible  for  compliance  with  all  conditions  of  this  permit  by  persons  to 
whom  such  promises  may  be  sublet. 

Id.  This  permit  mny  be  terminated  upon  brench  of  nny  of  the  conditions  herein  or  at  the  discretion  of  thf 
leuioiitil  forester  or  thi*  Chief,  Forest  Serviee. 

17.  In  the  rvent  of  any  confliel  between  any  of  the  preceding  printedeliniNe*  or hiiv  provision*  thereof  uu 
iiiiv  of  lie-  following  rlnuses  or  nny  nrovislona  thereof,  the  following  rliuises  will  eontrol 
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18.  A  late  payment  charge  in  addition  to  the  regular  fees  shall  be  made  for 
failure  to  meet  the  fee  payment  due  date  or  any  of  the  dates  specified  for  sub- 
mission of  statements  required  for  fee  calculation.    The  late  payment  charge 
shall  be  $15.00,  or  an  amount  calculated  by  applying  the  current  rate  prescribed 
by  Treasury  Fiscal  Requirements  Manual  Bulletins  to  the  overdue  amount  for  each 
30-day  period,  or  fraction  thereof,  that  the  payment  is  overdue,  whichever  is 
greater.    If  the  due  date  falls  on  a  nonworkday,  the  late  payment  charge  will 
not  apply  until  the  next  workday. 

19.  During  the  performance  of  this  permit,  the  permittee  agrees: 

a.  In  connection  with  the  performance  of  work  under  this  permit,  including 
construction,  maintenance,  and  operation  of  the  facility,  the  permittee 
shall  not  discriminate  against  any  employee  or  applicant  for  employment 
because  of  race,  color,  religion,  sex,  or  national  origin. 

b.  The  permittee  and  his  employees  shall  not  discriminate  by  segregation  or 
otherwise  against  any  person  on  the  basis  of  race,  color,  religion,  sex,  or 
national  origin  by  curtailing  or  refusing  to  furnish  accommodations,  facili- 
ties, services,  or  use  privileges  offered  to  the  public  generally. 

c.  The  permittee  shall  include  and  require  compliance  with  the  above  non- 
discrimination provisions  in  any  subcontract  made  with  respect  to  the  opera- 
tions under  this  permit. 

d.  Signs  setting  forth  this  policy  of  nondiscrimination  to  be  furnished  by  the 
Forest  Service  will  be  conspicuously  displayed  at  the  public  entrance  to  the 
premises,  and  at  other  exterior  or  interior  locations  as  directed  by  the 
Forest  Service. 

20.  The  permittee  shall  indemnify  the  United  States  against  any  liability  for 
damage  to  life  or  property  arising  from  the  occupancy  or  use  of  National  Forest 
lands  under  this  permit. 

21.  Avalanches,  rising  waters,  high  winds,  falling  limbs  or  trees,  and  other 
hazards  are  natural  phenomenons  in  the  forest  that  present  risks  which  the  per- 
mittee assumes.    The  permittee  has  the  responsibility  of  inspecting  his  site, 
lot,  right-of-way,  and  immediate  adjoining  area  for  dangerous  trees,  hanging 
limbs,  and  other  evidence  of  hazardous  conditions  and,  after  securing  permission 
from  the  Forest  Service,  of  removing  such  hazards. 

22.  Drinking  water  testing  shall  be  accomplished  by  the  permittee  in  accordance 
with  Federal,  State,  and  local  regulations,  or  as  directed  by  State  health  offi- 
cials.   As  a  minimum,  a  sample  of  the  drinking  water  shall  be  submitted  by  the 
permittee  to  a  certified  laboratory  for  bacteriological  analysis  prior  to 
opening  the  seasonal  system  to  public  use,  and  at  a  rate  of  one  test  per  calen- 
dar quarter  during  the  season  of  operation.    Copies  of  all  test  results  will  be 
forwarded  to  the  Forest  Service  representative,  and  appropriate  action  taken  to 
correct  any  deficiencies  as  may  be  deemed  necessary  by  the  Forest  Service  and/or 
State  or  local  health  officials. 
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In  addition,  the  permittee  shall  submit  a  drinking  water  sample  to  a  certified 
laboratory  for  nitrate  analysis  once  every  three  years  for  analysis  and  submit 
results  to  the  Forest  Service  representative.  Nitrate  (as  nitrogen)  levels  in 
excess  of  10  milligrams  per  liter  will  not  be  supplied  to  the  public. 

23.  The  permittee  shall  protect  the  scenic  esthetic  values  of  the  area  under 
this  permit,  and  the  adjacent  land,  as  far  as  possible  with  the  authorized  use, 
during  construction,  operation,  and  maintenance  of  the  improvements. 

24.  The  permittee  shall  be  responsible  for  the  prevention  and  control  of  soil 
erosion  and  gullying  on  the  area  covered  by  this  permit  and  lands  adjacent 
thereto,  and  shall  provide  preventive  measures  as  required  by  the  District 
Ranger. 

25.  The  permittee  agrees  to  take  all  reasonable  precaution  to  avoid  damage  to 
property  and  resources  of  the  United  States,  and  diligently  to  undertake 
suppression  action  in  the  event  of  fire  resulting  from  the  exercise  of  the  pri- 
vileges herein  granted. 

26.  Unless  sooner  terminated  or  revoked  by  the  Regional  Forester  in  accordance 
with  the  provisions  of  the  permit,  this  permit  shall  expire  and  become  void  on 
December  31,  1991,  but  a  new  permit  to  occupy  and  use  the  same  National  Forest 
land  may  be  granted  provided  the  permittee  will  comply  with  the  then-existing 
laws  and  regulations  governing  the  occupancy  and  use  of  National  Forest  lands 
and  shall  have  notified  the  District  Ranger  not  less  than  six  months  prior  to 
said  date  that  such  new  permit  is  desired. 

27.  This  permit  may  be  terminated  for  nonpayment  of  fees  and/or  any  additional 
charges  for  late  payment. 

28.  The  permittee  agrees  to  permit  the  free  and  unrestricted  access  to  and  upon 
the  premises  at  all  times  for  all  lawful  and  proper  purposes  not  inconsistent 
with  the  intent  of  the  permit  or  with  the  reasonable  exercise  and  enjoyment  by 
the  permittee  of  the  privileges  thereof. 

29.  This  permit  is  granted  with  the  express  understanding  that  should  future 
location  of  Government  improvements  or  road  rights-of-way  require  the  relocation 
of  the  permittee's  improvements,  such  relocation  will  be  done  by  the  permittee 
at  his  expense  within  sixty  (60)  days  following  request  to  relocate. 

30.  This  permit  confers  no  right  to  the  use  of  water  by  the  permittee. 
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Pipeline  Design  Features 

Slurry  Transportation  and  Spill  Prevention 

1.  Materials  under  consideration  for  use  in  constructing  the  slurry  and 
return  water  pipelines  include  a  polyurethane  pipe.  This  type  of  pipe  is 
manufactured  by  Dupont ,  under  the  trade  name  of  "SCLAIR. "  This  pipe  is 
flexible  and  virtually  resistant  to  corrosion  or  abrasion.  It  will 
withstand  pressures  up  to  300  psi. 

2.  The  polyurethane  type  pipe  described  above  is  flexible,  and  capable  of 
withstanding  a  significant  seismic  event.  Pipes  up  to  three  feet  in 
diameter  of  this  material  are  currently  being  used  by  ACNC's  parent 
company  (INCO  Ltd.)  at  its  various  mine  and  mill  facilities. 

Technical  drawings  will  be  provided  as  part  of  detailed  engineering. 

3.  "Failsafe"  type  controls  can  be  used  to  substantially  reduce  the 
potential  for  spillage  from  the  slurry  and  backfill  lines.  This  type  of 
control  of  materials  in  the  chemical  process  industry  (CPI)  is  directly 
applicable  to  control  of  pipelines  at  the  JJV  project.  These  controls 
have  evolved  over  several  decades  to  the  current  state  of  automated, 
high-tech  dependability. 

Control  devices  applicable  to  project  pipelines  include: 

a.  Speciality  piping  for  strength  and  for  corrosion  resistance. 

b.  Check  valves  to  reduce  static  head  pressures  on  slopes  and  limit 
possible  spill  volumes. 

c.  Electrically    actuated    control    valves    to    stop    slurry    flow  and 
minimize  potential  spillage. 

d.  Pressure  sensitive  and/or  mechanical  flow  meters  to  monitor  remote 
pipeline  flow  conditions  and  trigger  pump/valve  emergency  shutdown. 

e.  Solid  state  electronic  controlling  and  monitoring  hardware. 

Currently  available  manufacturer's  literature  for  typical  control 
equipment  is  attached  for  reference. 

A  typical  flow  control  schematic  for  project  slurry  pipelines  is  shown  as 
Figure  C-l.  A  mylar  of  this  schematic  is  attached  for  your  use.  This 
arrangement  represents  only  one  of  many  possible  to  provide  state-of-the-art 
environmental  protection. 

4.  In  addition  to  advance  slurry  flow  control,  ditches  and  ponds  are 
available  for  physical  containment  in  the  event  of  a  spill  from  the 
slurry  or  return  water  pipelines.  The  2  foot  by  2  foot  containment  ditch 
described  in  the  Operating  Permit  Application  would  provide  a  volume  of 
400  cubic  feet  or  2,992  gallons  per  100  feet  of  length.  This  is  209%,  or 
20  times,  the  volume  of  200  feet  of  pipe  in  operation. 


FIGURE  C-l 


TAILING  S  IMPOUNDMENT 
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The  sand  backfill  line  operates,  at  the  most,  during  one  shift  per  day. 
A  special  crew  is  assigned  to  this  task.  The  crew  maintains  the  line 
when  not  in  use.    When  in  use,  the  line  is  continually  patrolled. 

In  addition,  containment  ponds  have  been  located  at  the  base  of  the 
hillside  between  the  mine  and  the  mill,  and  at  the  mill.  These 
containment  ponds  will  be  sized  with  sufficient  capacity  to  completely 
contain  a  spill  in  the  entire  reach  of  pipeline  upgradient  from  the  pond. 
A  pump  will  also  be  activated  in  the  containment  ponds  in  the  event  of  a 
spill  in  order  to  return  the  slurry  to  the  mill,  allowing  time  for  only 
minimal  seepage.  The  location  of  the  containment  ponds  is  as  shown  on 
revised  Exhibit  1 1  —  1 .  Engineering  data  on  the  slurry  pipeline  volumes  is 
shown  in  Exhibit  C-l. 

Technical  drawings  will  be  included  as  part  of  detailed  design 
engineering. 

5.  A  containment  pond  will  be  located  at  the  point  where  the  slurry  pipeline 
exits  the  mill,  as  discussed  in  C.4  above,  and  shown  on  the  revised 
Exhibit  1 1  —  1 .  The  pond  will  be  sized  to  contain  the  volume  of  the  first 
1,000  feet  of  pipeline  which,  along  with  the  containment  ditch,  will 
provide  excess  capacity  in  the  event  of  a  spill. 

Design  details  will  be  included  as  part  of  detailed  engineering. 

6.  Details  of  the  series  of  drop  boxes  or  energy  dissipators,  including 
cross  sections  and  plan  views,  will  be  included  as  part  of  detailed 
engineering. 


EXHIBIT  C-l 
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JARDINE  JOINT  VENTURE 
SLURRY  PIPELINE  CONTROL 

ENGINEERING  DATA 

VOLUMES : 

VOLUME  OF  SLURRY  PER  100  FT.    OF  6"   DIAMETER  PIPE 

VOLUME   -  LENGTH  X  CROSS  SECTIONAL  AREA 

=  1200  in  X     3.14159  X  3  in  X  3in 
=  33924  cu.  in. 

1  CUBIC  FOOT  =   1728  CUBIC  INCHES 

1  CUBIC  FOOT  =  7. 43  GALLONS 

THEREFORE,   VOLUME  PER  100  ft.   -  6"   PIPE  =   146. S3  GALLONS 


STATIC  HEAD: 

STATIC  HEAD  =  VERTICAL  DROP  X  DENSITY  /(J44  sq . in . /sq. f t . ) 

BASED  ON  10  CU.ft.    PER  TON,  AND  A  SOLID  TO  WATER 
RATIO  OF  40   :   60   ,   SLURRY  DENSITY  IS  APPROXIMATELY 
117.4     lbs.   /  CU.ft. 

VERTICAL  DISTANCES:   MILL  TO  450  LEVEL  =  665  ft. 

:   MILL  TO  6575  GRADE  =  75  ft. 


MAXIMUM  HEAD  TO  450  LEVEL  =  542.3  psi 


MAXIMUM  HEAD  TO  IMPOUNDMENT 
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ENGINEERING  DATA  -  CONTINUED 


PIPELINE  VOLUMES: 


MILL  TO  450  LEVEL 
VOLUME  PER  100  FEET 


=  2217  ft. 

=   142. S3  gal. 


TOTAL  VOLUME  = 


3166.5  GALLONS 


MILL  TO  IMPOUNDMENT  AREA 
VOLUME  PER  100  FEET 


—  3fc>S  o  ft. 
=  142.83  gal. 


TOTAL  VOLUME  =     5546.0  GALLONS 


**  IN  ADDITION  TO  A  CONTAINMENT  POND(S)   NEAR  THE 
MILL,   A  2  ft.   X     2  ft.   SPILL  DITCH  WOULD  PROVIDE  A 
VOLUME  OF  400  CUBIC  FEET  OR  2992  GALLONS  PER  100 
FEET  OF  LENGTH.   THIS  IS  2095  X     OR       20  TIMES  THE 
VOLUME  IN  100  FEET  OF  PIPE  IN  OPERATION. 
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Estimated  Effects  of  Mining  on  Streamflow  in  Bear  Creek 


Estimated 


Month 

1 ong-term 

mean 
di  scharge 

Estimated 

projec^ 
demands 

Estimated 
flow  during 
mi  ning 

Minimum 
instream 
requi  rement  s 

October 

4 

25.0 

1 .09 

23.91 

18.20 

November 

16.0 

0.65 

15.35 

16.50 

December 

13.0 

0.65 

12.35 

12.50 

January 

13.0 

0.65 

12.35 

10.10 

February 

12.5 

0.65 

11 .85 

9.63 

March 

13.0 

0.65 

12.35 

10.80 

Apri  1 

18.0 

0.65 

17.35 

32.30 

May 

125.0 

1 .09 

123.91 

91  .10 

June 

270.0 

1 .09 

268.91 

290.00 

July 

130.0 

1 .09 

128.91 

120.00 

August 

50.0 

1 .09 

48.91 

41.20 

September 

35.0 

1 .09 

33.91 

34.50 

Source:    Based  on  R.T.  Agar,  Jardine  Joint  Venture,  pers.  comm.,  February  18,  1986. 


Remainder  of  column  3  subtracted  from  column  2. 
Source:    Peterman  and  Nelson,  1985. 
All  figures  in  cubic  feet/second. 
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APPENDIX  26 

THREATENED  AND  ENDANGERED  SPECIES  BIOLOGICAL  EVALUATION 
OPERATING  PLAN  -  HOMESTAKE  (JOINT  VENTURE) 
DRAFT  ENVIRONMENTAL  IMPACT  STATEMENT 

MONTANA  DEPARTMENT  OF  STATE  LANDS 
GALLATIN  NATIONAL  FOREST 

By:    J.T.  Light 
Gallatin  National  Forest 
U.S.  Forest  Service 
January  31,  1986 

INTRODUCTION 

This  biological  evaluation  1)  provides  a  list  of  threatened  and 
endangered  species,  2)  describes  the  habitat,  distribution,  and  status  of 
listed  species,  3)  discusses  the  effects  and  consequences  of  the  proposed 
operating  plan  on  the  listed  species,  and  4)  recommends  modifications  with 
management  practices  if  aspects  of  the  proposal  are  inconsistent  with  the 
recovery  objectives  for  the  listed  species. 


Federal  law  prohibits  the  U.S.  Forest  Service  from  authorizing  any 
project  or  program  that  would  jeopardize  the  continued  existence  of  a 
threatened  or  endangered  species.  This  biological  assessment  is  the  vehicle 
for  determining  effects  on  the  listed  species.  A  determination  of  "may 
adversely  effect"  via  this  evaluation  will  be  resolved  through  formal 
consultation  with  the  U.S.  Fish  and  Wildlife  Service  and  negotiations  with  the 
Jardine  Joint  Venture.  The  Fish  and  Wildlife  Service's  biological  opinion 
will  contain  a  determination  of  "jeopardy/non-jeopardy"  effect  on  listed 
species . 


LISTED  SPECIES  AND  HABITAT  DESCRIPTION 


Those  species  listed  for  this  assessment  by  the  U.S.  Fish  and  Wildlife 
Service  (pers.  comm.,  10/19/84)  will  be  the  subjects  of  this  biological 
evaluation.  In  the  assessment  area  (Figure  1),  there  are  no  plant  species 
listed,  or  proposed  for  listing,  by  the  Endangered  Species  Act  (1973).  The 
species  and  their  classified  status  are  listed  below: 


Species 


Classification 


Status 


Grizzly  bear 
Bald  eagle 
Peregrine  falcon 


Gray  wolf 


Threatened 
Endangered 
Endangered 


Endangered 


Resident 

Winter  resident 

Migrant  -  reintroduction  in 

progress  in  NW  quarter  of  the 

Greater  Yellowstone  Area  (GYA) 

No  known  pack;  individuals' 

presence  is  unknown 


Following  is  a  condensed  description  of  the  status  and  habitat  of  these 
species  in  and  adjacent  to  the  assessment  area.    A  more  detailed  description 
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is  contained  in  the  Jardine  Joint  Venture  Project  Draft  Environmental  Impact 
Statement  (Montana  Department  of  State  Lands  and  U.S.  Forest  Service,  1985). 

Grizzly  Bear 

The  assessment  area  is  in  a  grizzly  bear  "high  density"  zone  (Knight  and 
Eberhardt,  1985).  Home  range  polygons  of  radioed  grizzlies  in  the  GYA  vary 
from  105  square  miles  (average  for  females)  to  as  much  as  1,000  square  miles 
(U.S.  Fish  and  Wildlife  Service,  1982).  Therefore,  the  likelihood  of  grizzly 
occurrence  in  the  project  area  is  and  should  continue  to  be  high. 

The  Interagency  Grizzly  Bear  Study  Team  (IGBST)  has  fitted  numerous 
grizzlies  with  radio  collars  to  determine  distribution,  habitat  use  and 
population  trends.  Grizzly  bear  home  range  polygons  established  by  radio 
telemetry  during  the  period  1980-1982,  indicated  that  three  female  bears  (#50, 
#76,  and  #77)  included  the  assessment  area  in  their  home  range.  These  bears 
were  relocated  to  Yellowstone  National  Park. 

During  the  late  summer  and  fall  of  1984,  flight  reports  indicated  that 
marked  grizzlies  (#67,  #119,  and  #120)  utilized  Cedar,  Little  Trail,  and  Bear 
Creek  portions  of  the  assessment  area  (IGBST,  1984). 

Within  the  Greater  Yellowstone  Area,  grizzly  bear  habitat  use  is 
understood  from  the  Craighead's  work  of  the  sixties  and  today's  studies  by  the 
Interagency  Grizzly  Bear  Study  Team.  The  IGBST  is  currently  completing 
preliminary  analysis  of  grizzly  habitat  use  based  on  standardized  cover  types 
and  standardized  forest  and  nonforest  habitat  types.  The  data  indicate  that 
grizzly  bears  within  the  GYA  make  extensive  use  of  both  forested  and  nonfor- 
ested  habitat  types.  These  habitat  types  have  importance  both  for  foraging 
value  and  cover  needs.  Mapping  of  stands  of  similar  vegetation  type  indicates 
the  abundance  and  distribution  of  plant  species  of  concern,  such  as  those  used 
as  food  by  grizzly  bears,  and  gives  an  indication  of  the  vegetative  value  of 
an  area  to  the  grizzly  bear. 

A  summary  of  grizzly  bear  habitat  descriptions  (pp.  11-50  to  11-53,  Jar- 
dine  Joint  Venture  Project,  DEIS)  indicates  that  the  assessment  area  contains 
suitable  year-round  grizzly  bear  habitat.  Denning  habitat  is  available  at 
upper  elevations  in  the  north  and  east  portions  of  the  area.  Post  denning  and 
pre-greenup  habitat  is  provided  by  the  grassland  and  sagebrush  ridges  and 
benches  at  lower  elevations.  Summer-autumn  habitat  consists  of  subalpine  fir 
and  whitebark  pine  habitat  types  at  elevations  above  7,600  feet.  The  Douglas- 
fir  habitat  types  provides  cover  adjacent  to  winter  ungulate  feeding  sites  in 
the  assessment  area. 

In  addition  to  natural  habitat,  human  habitation  areas  (townsites,  home- 
sites,  and  campgrounds)  provide  an  artificial  food  source  that  is  especially 
attractive  to  the  grizzly  from  late  summer  through  late  fall.  Grizzly  bear 
movements  into  the  Gardiner-Jardine  area  has  triggered  bear  management  actions 
resulting  in  bear  mortalities  or  the  removal  of  grizzlies  from  the  assessment 
area. 

The  Jardine  Joint  Venture  Project  DEIS  (pp.  11-46  to  11-50)  discusses 
grizzly  bear  use   in   the  assessment  area   and   grizzly/human   conflict  that 
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resulted  in  bear  management  actions.  The  grizzly  bear  management  actions 
(Table  11-17,  Jardine  Joint  Venture  Project,  DEIS)  that  resulted  in  losses  of 
grizzlies  from  the  Yellowstone  area  are  significant  to  the  continued  existence 
and  recovery  of  the  grizzly  bear  in  the  Yellowstone  area. 

Shortages  of  natural  foods  caused  by  climatic  conditions  (mild  1980 
winter,  dry  1981  summer)  resulted  in  relatively  high  observability  of  grizzly 
bears  through  the  6YA.  It  also  resulted  in  increased  human/grizzly  encounters 
in  the  assessment  area.  In  the  15-year  period  of  reported  mortalities  (Knight 
et  al.,  1976-1982),  the  assessment  area's  contribution  was  equal  to  or  in 
excess  of  its  aerial  proportion  of  occupied  habitat  in  the  GYA.  This 
relatively  high  level  of  mortality  was  due  to  the  intensive  human  use  of  the 
assessment  area  occurring  when  climatic  conditions  prompted  grizzlies  to 
expanding  their  foraging  areas. 

Bald  Eagle 

Swenson  (1975)  did  not  report  any  bald  eagle  nesting  territories  in  the 
northern  third  of  Yellowstone  National  Park  or  in  the  assessment  area.  There 
is  evidence  of  a  historical  osprey  or  bald  eagle  nesting  territory  in  the 
lower  reach  of  Bear  Creek,  south  of  Jardine. 

From  December  through  March,  bald  eagles  winter  along  the  Yellowstone 
River  from  Livingston  to  the  Gardner  River.  The  availability  of  fish  in  the 
open  water  along  the  river  is  a  major  attractant  for  the  bald  eagles.  Another 
significant  attractant  is  the  ungulate  carrion  made  available  by  natural 
winter  kill  and  the  special  winter  elk  hunts. 

Figure  11-20  (Jardine  Joint  Venture  Project  DEIS)  shows  locations  28 
separate  observations  of  49  bald  eagles  during  the  winter  of  1981-82.  These 
bald  eagles  were  foraging  primarily  on  elk  carrion  in  the  assessment  area. 
Eleven  bald  eagles  were  sighted  in  a  communal  roost  along  Bear  Creek.  A 
hunter  reported  another  communal  roost  on  a  ridge  north  of  Phelps  Creek  during 
the  special  winter  elk  hunt  of  1984-85. 

The  significance  of  the  bald  eagle  in  this  evaluation  is  their  use  of 
ungulate  carrion  and  roosting  sites  in  the  assessment  area.  The  lower  half  of 
the  assessment  area  is  selected  by  bald  eagles  for  ungulate  carrion 
avai labi 1 i ty. 

Peregrine  Falcon 

Confirmed  observations  of  the  peregrine  falcon  have  been  reported  in 
Gallatin  National  Forest  during  spring  and  fall  migrations.  A  migrant 
peregrine  falcon  was  observed  flying  over  a  big  sagebrush/grassland  habitat 
type  in  the  assessment  area  on  March  19,  1982  (Westech,  1984).  One  natural 
nest  site  has  been  re-established  by  a  wild  pair  of  peregrine  falcon  in  the 
northern  portion  of  the  Yellowstone  National  Park  (M.  Meagher,  National  Park 
Service,  pers.  comm.,  1985). 

The  peregrine  falcon  seeks  prey  that  are  dependent  on  aquatic  and 
riparian  habitats.  In  the  assessment  area  these  habitats  are  limited  to  along 
the  Yellowstone  River  and  the  wetlands  southeast  of  Blanding  Guard  Station. 
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There  are  suitable  nesting  cliffs  in  the  assessment  area.  Other  known 
suitable  cliffs  are  north  (Cedar  Creek)  and  west  (Reese  and  Stevens  Creek  in 
Yellowstone  National  Park)  of  the  assessment  area.  These  cliff  eyries  have 
been  utilized  by  prairie  falcon  in  the  recent  past.  Potential  nesting  sites 
exist  south  of  Bear  Creek  along  the  Yellowstone  River. 

The  significance  of  the  peregrine  falcon  in  this  evaluation  is  limited  to 
maintaining  wetland  habitats  in  the  assessment  area  as  a  source  of  avian  prey 
for  the  falcon.  As  the  reintroduction  program  progresses  into  the  Yellowstone 
River  basin,  these  avian  prey  and  nesting  habitats  will  become  increasingly 
important  for  the  recovery  of  the  peregrine. 

Gray  Wol f 

Weaver  (1978)  found  that  resident  wolf  packs  were  probably  eliminated 
from  the  Yellowstone  National  Park  in  the  1920s.  At  present,  there  is  no 
viable  pack  of  wolves.  The  gray  wolf's  primary  prey  base  is  elk.  The  large 
Northern  Yellowstone  elk  herd  that  moves  annually  through  the  assessment  area 
during  the  winter  would  be  a  potential  source  of  prey  for  a  pack  of  gray 
wolves.  However,  private  lands  north  of  Yellowstone  National  Park  contain 
areas  of  intensive  human  use  that  would  make  habitat  undesirable  for  gray  wolf 
recovery. 

The  Gallatin's  Draft  Forest  Management  Plan  provides  for  an  increase  in 
elk  numbers.  Therefore,  all  other  management  practices  for  other  land  uses  in 
the  assessment  area  will  be  oriented  to  maintain  winter  range  for  the  elk 
through  cover  and  road  use  management  on  public  lands.  This  management  empha- 
sis would  also  be  consistent  with  gray  wolf  recovery,  should  reintroduction 
become  imminent. 

CURRENT  USE  AND  PROPOSAL 

Current  Uses  and  Activities 

Current  use  of  the  assessment  area  baseline  includes  both  non-recreation- 
al and  recreational  type  of  uses.  The  wildlife  study  (Westech,  1984)  dis- 
cusses these  activities  in  greater  detail.  Table  1  summarizes  the  land  use 
and  recreational  activities  in  the  assessment  area.  These  activities  will  be 
graphically  displayed  on  map  overlays  and  evaluated  by  season  for  their  effect 
on  grizzly  bear  habitat  effectiveness  as  part  of  the  Cumulative  Effects  Anal- 
ysis process. 

Table  1  does  not  include  the  day-to-day  commuting  traffic  between  Jardine 
and  Gardiner.  The  average  daily  traffic  on  the  Jardine  Road  has  been  esti- 
mated at  233  (Jardine  Joint  Venture  DEIS,  p.  11-97). 

The  baseline  population  forecast  for  the  Gardiner  area  for  1985  to  2010 
is  1,300  to  1,550  people,  respectively.  The  total  increase  in  Park  County 
population  resulting  from  the  Jardine  Mine  would  be  112-262  people.  Housing 
for  this  many  people  would  be  shared  between  Gardiner  and  Livingston,  Montana. 
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Table  1--Human  Activity  in  the  Jardine  Wildlife  Study  Area,  1981-82 


Category 


On  Road    Off  Road 


Percent  of 
Observations 


Remarks 


Cross-country 
ski  ing 

U.S.  Forest  Service 
activities 


Horse  packing 

Hiking/fishing 

Firewood/logging 

Nonconsumpti ve 
Recreation 

Camping 

Antler  collecting 
Hunting 


x 
x 


X 
X 
X 


1.3 
1.4 

1.9 
2.5 
3.2 

3.8 
10.8 
17.3 
57.3 


Weed  spraying,  tree 
planting,  trail  main- 
tenance, other  activ- 
ities. 

Non-hunting 

Non-hunting 


Non-hunting 


Bow  hunting,  rifle 
hunting,  camping,  and 
associated  horse  pack- 
ing. 


Source:    Westech,  1984 


The  current  annual  activities  that  have  the  greatest  potential  for 
affecting  listed  species  are  those  that  occur  in  areas  that  are  essential  for 
the  species  welfare  (Table  2). 

Generally,  day-to-day  human  activity  influence  zones  are  avoided  by 
grizzly  bears.  Such  influence  zones  include  the  county  road,  town  sites,  and 
seasonally  high  use  trails,  roads,  and  campgrounds.  The  Grizzly  Bear  Guide- 
lines for  the  Gallatin  National  Forest  (1984)  provide  standards  for  coordinat- 
ing land  use  activities  and  bear  management  on  National  Forest  land.  In  these 
guidelines,  nuisance  bears  in  private  land  (and  townsites)  and  designated 
campgrounds  will  be  controlled  as  in  Management  Situation  III  (MS3)  by  the 
state.  The  management  of  bear  attractants  on  private  lands  is  the  responsi- 
bility of  private  citizens  and  is  essential  to  reducing  the  potential  for 
bear/human  confrontation. 


-  39  - 
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Table  2.    Current  Activities  and  Their  Potential  Effects  on  Threatened  and 
Endangered  Species 


Species  Effect  Critical  Period  Activity 


Bald  eagle 

Positive 

Winter 

Special  winter  elk  hunt 

Grizzly  bear 

Negative 

Post-denning 

Antler  collecting 

Neutral 

Winter 

Winter  elk  hunt 

Negative 

Fall  and  pre- 

Bird  hunting,  bow  hunt- 

denninq 

ing,  and  regular  big 

game  hunting  season. 

Proposed  Activities  in  the  Mine  Operating  Plan 

The  Jardine  Joint  Venture's  operating  plan  (1984)  is  summarized  below. 
Only  those  proposed  activities  and  habitat  modifications  that  would  have  a 
potential  effect  on  listed  species  are  described. 

Area  Affected 


410  acres 

Underground  with  7  miles  of  tunnels 

1,050  tons  of  ore 

Two  8-hour  shifts  in  5-day  week 

93  acres 
12  acres 
8  acres 
61  acres 
8  acres 
4  acres 
750  tons 

120  persons 
30  persons 


Provisions  for  storing,  preparing  and  serving  food  are  not  proposed  in 
the  mine  operating  plan.  Solid  waste  disposal  will  be  transported  to  Park 
County  landfill  sites  as  required  by  the  county. 

EFFECTS  OF  THE  PROPOSAL 

The  following  is  an  analysis  of  effects  of  the  proposal  on  listed 
species.  Following  the  analyses  are  mitigating  measures  designed  to  lessen 
impacts . 


Activity  Modification 

Permit  area 
Type  of  mine 
Production  per  day 
Duration 
Land  affected 

Total  acres 

Mill  area 

Waste  rock  dumps 

Tailing  pond  w/slurry 

Mine  and  facilities 

Soil  stockpiles 
Milling  amount/day 
Manpower 

Local  hire 

Nonlocal  hire 
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Noise 


Disturbance  resulting  from  noise  may  affect  listed  species  near  the  mine. 
Projections  of  noise  levels  from  the  proposed  mill  are  presented  in  Table 
1 11-26  of  the  draft  EIS  and  below. 


Activity 

Construction  of  mine 
Mine/mill  operations 


Duration 

18  months 
24  hours/day 
5  days/week 
for  20  years 


Decibel s 
Unknown 

89  at  mill  site 

46  at  1,280  feet  from  mill  site 


Noise  from  mining  is  expected  to  initially  displace  grizzlies.  The  bears 
would  retreat  to  those  habitats  where  they  could  not  hear  mining  noises.  A 
reasonable  estimate  of  this  distance  is  one-half  mile.  Eventually,  some 
grizzlies  would  become  accustomed  to  mining  noise.  These  habituated  bears  may 
begin  to  re-use  the  permit  area.  Furthermore,  topography,  distance,  and 
forest  vegetation  would  reduce  noise  by  an  unknown  amount. 


Habitat  Alteration 


Effects  would  include  facilities  in  the  permit  area  that  would  modify 
habitat  essential  to  the  welfare  of  threatened  and  endangered  species. 

The  permit  area  includes  the  town  of  Jardine.  The  proposed  tailings  dump 
site  will  eventually  cover  61  acres  of  habitat  over  a  22-year  period.  The 
tailings  dump  site  will  include  most  of  an  existing  tailings  site.  The 
company  will  remove  the  rest  of  the  existing  tailings  during  mining.  The 
proposed  site  currently  includes  elk  winter  range  and  early  spring  grizzly 
bear  habitat.  There  would  be  a  loss  of  spring  grizzly  bear  habitat  of  less 
than  one  percent  of  National  Forest  land  in  the  assessment  area.  This  loss 
would  not  be  considered  significant.  The  proposed  mining  operation  plan 
provides  for  ongoing  reclamation  of  the  tailings  dump  site  at  a  rate  of  2.3 
acre  per  year. 

There  will  be  no  effects  on  peregrine  falcon  habitat. 

Effects  of  Tailings 

The  tailings  would  consist  of  about  95  percent  bulk  float  tailings  and 
about  5  percent  cyanide  tailings.  The  bulk  tailings  would  contain  arsenopy- 
rite.  The  cyanide  tailings  would  contain  relatively  high  levels  of  pyrite, 
manganese,  arsenic,  and  cyanide.  The  tailings  create  a  potential  for  grizzly 
bears  to  be  poisoned  if  they  consume  tailings,  seepage  water,  or  contaminated 
animals.  However,  many  unknown  factors  preclude  a  conclusive  prediction. 
These  unknown  factors  are  metal  toxicities,  attractiveness  of  salts  in  the 
tailings  to  grizzlies  and  other  animals,  relationship  between  grizzlies  and 
salt,  and  dosages.  The  anticipated  initial  avoidance  reaction  of  grizzlies 
and  incremental  reclamation  would  reduce  the  potential  for  poisoning.  Moni- 
toring would  allow  for  early  detection  of  possible  problems. 
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Seepage  from  the  proposed  dump  site  will  be  collected  in  a  small  collec- 
tion pond  below  the  tailings  dump  site.  The  amount  of  toxic  substances  in  the 
seepage  that  is  expected  to  be  collected  in  this  pond  has  not  yet  been  deter- 
mined. However,  water  in  the  pond  will  have  leached  through  tailings  that 
contain  potentially  toxic  materials.  The  concern  is  that  waterfowl  could  be 
contaminated.  These  waterfowl  could  be  consumed  by  threatened  and  endangered 
species.    The  contaminants  could  subsequently  poison  the  listed  species. 

Mitigating  Measures 

—Erect  a  7-  to  7-1/2  foot  tall  woven-wire  fence  around  the  seepage 
collection  pond. 

--Monitor  for  waterfowl  entry  into  the  seepage  collection  pond. 

--The  applicant  will  be  required  to  submit  a  plan  designed  to  monitor  mule 
deer,  elk,  and  grizzly  bear  use  of  the  tailings  dump  area.  The  plan 
would  be  subject  to  approval  by  the  permitting  agencies.  If  the  agencies 
determine  that  deer,  elk,  or  grizzlies  are  consistently  using  the  dump 
area  or  appear  to  be  consuming  tailings,  a  7-  to  7i-foot,  woven-wire 
fence  will  be  constructed  around  the  exposed  tailings.  In  addition,  if 
any  animal  poisonings  can  be  conclusively  attributed  to  tailings 
consumption,  the  fence  will  be  required. 

Potential  for  Illegal  Killing 

The  potential  for  mortality  through  illegal  killing  would  increase  via 
issuance  of  the  permit.  To  compensate,  Jardine  Joint  Venture  proposes  to:  1) 
post  applicable  federal  and  state  hunting,  fishing  and  recreation  use 
regulations,  2)  prohibit  the  carrying  of  firearms  in  the  permit  area,  3) 
prohibit  the  harassment  of  wildlife  in  the  permit  area,  and  4)  cooperate  with 
state  and  local  law  enforcement  officers.  In  addition,  Jardine  Joint  venture 
is  philosophically  committed  to  reducing  or  eliminating  the  potential  for 
grizzly/human  conflicts. 

Mitigating  Measures 

--Jardine  Joint  Venture  will  be  required  to  post  in  the  permit  area  a  sign 
with  the  following  statement: 

The  area  encompassed  by  this  permit  is  within  the  recovery 
area  of  the  grizzly  bear.  The  grizzly  bear  is  classified 
as  threatened  under  the  Endangered  Species  Act.  Human/ 
bear  conflicts  have  been,  and  will  continue  to  be,  the 
major  factor  preventing  recovery  of  grizzly  bear  popula- 
tions. Therefore,  all  activities  authorized  by  this  per- 
mit are  to  be  conducted  in  a  manner  which  will  prevent  or 
minimize  the  opportunity  for  conflicts  with  the  grizzly 
bear.  Violations  dealing  with  prevention  of  human/bear 
conflicts,  intentional  or  negligent  acts  which  result  in 
the  injury  or  death  of  a  grizzly  bear  and  other  listed 
species,  or  other  violations  of  the  Endangered  Species  Act 
(1973)  can  result  in  the  criminal  actions  taken  against 
the  violator  and  holder  of  the  permit. 
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The  Forest  Service,  as  a  federal  agency,  is  mandated  to 
conduct  its  management  activities  and  authorize  only  those 
activities  that  will  promote  recovery  of  all  endangered 
and  threatened  species. 

Power  Lines 

The  applicant  has  requested  that  the  Montana  Power  Company  design  the 
necessary  power  lines  using  the  criteria  in  Olendorff  et  al  (1981).  This 
design  would  reduce  the  potential  for  collision  and  electrocution  of  the  bald 
eagle  and  peregrine  falcons  with  the  power  transmission  lines. 

Other  Impacts 

Other  effects  of  mining  and  associated  activity  include  those  that  could 
affect  the  availability  of  food  and  grizzly  bear  behavior,  i.e.,  1)  habitua- 
tion to  noise  and  activity  levels,  and  2)  attraction  to  human  and  domestic 
foods.  These  effects,  unless  mitigated,  could  lead  to  loss  of  grizzly  bears 
by  direct  mortality  or  relocation  of  the  species  from  the  GYA. 

The  proposed  operating  plan  does  not  provide  for  ore  hauling  by  heavy 
trucks  to  the  highway  at  Gardiner.  The  ore  will  be  milled  in  the  permit  area. 
Use  of  the  county  road  between  Gardiner  and  Jardine  is  expected  to  rise  above 
normal  use  due  to  employee  commuting  and  construction-related  traffic.  This 
increase  would  raise  the  probability  of  wildlife  road  kills.  Road  kills  would 
also  increase  along  U.S.  89  where  commuter  traffic  would  rise.  The  period  of 
major  ungulate  use  of  this  area,  between  November  15  and  May  15,  would  provide 
the  highest  potential  for  wildlife  road  kills.  Bald  eagles  feed  on  ungulate 
carrion  during  the  winter  and  grizzly  bears  seek  this  available  food  source 
following  emergence  from  their  dens  in  the  early  spring. 

Carrion  (dead  animals)  on  or  within  sight  of  the  road  would  increase  the 
potential  for  killing  of  bald  eagles  and  grizzly  bears  by  accidental  collision 
and/or  illegal  shooting.  However,  the  Forest  Service,  Montana  Department  of 
Highways  and  Montana  Department  of  Fish,  Wildlife  and  Parks  are  currently 
committed  to  removing  carrion.  Their  continuing  efforts  would  keep  most 
carrion  off  the  road. 

Activities  at  the  mine,  such  as  shift  changes  and  milling  noise  could 
cause  avoidance  of  some  feeding  areas  by  the  grizzly  bear  and  bald  eagle.  It 
is  anticipated  that  bald  eagles  and  grizzly  bears  will  initially  avoid  the 
milling  noise  by  avoiding  the  permit  area  during  the  day.  Since  these  species 
presently  do  not  rely  on  the  town  of  Jardine  for  habitat,  additional  displace- 
ment would  have  little  additional  affect. 

Except  for  the  post-denning  habitat  for  the  grizzly  bear  there  are  no 
habitats  critical  to  the  welfare  of  threatened  and  endangered  species. 

The  proper  handling  and  storage  of  bear  attractants,  such  as  sewage, 
solid  waste,  pet  and  livestock  food,  game  meat,  fruit  trees,  and  domestic 
foods,  is  essential  to  reducing  grizzly  bear  losses  in  the  assessment  area. 
These   losses   could   result   from   grizzly   bears   becoming   habituated,  after 
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successfully  obtaining  available  domestic  foods  and  human  foods.  Once  habitu- 
ated to  human  foods,  they  will  become  nuisance  bears  requiring  control  action 
which  could  lead  to  removal  from  the  assessment  area  or  the  Greater  Yellow- 
stone Area. 

Mitigating  Measures 

--The  Jardine  Joint  Venture's  operating  plans  (1984)  provide  for  a 
"drive-park-pool"  program  between  Gardiner  and  Jardine  that  would  be 
mandatory  for  management  personnel  and  optional  for  non-management 
employees. 

--The  applicant's  plans  (1984)  provide  for  a  reduction  in  speed  limit 
within  the  permit  area  to  reduce  the  potential  for  vehicle  and  wildlife 
col  1  is  ion . 

--Gallatin  National  Forest  and  the  Montana  Department  of  Highways  will 
finalize  a  program  designed  to  remove  carrion  from  highways  in  grizzly 
bear  range.  This  plan  will  include  U.S.  89  between  Gardiner  and  Tom 
Miner  Basin  (western  boundary  of  a  Gallatin  National  Forest  Bear  Man- 
agement Unit). 

--The  Jardine  Joint  Venture  operating  plan  (1984)  provides  that  "all  gar- 
bage produced  within  the  permit  area  will  be  hauled  to  receptacles  in 
Gardiner,  or  directly  to  the  solid  waste  disposal  facility  in  Livingston. 
Homestake  Mining  Company  officials  will  confer  with  the  Montana  Depart- 
ment of  Fish,  Wildlife  and  Parks,  U.S.  Forest  Service,  and  other  relevant 
parties  to  ensure  that  temporary  garbage  storage  facilities  in  the  permit 
area  are  bearproof,  and  that  transport  of  garbage  to  Gardiner  or  Living- 
ston is  timely  and  will  avoid  accumulation  within  the  permit  area."  The 
applicant  will  be  required  to  abide  by  U.S.  Forest  Service  recommenda- 
tions regarding  garbage  disposal  on  the  permit  area. 

CUMULATIVE  IMPACTS 

Cumulative  impacts  are  the  incremental  impacts  of  the  proposed  action 
when  added  to  past,  present,  and  reasonably  foreseeable  future  activities  in 
the  area.  Other  activities  could  amplify  the  negative  effects  of  mining. 
Some  of  these  activities  include  developed  and  dispersed  recreation,  antler 
collecting,  game  hunting,  timber  sales,  and  activities  along  trails  and  roads 
(see  Table  1).  The  analysis  of  cumulative  impacts  on  threatened  and  endan- 
gered species  considers  all  activities  within  the  assessment  area  (fig.  1). 
These  impacts  would  combine  with  mining  to  increase  pressures  on  threatened 
and  endangered  species  in  the  analysis  area.  In  the  case  of  this  study,  the 
grizzly  bear  would  be  the  species  most  affected  by  cumulative  impacts  in  the 
Bear  Management  Unit. 

For  80  percent  of  the  year,  recreational  use  is  at  a  low  level.  During 
the  hunting  season  (20  percent  of  the  year)  use  rises  to  moderate  to  high 
levels.  Projected  recreational  use  resulting  from  the  mining  activities  are 
not  expected  to  increase  significantly  over  existing  levels. 

The  U.S.  Forest  Service  proposes  to  conduct  small  timber  sales  in  the 
assessment  area.  These  sale,  affecting  25  acres  per  year  from  1987  through 
1996,  would  combine  with  mining  to  increase  impacts  on  grizzly  bears. 
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Although  shorter  in  duration,  direct  impacts  caused  by  these  timber  sales 
would  be  similar  to  mining  impacts:  grizzlies  would  experience  temporary 
habitat  loss,  displacement,  increased  chances  for  conflicts  with  humans,  and 
increased  possibilities  of  being  poached. 

Over  the  next  10  years,  logging  could  affect  about  250  acres  of  grizzly 
bear  habitat.  This  acreage  would  be  at  least  10  non-continguous  cutting  units 
of  less  than  25  acres  per  year.  Cutting  units  would  be  designed  for  long-term 
grizzly  bear  habitat  improvement.  Logging  would  encourage  growth  of  plants 
important  for  grizzly  bear  consumption.  Quality  cover  habitat  would  be 
maintained. 

Chances  of  poaching  or  grizzly/human  conflicts  because  of  logging  would 
be  fewer  than  the  chances  caused  directly  or  indirectly  by  mining  because  of 
the  small  number  of  loggers  (Jardine  Joint  Venture  DEIS,  p.  111-52).  Also, 
indirect  impacts  are  not  anticipated  because  logging  would  only  slightly 
increase  the  human  population. 

Grizzlies  may  become  accustomed  to  logging  activity.  This  would  benefit 
the  grizzlies  by  allowing  them  to  use  habitats  adjacent  to  logging  sites; 
however,  the  negative  effect  in  this  case  would  be  increased  chances  for 
confrontations  between  grizzly  bears  and  people. 

Changes  in  the  Yellowstone  area's  grizzly  population  resulting  from 
human/grizzly  conflicts  cannot  be  reliably  predicted.  Although  chances  for 
these  conflicts  would  increase,  there  is  no  way  to  predict  the  frequency  of 
encounters.  The  variation  in  bear  management  actions  and  in  grizzly  behavior 
further  complicates  prediction  capabilities.  The  effects  of  all  recreational 
and  development  activities  in  the  assessment  area  and  the  entire  Hell  roaring/ 
Bear  Creek  Bear  Management  Unit  (BMU)  will  be  quantitatively  assessed  by  the 
Cumulative  Effects  Analysis  (CEA)  process.  The  draft  EIS  recognizes  that 
there  is  a  potential  for  a  slight  increase  in  recreational  activity  in  the  BMU 
as  a  result  of  the  proposed  action.  Cumulative  impacts  will  be  evaluated  and 
managed  by  the  cumulative  effects  analysis  process  in  the  following  manner: 

1)  Based  on  observed  population  and  existing  habitat  data,  the 
following  objectives  for  the  entire  assessment  area  and  Bear 
Management  Unit  are  recommended. 

Complete  habitat  analysis  utilizing  the  Cumulative  Effects  model  and 
implement  interim  threshold  levels  as  a  working  hypothesis  until 
biological  thresholds  for  each  Bear  Management  Unit  are  developed. 
The  following  interim  thresholds  were  agreed  upon  for  implementation 
by  the  Yellowstone  Subcommittee  of  the  Interagency  Grizzly  Bear 
Committee  and  should  be  met  within  occupied  habitat  of  the 
assessment  area. 

Interim  Biological  Thresholds 

Habitat  Effectiveness  -  Within  each  bear  management  unit  and/or  sub- 
unit,  habitat  effectiveness  values  at  a  minimum  should  be  retained 
at  the  current  level,  with  no  decreases.    However,  when  the  current 
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level  is  below  80  percent  of  potential  habitat  effectiveness,  a  min- 
imum goal  of  reaching  80  percent  is  essential.  Habitat  effective- 
ness will  be  measured  on  a  seasonal  basis  and  not  aggregated  in 
order  to  safeguard  against  losses  of  seasonally  significant  habitat. 

Mortality  Index  -  It  is  readily  accepted  the  man-caused  grizzly  bear 
mortality,  particularly  in  the  adult  female  segment,  is  key  to 
maintaining  the  grizzly  bear  population  in  the  Greater  Yellowstone 
Area.  With  this  in  mind,  it  is  recommended  that  the  mortality  index 
goal  for  each  bear  management  unit  and/or  subunit  be  established  at 
no  increase  above  existing  levels.  Decreasing  the  existing  mortal- 
ity, particularly  resulting  from  point  source  activities  should  be 
the  target  goal  in  light  of  recent  population  trends. 

2)  Based  on  grizzly  bear  use  data  and  habitat  suitability  from  grizzly 
bear  component  mapping,  restratify  management  situations  from  MS-2 
to  MS-1.  The  patented  mining  area  and  private  land  in  vicinity  of 
Jardine  and  Gardiner  will  be  managed  as  in  MS-3.  This  will  be 
accomplished  via  the  forest  management  planning  process. 

At  this  time,  no  mitigating  measures  are  planned  for  resolution  of 
effects  to  be  determined  by  the  CEA. 

BIOLOGICAL  EVALUATION 

It  is  the  evaluation  of  the  U.S.  Forest  Service  that  the  proposed  Jardine 
Joint  Venture  mining  activity  in  Jardine  "may  adversely  effect"  grizzly  bear 
in  the  assessment  area.  However,  mitigation  measures  proposed  by  the 
permittee  and  this  biological  assessment  will  lessen  impacts  on  the  grizzly 
bear.  Landowners  in  the  assessment  area  could  also  be  encouraged  to  follow 
the  appropriate  mitigating  measures  that  would  reduce  the  potential  for 
grizzly/human  conflicts.  The  "may  effect"  evaluation  is  based  primarily  on 
the  increased  potential  for  encounters  between  grizzly  bears  and  humans. 

The  Cumulative  Effects  Analysis  would  shed  more  light  on  the  off-site 
effects  of  the  proposal.  Adjustments  in  land  use  activities  may  be  necessary 
as  a  result  of  the  Cumulative  Effects  Analysis  to  be  completed  in  the  future. 

It  is  the  recommendation  of  this  assessment  that  formal  consultation  be 
initiated  with  the  U.S.  Fish  and  Wildlife  Service. 

INFORMAL  CONSULTATION 

This  biological  assessment  was  reviewed  informally  by  the  following 
individuals.  Their  comments  and  suggestions  are  appreciated  and  were 
incorporated  into  this  assessment. 

Jon  Swenson  -  Montana  Department  of  Fish,  Wildlife  and  Parks 

Mary  Meagher  -  Yellowstone  National  Park 

Rob  Hazelwood  -  U.S.  Fish  and  Wildlife  Service 

Scott  McCol lough  -  Montana  Department  of  State  Lands 
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Addendum  to 

Threatened  and  Endangered  Species  Biological  Evaluation 
Jardine  Joint  Venture 

Montana  Department  of  State  Lands 
and 

Gallatin  National  Forest 
(February  27,  1986) 

Page   14:     Omit  all   mitigating  measures   (retain  Jardine  Joint  Venture 

proposals). 

Page  14:  Add--Erect  a  7-  to  7-1/2  foot  fence  around  the  return  water 
pond. 

Page  14:  Add~-(The  applicant  would)  #5.  Use  game  and  fish  violation  as 
cause  for  employee  dismissal  (R.T.  Agar,  American  Copper  and  Nickel 
Company,  Inc.,  pers.  comm.,  January  23,  1986). 

Page  14:  The  applicant  proposes  to  build  a  fence  (woven-wire,  at  least  7 
foot  tall)  around  the  seepage  collection  pond.  The  tailings  dump 
facility  would  be  monitored  for  use  by  major  animal  species.  Avian  use 
of  the  seepage  collection  pond  would  also  be  monitored.  If  wildlife 
consistently  use  the  tailings  area,  the  applicant  would  consult  with  the 
Department  of  State  Lands  to  develop  solutions.  The  applicant's 
monitoring  plan  and  contingency  responses  would  be  subject  to  approval  by 
the  permitting  agencies. 

Page  17:  Add--Jardine  Joint  Venture  would  report  road-killed  animals  to 
the  U.S.  Forest  Service  or  Montana  Department  of  Fish,  Wildlife  and 
Parks . 

Page  18:  Revise  final  mitigating  measures--garbage  will  be  transported 
directly  to  Livingston  (J.   Danni ,   Homestake  Mining  Co.,   pers.  comm., 

Februarys  1986 K 

Page  22:  It  is  the  evaluation  of  the  U.S.  Forest  Service  that  the 
proposed  Jardine  Joint  Venture  mining  activity  will  result  in  "no  adverse 
effect"  on  the  bald  eagle,  peregrine  falcon,  or  gray  wolf. 
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APPENDIX  27 
UNITED  STATES 
DEPARTMENT  OF  THE  INTERIOR 

FISH  AND  WILDLIFE  SERVICE 

Endangered  Species,  Field  Office 
Federal  Bldg.,  U.S.  Courthouse 
301  South  Park 
P.O.  Box  10023 
Helena,  Montana  59626 

M.19  Jardine  Joint  Venture  Project  March  11/  1986 

Gallatin  NF,  6-1-86-F-002 


James  Overbay/   Regional  Forester 
U.S.   Forest  Service,   Region  1 
Federal  Building 
Box  7669 

Missoula/   MT  59807 


Dear  Mr.  Overbay: 

This   is   the  Fish  and  Wildlife  Service    (FWS)    biological  opinion 
prepared  in  response  to  your  February  6,    1986  request   for  formal 
consultation  on   the  effects  the  proposed  Jardine  Joint  Venture 
Project  will   have  on   the  grizzly  bear    ( Ursus  arc tos  horribilis) . 
The  FWS  has  examined   the  proposed  project   in  accordance  with  Sec- 
tion 7   Interagency  Cooperative  Regulations    (50  CFR  402/   43  FR  870) 
and  the  Endangered  Species  Act  of  1973/   as  amended   (ESA).  This 
biological  opinion  refers  only  to  the  potential  effects  on  the 
grizzly  bear  and  not  the  overall  environmental  acceptability  of 
the  proposed  action. 


Project  Description 

The  Homestake  Mining  Company  and  the  American  Copper  and  Nickel 
Company  have  filed  joint  venture  plans  with  the  Montana  Depart- 
ment of  State  Lands  and  the  Forest  Service   to  build  a  new  mill 
and  underground  gold  mine/    known  as   the  Jardine  Joint  Venture 
Project    (JJV)   on  the  west- side  of  Mineral   Hill   above  Jardine, 
Park  County/   Montana.     According  to  the  JJV  application/  mine 
construction  could  begin  as  early  as  the  spring  of  1986.  The 
mine  could  be  fully  operational  in  mid-1988.     Yielding  an  aver- 
age of  1/050  tons  of  ore  per  day,    five  days  per  week/   the  mine 
has  an  estimated  life  of  20  years/    through  2008.     The  gold  would 
be  concentrated  and  refined  in   the  mill.     The  mill  would  process 
about  750  tons  of  ore  per  day,   seven  days  a  week.     Most  of  the 
ore  would  leave   the  mill  as  waste-product   tailings.     These  tail- 
ings would  be  deposited  in  a  sealed  disposal  area  within  a  mile 
of  the  mill  or  backfilled  into  the  mine.     The  project  would  last 
for  at  least   22  years,    including   18  months  of  construction/  20 
years  of  production/   and  at  least  one  year  of   final  reclamation. 
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The  project  area  encompasses  410  acres/   of  which  only  93  acres 
would  be  disturbed  by  construction  and  operation.     The  permit 
area  would  cover  parts  of   the  northeast,   northwest/   and  southwest 
quarters  of  Section  9  and  southeast  quarter  of  Section  8  of  T9S , 
R9E.     Most  of   the  disturbance  would  be  on  private   land  owned  by 
the  applicant.     Only  a   small  area  of  Forest  Service   land  would  be 
covered  by  tailings.     About   28  percent    (102  acres)   of   the  pro- 
posed disturbance  area   has  been  disturbed  by  previous  mining. 

Biological  Opinion 

It   is   the  FWS  biological  opinion  that   implementation  of  the  pro- 
posed JJV  project  with  inclusion  of  all  compensative  measures 
described  in  the  February  6,    1986  biological  assessment  and 
February  26,   1986  addendum  to  the  assessment/   is  not  likely  to 
jeopardize  the  continued  existence  of  the  grizzly  bear.      In  addi- 
tion,  we  concur  with  your  no  affect  determination  on  the  bald 
eagle,   gray  wolf  and  peregrine  falcon. 

Basis  of  Opinion 
Grizzly  Bear 

To  assure   the  viability  of  the  Greater  Yellowstone  grizzly  bear 
population  and  habitats,   activities  that  take  place  in  grizzly 
bear  occupied  habitat  must  be  at  a   level  and  conducted  in  a  man- 
ner to  insure   that   (1)   bears  are  not  adversely  impacted  directly, 
indirectly  or  cumulatively;    (2)    important  habitat  components  are 
not  adversely  modified  or  destroyed:    (3)   that  sufficient  space  to 
accommodate  grizzly  recovery  is  left  undisturbed  from  detrimental 
human  activities  to  meet  the  biological  requirements  of  the  bears; 
and   (4)    that  activities  are  designed  and  coordinated  to  primarily 
minimize  the  potential   for  grizzly/human  conflict  that  could 
result  in  mortality  or  relocation  of  grizzly  bears.     The  lands 
allocated  to  grizzly  bear  habitat  management  on  the  Gallatin 
National  Forest  and  stratification  of  occupied  grizzly  bear 
habitat  into  Management  Situations  and  implementation  of  their 
attendant  guidelines  provides  a  process  to  assure  that  the  above 
objectives  are  met.     The  JJV  project   falls  within  a  Management 
Situation  3  area,  as  defined  by  "Guidelines  for  Management 
Involving  Grizzly  Bears  in  the  Greater  Yellowstone  Area". 

In  most  Situation  3  areas,   grizzly  presence   is  possible  but 
infrequent.      In  this  case,   the  assessment  area   is  in  a  grizzly 
bear   "high  density"   zone   (Knight  and  Eberhardt,    1985),   and  con- 
tains suitable  year-round  grizzly  habitat.     Management  direction 
for  Situation  3  habitat  states  that  grizzly  habitat  maintenance 
and  improvement  are  not  management  considerations.     The  FWS 
prescribes  to  the  guideline  direction   in   this  consultation, 
however,   cumulative  impacts  in  the  assessment  area  remains  a 
concern.     Further,   guidelines  for  Situation  3  habitat,  places 
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grizzly/human  conflict  minimization  as  a  high  priority  for 
management  consideration;    this  was  a  major  concern   in  this 
consultation.      Shortages  of  natural  grizzly  bear   foods  caused 
by  climatic  conditions  can  result   in   increased  human/grizzly 
encounters.      In   the   15-year  period  of   reported  grizzly  mortal- 
ities  (Knight  et  al.,    1976-1982)/    the  assessment  area's  contri- 
bution was  equal   to  or   in  excess  of   its  areal  proportion  of 
occupied  habitat   in   the  Greater  Yellowstone  Area.     This  rela- 
tively high  level  of  mortality  was  due   to  grizzly  attractants 
and/or  human  activities   interfering  with  grizzly  use  of  habitat/ 
particularly  when  climatic  conditions  prompts  grizzly  bears  to 
expand   their   foraging  areas.     The  compensative  measures,  which 
address  minimizing  human/grizzly  conflicts  were  adequately 
addressed  in   the  DEIS/    biological  evaluation  and  addendum/ 
and  are  as  follows: 

1)  The  Jardine  Joint  Venture  operating  plan    (1984)  provides 
that   "all  garbage  produced  within   the  permit  area  will  be 
transported  directly  to   the  solid  waste  disposal  facility 
in  Livingston/   Montana.     Homestake  Mining  Company  officials 
will  confer  with  the  Montana   Department  of  Fish/  Wildlife 
and  Parks/    Forest  Service  and  other  relevant  parties  to 
ensure   that   temporary  garbage  storage   facilities  in  the 
permit  area  are  bear-proof/   and   that  transport  of  garbage 
to  Livingston  is   timely  and  will  avoid  accumulation  within 
the  permit  area".     The  applicant  will  be  required  to  abide 
by  Forest  Service  recommendations  regarding  garbage  disposal 
on  the  permit  area. 

2)  The  Jardine  Joint  Venture's  operating  plans   (1984)  provide 
for  a   "drive-park-pool"  program  between  Gardiner  and  Jardine 
that  would  be  mandatory  for  management  personnel  and  optional 
for  non-management  employees. 

3)  The  applicant's  plans   (1984)    provide   for  a  reduction  in 
speed  limit  within   the  permit  area   to  reduce  the  potential 
for  vehicle  and  wildlife  collision. 

4)  Gallatin  National  Forest  and  the  Montana  Department  of  High- 
ways will  finalize  a  program  designed  to  remove  carrion  from 
highways  in  grizzly  bear  range.  This  plan  will  include  U.S. 
89  between  Gardiner  and  Tom  Miner  Basin  (western  boundary  of 
a  Gallatin  National  Forest  Bear  Management  Unit). 

5)  JJV  would  report  road-killed  animals   to  the  Forest  Service 
and/or  Montana   Department  of  Fish/   Wildlife  and  Parks. 

6)  Any  fish  and/or  game  violation  would  be  cause   for  employee 
dismissal . 
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To  compensate   for  the  potential   for  mortality  through  illegal 
killing,    the  JJV  proposes  to: 

1)  Post  applicable   Federal  and  State  hunting,    fishing  and 
recreation  use  regulations. 

2)  Prohibit   the  carrying  of   firearms   in   the  permit  area. 

3)  Prohibit  the  harassment  of  wildlife   in   the  permit  area. 

4)  Cooperate  with  State  and  local   law  enforcement  officers. 

In  addition,   Jardine  Joint  Venture  is  philosophically  committed 
to  reducing  or  eliminating  the  potential   for  grizzly/human  con- 
flicts and  will  be  required  by  the  Forest  Service  to  post  a  sign 
with  the  following  statement: 

The  area  encompassed  by  this  permit  is  within  the 
recovery  area  of  the  grizzly  bear.  The  grizzly  bear 
is  classified  as  threatened  under  the  Endangered  Spe- 
cies Act.  Human/bear  conflicts  have  been,  and  will 
continue  to  be,  the  major  factor  preventing  recovery 
of  grizzly  bear  populations.  Therefore,  all  activi- 
ties authorized  by  this  permit  are  to  be  conducted  in 
a  manner  which  will  prevent  or  minimize  the  opportun- 
ity for  conflicts  with  the  grizzly  bear.  Violations 
dealing  with  prevention  of  human/bear  conflicts, 
intentional  or  negligent  acts  which  result  in  the 
injury  or  death  of  a  grizzly  bear  and  other  listed 
species,  or  other  violations  of  the  Endangered  Species 
Act  (1973)  can  result  in  the  criminal  actions  taken 
against  the  violator  and  holder  of  the  permit. 

The  Forest  Service,  as  a  Federal  agency,  is  mandated 
to  conduct  its  management  activities  and  authorize 
only  those  activities  that  will  promote  recovery  of 
all  endangered  and   threatened  species. 

Another  area  of  concern  in   this  consultation  was  that  the  tail- 
ings from  the  mine  could  create  a  potential   for  listed  species  to 
be  poisoned,   either  directly  or  indirectly.     Compensative  meas- 
ures have  been  adequately  described  and  are  as  follows: 

1)  A  seven   (7)    to  seven  and  one-half   (7  1/2)    foot  fence  will  be 
erected  around  the  return  water  pond. 

2)  The  applicant  proposes  to  build  a   fence   (woven-wire,  at 
least  seven   (7)    foot   tall)   around   the  seepage  collection 
pond.     The  tailings  dump  facility  would  be  monitored  for 
use  by  major  animal  species.     Avian  use  of  the  seepage 
collection  pond  would  also  be  monitored.      If  wildlife 
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consistently  use   the  tailings  area,    the  applicant  would 
consult  with  the  Department  of  State   Lands   to  develop  solu- 
tions.     The  applicant's  monitoring  plan  and  contingency 
responses  would  be   subject   to  approval  by   the  permitting 
agencies. 

Conservation  Recommendations 

1)  As  previously  mentioned   in   this  consultation/  cumulative 
impacts   in   the  assessment  area   is  a   concern.     The  effects 
of  all   recreational  and  development  activities   in  the 
assessment  area  and   the  entire  He  11  roaring/Bear  Creek  Bear 
Management  Unit   should  be  quantitatively  assessed  by  the 
Cumulative  Effects  Analysis   (CEA)   process  as  soon  as  pos- 
sible,  and  prior  to  any  additional  activities  being  con- 
sidered in   these  areas. 

2)  In   the  event   that   the  garbage  produced  within   the  permit 
area  would  be  transported  to  the  solid  waste   facility  in 
Gardiner,   Montana,    the  FWS  recommends   that  JJV  help  pay  its 
share  of  bear-proofing  the  Gardiner  dump. 

This  completes  the  FWS  biological  opinion  on   the  proposed  JJV 
project.      If  the  proposed  plan  should  change  significantly  resul- 
ting in  impacts  not  considered  in  this  biological  opinion,  con- 
sultation should  be  reinitiated.     Your  cooperation  and  interest 
in  meeting  our  joint  responsibility  under   the   Endangered  Species 
Act  is  appreciated. 


cc:     Director,   FWS,   Washington,   DC  (OES) 

Regional  Director,   FA/SE-60153,    FWS,    Denver,  CO 
Grizzly  Bear  Recovery  Coordinator 
Field  Supervisor,    ES,    FWS,    Billings,  MT 
Forest  Supervisor,   Gallatin  NF,    Bozeman,  MT 


Sincerely , 


Wayne  G.  Brewster 
Field  Supervisor 
Endangered  Species 


700  copies  of  this  public  document  were  published  at  an  estimated  cost  of 
$16.10  per  copy,  for  a  total  cost  of  $1 1 ,272.50,  which  includes  $1 1 ,272.50 
for  printing  and  $.00  for  distribution. 


